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APPENDIX  E. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  NEW  YORK  ON  LONG 
ISLAND  SOUND  AND  ON  THE  SOUTHERN  SHORE  OF  LONG  ISLAND, 
OF  HUDSON  RIVER  AND  HARBORS  THEREON,  AND  OF  HARLEM 
AND  EAST  RIVERS,  NEW  YORK. 


REPORT  OF  COL,  JOBS  G.  D.  KXIOHT,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1901. 


IMPBOYEMENTS. 


1.  Port  Chester  Harbor,  New  York, 

2.  Mamaroneck  Harbor,  New  York. 

3.  Larchmont  Harbor,  New  York. 

4.  Echo  Bay  Harbor,  New  York. 

5.  Bronx     River    and     East    Chester 

Creek,  New  York. 

6.  Harbors  at   Port  Jefferson,   Matti- 

tuck,  Huntington,  Glencove,  Flush- 
ing Bay,  Canarsle  Bay,  and  Sag 
Harbor,  New  York. 

7.  East    River    and    Hell    Gate,    New 

York. 

8.  Harlem  River,  New  York. 


9.  Newtown  Creek,  New  York. 

10.  Browns  Creek,  New  York. 

11.  Great  South  Bay,  New  York. 

12.  Hudson  River,  New  York. 

13.  Saugerties  Harbor,  New  York. 

14.  Harbors  at  Rondout  and  Peekskill, 

New  York. 

15.  Wapplnger  Creek,  New  York. 

16.  Tarrytown  Harbor,  New  York. 

17.  Coney  Island  channel,  New  York. 

18.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


United  States  Engineer  Office, 

Neio  York  City^  July  9^  1907, 
General:    I  have  the  honor  to  forward  herewith  annual  reports 
upon  works  of  river  and  harbor  improvements  in  New  York,  for  the 
fiscal  year  ending  June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

John  G.  D.  Knight, 
Colonel^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.S.  A. 


E  I. 
IMPROVEMENT  OF  PORT  CHESTER  HARBOR,  NEW  YORK. 


OPERATIONS   DURING   THE   PAST   FISCAL    YEAR. 

None.     A  detailed  survey  of  ledge  rock  is  to  be  made  before  adver- 
tising for  proposals  for  dredging  and  rock  removal.  ^  , 
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REPORT    OF   THE    CHIEF    OF    ENGINEERS,   U.   S.   ARMY. 


Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907.  $6, 500. 00 
July  1»  1907,  balance  unesi^ended 6,500.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 2,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  previous  project : 

June  10,  1872 $12,000 

August  2,  1882 15,000 

August  11,  1888 5,000 

September  19,  1890 5,000 

July  13,  1892 5,000 

August  18,  1894 5,000 

June  3,  1896 5,000 

$52, 000 

For  present  project : 

March  3,  1899 25,000 

June  13,  1902 5,000 

March  3,  1905 3, 000 

March  2,  1907 6, 500 

39,500 

Total 91.500 


COMMERCIAL  STATISTICS. 
Vessels  employed  in  trade  in  1906, 


Clan. 


Tripe        Ton- 
maae.      nage. 


Draft. 


Steamen , 

Sailing  vessels. 
Barges,  etc 


2,000 

360 

1,200 


800 
600 
800 


Feet, 


10 
18 
14 


Passengers  carried :  None,  with  the  exception  of  a  few  excursions. 
Freight  handled,  1906. 


Articles, 

Tons. 

Value. 

ArUcles. 

Tons. 

Value. 

General  merchandise 

Iron 

80,000 
a  26. 000 
a50,000 

H960,000  i 

1,000,000  . 

250.000  ' 

1 

Building  materials 

Total 

110,000 

1660,000 

Coal  and  other  fuel 

266,000 

6,870,000 

"Decrease  as  compared  with  1905  due  to  strike  and  subsequent  failure  to  obtain  full 
supply  of  raw  material. 
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E    2. 
IMPROVEMENT  OF  MAMARONECK  HARBOR,  NEW  TORK. 


OPERATIONS  DURING  THE  PA8T  FISCAL  YEAR. 

Xo  work  was  done  during  the  year,  there  being  no  funds  available. 

Money  statement. 
Amount  (estimated)  required  for  completion  of  existing  project $7,628.50 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $7,628.50 

For  maintenance  of  Improvement 2,500.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


10, 12a  50 


APPROPRIATIONS. 

August  2,  1882 $15,000 

July  3,   1896 10,000 

March  3,  1899 7,000 

June  13,  1902 . 6,000 

March  3,  1905 2,000 

Total 40,000 


COMMERCIAL  STATISTICS. 
Vessels  employed  in  trade  in  1905, 


Claas. 

Trips 
made. 

Tonziflge. 

Draft. 

SteaiTiCTB 

30 
2 
41 

Feet. 
9 

Sailing  veasels 

188 
100-700 

6-  6k 

Barges,  etc 

6-10 

Freight  handled,  1906. 


Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

250 
11,800 
2,206 
1,000 

120,000 
57,000 
8,090 
1,000 

Horses 

600 

•60,000 

Total 

Crashed  stone 

15,766 

181,090 

Fertilizer 
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E  3, 

IMPROVEMENT   OF   LARCHMONT   HARBOR,   NEW   YORK. 
OPERATIONS   DURING   THE   PAST   FISCAL   YEAR. 

None.  Disbursements  were  mainly  in  payment  for  work  under 
contract  completed  May  29,  1906.  A  detailed  survey  of  ledge  rock 
is  to  be  made  before  advertising  for  proposals  for  rock  removal. 

Money  atatement, 

July  1,  1906,  balance  unexpended $4,997.95 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 19()7_  14, 000. 00 


18.  997.  95 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       4, 159. 18 


July  1,  1907,  balance  unexpended 14,838.77 


Amount  (estimated)  required  for  completion  of  existing  project 29,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  Improvement,  In  addition  to  the  balance  unex- 
pended July  1,  1907 9,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

For  previous  project: 

September  19,  1890 $5,000 

$5,000 

For  present  project: 

March  3,   1899 50,000 

June  13,  1902 10.000 

March  3,   1905 5,000 

March  2,  1907 14,000 

79,000 


Total 84,000 


COMMERCIAL  STATISTICS. 

Number  of  vessels  other  than  yachts  entering  harbor  of  refuge,  or  for  the 
night,  during  1901  (estimated),  850. 
Draft  of  such  vessels,  4r-18  feet. 
Tonnage  of  such  vessels,  100-600  tons. 

Freight  discharged  in  Larchmont  Harbor  in  1901. 

Number  of  cargoes 150 

Amount  in  tons 15,500 

Vessels  oicned  by  the  Larchmont  Yacht  Club,  1901. 

[Draft,  from  3  to  22  feet;  tonnage,  from  3  to  600  tons.] 

Steamers 86 

Schooners 51 

Sloops 160 

Smaller  boats 66 

Total ^^-jQ.O-CiaJ—  363 
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E  4. 

IMPROVEMENT  OF  HARBOR  AT  ECHO  BAY,  NEW  YORK. 
OPEKATIONS   DURING  THE   PAST  FISCAL   YEAR. 
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Under  contract  with  John  and  Joseph  McSpirit,  dated  January  4, 
1907,  the  removal  of  Long  Rock  was  commenced  January  10,  1907. 
The  contract  was  completed  May  17,  1907,  870.66  cubic  yards  of 
ledge  rock  having  been  removed,  resulting  in  a  channel  6  feet  deep 
and  120  feet  wide  at  Beauf ord  Point. 

Money  statement, 

July  1,  1906,  balance  unexpended $8,453.32 

Amount  appropriated  by  river  and  barbor  act  approved  March  2,  1907.  12, 000. 00 


20, 453.  32 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       7, 777. 86 


July  1,  1907,  balance  unexpended 12,675.46 


APPROPRIATIONS. 


June  18,  1878 $10,000 

March  3,  1879 3,000 

June  14,  1880 3,000 

March  3,  1881 3,000 

August  2,  1882 3, 000 


June  13,  1902 $17,000 

March  2,  1907 12, 000 


Total 51, 000 


CONTRACT  IN   FORCE. 

Name  of  contractor :  John  &  Joseph  McSpirit 
Date  of  contract :  January  4,  1907. 
Date  of  approval :  January  8,  1907. 
Date  of  commencement :  February  14,  1907. 
Date  of  completion :  August  14,  1907. 

Removing  812  cubic  yards  of  ledge  rock,  at  $8  per  cubic  yard,  prism  measure- 
ment 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


ClajBB. 


Bteamen  ... 
Baiges,  etc. 


Tripe 
maae. 


1,040 
160 


Tonnage. 


118-200 
GOO 


Draft. 


FbH. 
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Freight  handled  in  1906. 


Artidee. 

Tons.    !     Value. 

Articles. 

Tons. 

Value. 

General  merchandise 

Iron 

72,150  '  $1,462,000 

188            75,000 

107, 754           474  914 

Grain,  flour,  and  feed 

Fruit  and  farm  products. . . 
Broken  stone 

4,000 

1,000 

1,031 

12,000 

9120,000 

20,000 

522 

Coal  and  other  fuel 

Brick 

16,000 

25,892 

80,000 

1,000 

105,000 

120,272 

375,000 

17,500 

18,000 

Cement,  lime,  and  sand 

Lumber  and  timber 

Hay  and  straw 

Ashes,  etc ' 

Total 

1,000 

1,000 

270,460  j      2.789.2GR 

E5. 

IMPROVEMENT  OF  BRONX  RIVER  AND  EAST  CHESTER  CREEK,  NEW 

YORK. 

(a)    BRONX    RIVER,    NEW   YORK. 


OPERATIONS   DURING    THE    PAST   FISCAL    YEAR. 

Proposals  for  dredging  were  invited  by  advertisement  November 
28,  1906.  The  only  bid  received  was  95  cents  per  cubic  yard,  scow 
measurement,  for  all  material  except  bowlders  and  ledge  rock,  and 
$15  per  cubic  yard,  solid  measurement,  for  bowlders.     It  was  rejected. 

A  detailed  survey  of  ledge  rock  is  to  be  made  before  readvertising 
for  dredging  and  rock  removal. 

Money  statement, 

July  1,  1900,  balance  unexpended 121,000.00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     23, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement     


44,000.00 
375.84 


July  1,  1907,  balance  unexpended 43,624.16 

Amount  (estimated)  required  for  completion  of  existing  project 6,485.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $6,485.00 

For  maintenance  of  improvement 5,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


11, 485. 00 


APPROPRIATIONS. 

June  3,  1896 $10,000 

March  3,  1899 20,000 

June  13,  1902  (allotment) 5,000 

March  3,  1905  (allotment) 21,500 

March  2,  1907  (allotment) 23,000 

Total 79, 500 
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COMMERCIAL  STATISTICS. 
Vessels  employed  in  trade  in  1906, 


ClaoB. 

Trips 
made. 

Tonnage. 

Draft. 

Bteamen 

800 
120 
624 

FM. 

RflJIIfIg  T^MWAl^     

100            bk 

Baix Gs,  etc 

125-2.'i0           5-«4 

died  in  WOii. 

Freight  han 

Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

Iron 

146 

4,421 

13(»,972 

80,500 

5,000 

1174,000 

127,400 

610,107 

820,000 

15,000 

Cement,  lime,  and  sand 

Lumber  and  timber 

Broken  stone 

....       92.200 

22.800 

9151,600 
284.000 

GoaI  wid  other  fnel 

5.500 

88|666 

Brick 

Total 

Bnildlng' ntone 

....     341,538 

1.720.097 

(b)    EAST  CHESTER  CREEK,  NEW  YORK. 


OPERATIONS   DURING  THE   PAST   FISCAL  YEAR. 

Proposals  for  dredging  for  maintenance  were  invited  by  advertise- 
ment November  28,  1906.  The  only  bid  received  was  60  cents  per 
cubic  yard,  scow  measurement,  for  all  material  except  bowlders  and 
ledge  rock,  and  $15  per  cubic  yard,  solid  measurement,  for  bowlders. 
It  was  rejected. 

Proposals  were  again  invited  by  advertisement  May  20,  1907,  bids 
to  be  opened  June  19,  1907.  The  lowest  bid  received  was  33J  cents 
per  cubic  yard,  scow  measurement. 

This  bia  was  accepted  and  contract  will  be  entered  into. 

Money  statement, 

July  1,  190C,  balance  uiiexpendwi $2,516.71 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 11K)7_      (>,  000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
inoprovement 


S,  516.  71 
89.73 


July  1,  1907,  balance  unexpended 8,426.98 

July  1,  1907,  outstanding  liabilities 134.50 


July  1,  1907,  balance  available 8.292.48 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPR0PKIATI0N8. 


March  3,  1873 $25,000 

March  3,  1875 12,000 

June  18,  1878 10,000 

March  3,  1879 3,500 

June  14,  1880 3,500 

August  5,  1886 10, 000 

August  11.  1888 5,000 

August  18,  1894 12,000 


June  3,  1896 $10,000 

June  13,  1902  (allotment) 3,000 

June  13,  1902  (allotment) 10,000 

April  28,  1904  (allotment) 2,500 

March  3,  1905  (allotment)—      3,000 
March  2,  1907  (allotment) 6,000 

Total 115,500 


COMMERCIAL   STATISTICS. 
Vessel H  employed  in  trade  in  1906. 


Clans. 


Trips.   Tonnage. 


Draft. 


Steamers  and  gaaoline  power  boats. 

Sailing  yesselB 

Barges,  etc 

Miscellaneous  craft 


692 

8 

1,006 

6 


82 

200 

100-700 


Feet, 

6-8 
4 


Freight  handled. 


Articles. 


General  merchandise . . 

Iron 

Coal  and  other  fuel 

Brick 

Building  stone 

Cement,  lime,  and  sand 

Lumber  and  timber 

Clay,  pottery,  etc 

Paving  blocks 

Broken  stone 


Tons. 

Value. 
820,000 

200 

13, 189 

628.025 

183,830 

775,935 

8,825 

26,140 

7,590 

44,700 

5,885 

16,758 

19,719 

438,881 

2,611 

86,043 

10,260 

102,600 

28,439 

33,739 

Articles. 


Macadam 

Gravel 

Petroleum 

Tile,  etc 

Rails  and  bridge  steel  . 

Railroad  ties 

Ashes,  garbage,  etc 


Tons. 


5,960 
750 
28,561 
1,998 
13,909 
6,229 
250 


Total 282,655 


Value. 


$6,048 

750 

287,500 

32,041 
519,522 

51,178 


3,063,860 


E  6. 

IMPROVEMENT  OF  HARBORS  AT  PORT  JEFFERSON,  MATTITUCK, 
HUNTINGTON,  GLENCOVE,  FLUSHING  BAY,  CANARSIE  BAY.  AND 
SAG  HARBOR,  NEW  YORK. 

(a)    port   JEFFERSON    HARBOR. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 


Under  contract  with  E.  S.  Belden  &  Sons,  dated  February  26, 1906, 
the  work  of  repairing  and  enlarging  the  east  breakwater,  commenced 
on  June  1,  1906,  was  completed  August  6,  1906.  Two  thousand  and 
thirty- four  net  tons  of  stone,  at  a  total  cost  of  $2,705.22,  were  placed 
in  the  breakwater  during  the  fiscal  vear,  and  1,380  linear  feet  of  the 
breakwater  are  now  completed  to  tne  projected  cross-section,  except 
where  covered  by  sand. 

Proposals  for  extending  the  east  breakwater  were  invited  by  adver- 
tisement dated  June  10, 1907,  bids  to  be  opened  July  10, 1907. 
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Money  statement, 

July  1,  1906,  balance  unexpended $9,726.71 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  24, 000. 00 


33,  726.  71 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $7,305.51 

For  maintenance  of  improvement 1,956.35 

Repaid  to  U.  S.  Treasury 443.  65 

9,  705. 51 


July  1.  1907,  balance  unex[)ended 24,021.20 

July  1,  1907,  outstanding  liabilities . 21.20 


July  1,  1907,  balance  available 24,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 48, 473.  29 


Amount  that  can  be  profitably  exi)ended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexi)ended  July  1,  1907 : 

•  For  worlis  of  improvement $10,000.00 

For  maintenance  of  improvement 2,  500. 00 

12,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  previous  projects : 

March  3,  1871 $15,000.00 

June  10,  1872 15, 000. 00 

March  3,  1875 15,000.00 

August  14,  1876 6,000.00 

June  18,  1878 : 8,000.00 

March  3,  1879 5,000.00 

June  14,  1880 3,000.00 

March  3,  1881 4,000.00 

August  2,  1882 aOOO.OO 

$79, 000. 00 

For  present  projetrt : 

September  19,  1890 25.(X)0.00 

July  13,  1892 10,000.00 

August  18,  1894 7,500.00 

June  3,  1896 7,500.00 

March  3,  1899 7,500.00 

June  13,  1902  (allotment) 10,500.00 

April  28,  1904  (allotment) 2,400.00 

March  3,  1905  (allotment) 8,  500.  00 

March  2,  1907  (allotment) 24,000.00 

102,  900.  00 

Total 181, 900.  00 

March  26,  1907,  repaid  to  United  States  Treasury  the  unexpended 
balance  of  allotment  of  $2,400,  made  from  emergency  act  of  April 
28,  1904 443.  65 

Net  amount  appropriated 181,456.35 

Net  amount  appropriated  for  present  project 102,456.35 


CONTRACT   IN   FORCE. 

Name  of  contractor :  E.  S.  Belden  &  Sons. 
Date  of  contract :  February  26,  1906. 
Date  of  approval :  March  13,  1906. 
Date  of  commencement :  March  15,  1906. 

Date  of  completion :  Time  limit  waived ;   completed  August  6,  1906. 
For  repairing  and  enlarging  breakwater  by  delivery  therein  of  4,510  net  tons 
of  stone  at  $1.33  per  ton. 
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COMMERCIAL  STATISTICS. 
VesseU  employed  in  trade  in  1906. 


Class. 


Trips 
made. 


Ton- 
nage. 


Draft. 


SteomeTB 

Sailing  YMsels 
Barges,  etc  . . . 
Miscellaneous 


Passengers  carried,  60,000. 


Freight  handled. 


S,680 

2,677 

50 

400 


Feet. 

6-7 
7 
10 


Articles. 


General  merchandise . . . 

Iron 

Goal  and  other  fuel 

Brick 

Building  stone 

Cement,  lime,  and  sand 

Ice , 

Lumber  and  timber 

Hay  and  straw 

Grain,  flour,  and  feed . . , 


Tons. 


Value. 


84,600 

$1,187,000 

1,800 

80,000 

88,120 

160,770 

8,800 

15,600 

1,800 

4.000 

1,970 

10,100 

800 

1,000 

8,260 

412,500 

206 

4,100 

10,580 

800,980 

Articles. 


Fruits  and  farm  products. 
Copper  ore  and  products. . 

Chalk  and  whiting 

Broken  stone 

Oysters,  clams,  and  fish. . . 

Shells 

I  Gravel 

Petroleum 


Total. 


Tons. 


8,405 

2,050 

26 

300 

6,700 

1,000 

250 

100 


118,706 


Value. 


$121,300 

76,876 

376 

800 

116,980 

1,995 

260 

1,200 


2,496,275 


(b)   mattituck  harbor. 


OPERATIONS  DURING   THE  PAST  FISCAL  TEAR. 


Under  contract  with  J.  P.  Randerson,  dated  December  27,  1906, 
for  dredging,  work  was  commenced  May  20,  1907.  Fifteen  thousand 
seven  hundred  and  thirty-six  and  one-half  cubic  yards  of  material 
were  excavated  to  June  30,  1907,  making  a  channel  7  feet  deep  at 
mean  low  water,  60  feet  wide,  and  about  800  feet  long  between  the 
jetties  at  the  entrance. 

Money  statement. 

July  1.  1906,  balance  unexpended .$10,045.32 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     40, 000. 00 


50, 045.  32 
June  30,  1907,  amount  expended  during  fiscal  year,  for  worlfs  of  im- 
provement        3,  575.  05 


July  1,  1907,  balance  unexi)ended 46,470.27 

July  1,  1907.  outstanding  liabilities : 4,758.92 

July  1,  1907,  balance  available 41,711.35 


July  1,  1907,  amount  covered  by  uncompleted  contracts 1,306.96 

Amount  (estimated)  required  for  completion  of  existing  project 8.000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $8,000.00 

For  maintenance  of  improvement 3,000.00 


11  000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.    ^^T^ 
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APPROPRIATIONS. 

June  3,  1896 $10,000 

March  3,  1899 5,000 

March  3,  1905  (allotment) 20,000 

March  2,  1907  (allotment) 40,000 

Total 75,000 


CONTRACT  IN   FORCE. 

Name  of  contractor:  J.  P.  Randerson. 
Date  of  contract :  December  27,  1900. 
Date  of  approval :  January  7,  1907. 
Date  of  wmmencemeut :  March  31.  1907. 
Date  of  comnletlon :  Auf^st  1,  1907. 

For  dredging  19,700  cubic  yards  of  material  at  33  cents  per  cubic  yard,  scow 
measurement 


COMMERCIAL   STATISTICS. 

Freight  handled  in  190^. 
[Statistics  for  1906  aslted  for,  but  none  received.] 

Tons. 

General  merchandise 15, 952 

Coal  and  other  fuel 3,900 

Building  stone 458 

Lumber  and  timber 2,795 

Hay  and  straw •  78<{ 

Estimated  value  of  1904  tonnage.  .$2,041,7««. 


Tons. 

Grain,  flour,  and  feed 1,800 

Fruits  and  farm  products 30,911 


Total 5(5,  G02 


(c)     HUNTINGTON    HARBOR. 
OPERATIONS   Dl  RING   TIIK    PAST    MH(\VL   YEAR. 

Xone.  Disbursements  were  mainly  in  payment  for  work  under 
contract  completed  June  21,  1900.  Proposals  for  dredging  the  chan- 
nel where  shoaling  had  occurred  were  invited  by  advertisement,  May 
20,  1907,  bids  to  be  opened  June  19,  1907.  The  lowest  bid  received 
was  2f3  cents  per  cubic  yard,  scow  measurement. 

This  bid  was  accepted  and  contract  will  be  entered  into. 

Money  Stafemctif, 

July  1,  190C,  balance  unexpendcMl $2, 004.  72 

Amount  appropriated  by  river  and  harbor  act  approveti  March  2, 1907.       3, 500.  OC) 

5,  504.  72 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 

of  improvement 2,080.32 


July  1,  1907,  balance  unexpended 3,478.40 


Amount  that  can  be  profitably  oxi)eiide<l  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexi3ended  .Tuly  1,  1907 2,500.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

For  previous  project : 

June  10.  1872 $22,500 

For  present  project : 

September  19,  1890 $10,000 

July  13,  1892 5,000 

August  18,  1894 2,000 

June  3,  1896 5,000 

March  3,  1899 7,  500 

June  13,  1902  (allotment) 2,500 

March  3,  1905  (allotment) 2,500 

March  2,  1907  (allotment) 3,500 

38,000 

Total 60,500 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


GlasR. 


Steamen 

Sailing  yesselfi. 
Baiges,  etc 


Trl] 


rips 
aae. 


1,800 
375 
100 


Tonnage.  I  Draft 


Feel. 
125-850  i      &-  H 
50-800  I      5-12 
200        5-7 


Freight  handled. 


Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

General  merchandise 

Goal  and  other  fuel 

27,050 

20,250 

550 

1,125 
87,500 

8,250 

11,852.500 

102,500 

2,200 

19,900 

760,000 

66,000 

Grain,  flour,  and  feed 

Oysters,  clams,  and  fish ... . 
Fruits  and  farm  products . . 

Total 

7,862 

125 

8,000 

8800.000 
8,760 

Brick 

179,000 

Cement,  lime,  and  sand 

Lumber  and  tunber 

106,212 

2,774,860 

Hay  and  straw 

Number  of  passengers  carried,  11,100. 


(d)   olencove  harbor. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

None.  The  small  balance  available  on  July  1,  1906,  was  paid  out 
for  office  expenses  and  contingencies. 

The  present  length  of  bredrwater  appears  to  afford  sufficient  pro- 
lection  to  vessels  seeking  shelter  from  storms  in  this  vicinity,  ana  its 
further  extension  seems  therefore  to  be  unnecessary. 

Moiicy  statement, 

July  1,  1906»  balance  unexpended $109.  72 

June  30,  1907,  amount  exi)ended  during  fiscal  year,  for  works  of  im- 
provement         169.72 


Amount  (estimated)  required  for  completion  of  existing  project^__  63,000.00 
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Augnst  11,  1888 $20,000 

September  19,  1890 15.000 

July  13,  1892 10.000 

August  18,  1894 10,000 

June  3,  1896 8,000 


June  13,  1902  (allotment) $6,000 

March  3,  1905  (allotment)—      3,000 

Total 72, 000 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


(e)    rLUSHING   BAY. 


Class. 

Trips 
made 

Tonnage. 

Draft. 

Baxsres,  etc 

74 

200 

bk-6 

Freight  handled. 

Articlea. 

Tons. 

Value. 

Goal  and  other  fnel ,. 

7,002 

ftiftono 

OPERATIONS   DURING   THE  PAST  FISCAL  YEAR. 

A  survey  of  the  dike  was  made  with  a  view  of  making  such  slight 
changes  therein,  where  necessary,  to  render  it  less  of  an  obstruction 
to  navigation. 

Proposals  for  continuing  the  improvement  and  for  maintenance,  by 
dredging,  were  invited  by  advertisement  June  10,  1907,  bids  to  be 
opened  July  10,  1907. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,944.64 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  27, 000.  (X) 


June  30, 1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement  


28,944.64 


406.80 


July  1,  1907.  balance  unexpended 28,537.84 

July  1,  1907,  outstanding  liabilities 50.00 


July  1,  1907,  balance  available 28,487.84 


Amount  (estimated)  required  for  completion  of  existing  project 21,962. 12 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $10,000.00 

For  maintenance  of  improvement 5,000.00 

15. 000.  00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.    ^^ 

uigiiizea  oy  ' 


ioogle 


996 


EEPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.   S.  ABMY 


APPROPRIATIONS. 


March  3,  1879 $20,000 

June  14,  1880 15,000 

March  3,  1881 10,000 

August  2,  1882 5,000 

July  5,  1884 10,000 

August  5,  1886 10,  000 

August  11,  1888 15,000 

September  19,  1890 20, 000 


July  13,  1892 $10,000 

August  18,  1894 4,000 

June  3,  1896 4,000 

June  13,  1902  (allotment) 2,000 

March  3,  1905  (allotment)  — _     10,000 
March  2,  1907  (allotment)  ___     27,000 


Total 162,000 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  J906. 


Class. 

Trips 

Tonuage. 

Bmft. 

Rtfiftiners 

1,402 
104 
669 

100-400 
200-350 
116^500 

7-14 

Sailing  vessels 

7-131 

Barges,  etc 

5-12 

Freight  handled. 


Articles. 

Tons. 

Valae. 

Articles. 

Tons. 

Value. 

Qeneral  merchandise 

12,150 

200 

114,317 

9,886 

18,197 

6,854 

68,602 

126 

92,083,450 

15,000 

431, 558 

37,944 

36,800 

23,416 

1,255,395 

4,925 

Clay,  pottery,  etc 

300 
19,983 
14,500 

550 
8,647 

$10,000 
21,471 
18,125 

Iron 

Bit)ken  stone 

Coal  and  other  fuel 

Macadam 

Brick 

Gravel 

360 

Cement,  lime,  and  sand 

Ashes,  garbage,  etc 

Total 

Ice 

Lumber  and  timber 

273,312 

3, 937, 444 

Sulphur 

(f)    CANARSIE    BAY. 
OPERATIONS   DURING   THE   PAST   FISCAL   YEAR. 

Because  of  the  diificulty  in  securing  a  dumping  place  for  the 
dredged  material,  which,  owing  to  the  limited  deptli  of  the  improved 
channel,  is  carried  in  small  scows  unsuitable  for  towing  to  sea,  and  to 
unfavorable  weather  conditions,  work  under  the  contract  with  J.  M. 
Brigffs,  which  was  to  have  commenced  on  November  9, 1906,  after  the 
completion  of  dredging  in  Great  South  Bay,  was  not  commenced  until 
May  7,  1907.  The  contract  was  completed  June  17,  1907,  5,131.4 
cubic  yards  having  been  removed  thereunder,  restoring  the  channel  to 
its  projected  depth  of  0  feet  at  mean  low  water  and  width  of  about 
125  feet. 
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Money  statement. 

July  1,  1906,  balance  unexpended $2,546.04 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 4,000.00 


6.546.04 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 611.  76 


July  1,  1907,  balance  unexpended 3, 9:i4.  28 

July  1,  1907,  outstanding  liabilities 139.00 


July  1,  1907,  balance  available 3,  795. 28 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexiiended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundrj'  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  14,  1880 $10,000 

March  3,  1881 5,000 

August  2,  1882 3,000 

July  5,  1884 5,000 

August  5,  1886 10,000 

August  11,  1888 10,000 

September  19,  1890 5, 000 

July  13,  1892 5,000 


August  18,  1894 $2,000 

June  3,  1896 10,000 

June  13,  1902  (allotment) 5,000 

March  3,  1905  (allotment)  .__  2,500 

March  2,  1907  (allotment)  .„  4,000 


Total 76,  500 


CONTRACT  IN  FORCE. 

Name  of  contractor :  J.  M.  Briggs. 
Date  of  contract :  May  21,  1906. 
Date  of  approval :  June  8,  1906. 
Date  of  commencement :  November  9,  1906. 

Date  of  completion:   Time  limit  waived;  completed  June  17,  1907. 
For  dredging  5,130  cubic  yards  of  material,  at  39  cents  per  cubic  yard,  scow 
measurement. 


COMMERCIAL  STATISTICS. 

Vessels  employed  in  trade  in  1905. 
[Statistics  for  1906  asked  for,  but  fall  returns  not  received.] 


Class. 


Steamers 

Sailing  vessels. 
Barges,  etc  — 


Trips 
made. 


Tonnage. 


300 
37 
40 


25-225 
120-600 
SOO-600 


Draft. 


Fed. 
9-10 
7-124 

10-12 
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Freight  handled. 


Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

Qeneral  merchAndise 

60,000 

84.860 

1,200 

1.500 

5,700 

$1,000,000 

191,247 

3,8% 

1,840 

12,312 

Lumber 

700 
1,600 

$4,727 

Coal  and  other  fuel 

Oysters 

600,000 

Brick 

Total 

Building  stone 

95,460 

1,714,022 

Cement,  lime,  and  sand 

(g)    sag   HARBOR. 
OPERATIONS   DURING  THE  PAST  FISCAL  YEAR. 

Under  contract  with  E.  S.  Belden  &  Sons,  dated  January  4,  1906, 
the  work  of  extending  the  breakwater,  commenced  March  19,  1906, 
was  completed  July  2,  1906.  Two  hundred  and  eighty  net  tons 
of  stone  were  placed  in  the  breakwater  during  the  fiscal  year.  There 
is  now  2,050  linear  feet  of  breakwater  completed  to  full  cross  section. 

Proposals  for  continuing  the  improvement,  by  a  further  extension 
of  the  breakwater,  were  invited  June  10,  1907,  bids  to  be  opened 
July  10,  1907. 

Money  statement, 

July  1,  1906,  balance  unexpended $7,476.34 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     26,  500. 00 


as,  976.  34 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement         7, 069. 15 


July  1,  1907,  balance  unexpended 26,  907. 19 

Amount  (estimated)  required  for  completion  of  existing  project 12,704.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 7, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

June  13,  1902  (allotment) $10,000 

June  13,  1902  (allotment) 3,500 

March  3,  1905  (allotment) 16,000 

March  2,  1907  (allotment) 26,500 

Total 56,000 

Received  on  Iwnd  of  failing  contractor 2, 296 

58,296 


CONTRACT   IN   FORCE. 

Name  of  contractor :  E.  S.  Belden  &  Sons. 
Date  of  contract :  January  4.  1906. 
Date  of  approval :  January  9,  1906. 
Date  of  commencement :  March  1,  1906. 

Date  of  completion :  Time  limit  waived ;  was  completed  July  2,  1906. 
For  building  breakwater  by  the  delivery  therein  of  9,500  net  tons  of  stone, 
at  $1.57  per  ton. 
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OOMMEBCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1905. 


ClaaB. 

Tripa 
made. 

Tonnage. 

Draft. 

Steamers 

600 
124 

760 
50-800 

Feei. 
10 

Sailing  veaBela 

64-13 

Freight  handled,  1906, 


Articles. 

Tons. 

Value. 

ArticleH. 

Tons. 

Value. 

General  merchandise 

516 
8,671 

400 
2.404 
4,260 

200 

100 

•8,564 
36,811 
2,000 
6,060 
144,760 
6,000 
1,100 

Clay,  nottery.  etc 

100 
100 
400 
1,800 
200 

1600 

Goal  and  other  fuel 

Ousters,  clams,  and  fish. . . . 
Macadam 

30,000 
800 

Brick 

Cement,  lime,  and  sand.... 

Gravel 

8,600 

Lumber  and  timber 

Petroleum 

8,000 

Grain,  flour,  and  feed 

Total 

19,041 

288,276 

IBfPROVEMENT  OF  BAST  RIVER  AND  HELL  GATE,  NEW  YORK. 
OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Proposals  for  6,323  cubic  yards  of  dredging  and  rock  removal  in 
Middle  reef  were  invited  by  advertisement  August  24,  1906.  The 
only  bid  received  was  for  a  lump-sum  price  of  $127,750;  it  was 
rejected. 

A  piece  of  drifting  wreckage  was  removed  and  broken  up,  at  a 
total  cost  of  $98.02. 

Detailed  surveys  of  ledge  rock  are  to  be  made  before  advertising 
for  rock  removal. 

The  following  are  the  least  depths,  referred  to  mean  low  water,  at 
localities  where  improvement  has  been  partially  completed : 


Locality. 


Battery  reef 

Reef  off  South  Ferry  slips 

Shell  reef,  off  Ninth  street 

Ferry  reef,  off  Thirty-fourth  street 

Middle  reef,  Including  Flood  rock,  etc. 

Heel  Tap 

Frying  Fan 

Pot  rock 


The  expenditures  during  the  year  were  as  follows : 

For  services  and  fuel  for  watchmen  at  Mill  rock $1,302.50 

Expenses  attending  advertising  for  removal  of  Middle  reef  resulting 

in  receiving  one  excessive  bid 161.80 

Repair  of  plant 70.25 

Part  of  expense  of  office  and  field  force  during  July  and  August, 

1906,  when  contract  work  at  Mill  rock  was  being  provided  for 980. 33 

Part  of  district  administration  pay  rolls  during  remaining  ten  months.  3, 872.  67 
Map  cases,  typewriter,  lineoleum,  filing  cabinets,  Instruments,  drafting 

supplies 608.  47 

Miscellaneous 377. 46 


Total. 


7,373.48 
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Money  statement, 

July  1,  1906,  balance  unexpended $160,254.58 

Amount  apropriated  by  river  and  harbor  act  approved  March  2, 
1907  250, 000.  00 

410,  254.  58 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $7, 275. 46 

For  maintenance  of  improvement 98.02 

7,  373. 48 

July  1,  1907,  balance  unexpended 402,881. 10 

July  1,  1907,  outstanding  liabilities 187.50 

July  1,  1907,  balance  available 402,693.60 

Amount  (estimated)  required  for  completion  of  existing  project 454, 542.  32 


Amount  that  can  be  profitably  exi>ended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 300,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

For  previous  project: 

By  other  than  river  and  harbor  acts  prior  to  1852.  $13, 861. 59 

August  30,  1852. 20,000.00 

$33,  861.  59 

For  present  project: 

July  25,  1868  (allotment) 85,  000. 00 

April  10,  18(59  (allotment) 170,841.45 

July  11,  1870 250,000.00 

March  3,  1871 2.50,000.00 

June  10,  1872- 225,000.00 

March  3,  1873 225,000.00 

June  23,  1874 214,000.00 

March  3,  1875 250,000.00 

August  14,  1876. 250,000.00 

June  18.  1878 350,000.00 

March  3,  1879 250,000.00 

June  14,  1880. 200,000.00 

March  3,  1881 200,000.00 

May  4.  1882 50,000.00 

August  2,  1882 200,000.00 

Julys,  1884 300,000.00 

Augu.st  5.  188(1 112,500.00 

Auirust  11,  18^S 250,000.00 

September  10.  1800 2(X),  000.  00 

July  13,  1802 150,000.00 

August  18,  1804 75,000.00 

June  3,  1806 60,000.00 

March  3,  ISOI) . 250.000.00 

June  13,  1002 100,  (X>0.  00 

March  3,  li)05 200,000.00 

March  2,  1907 250,000.00 

5, 183,  341.  45 

Total 5,  217,  203.  04 

Received  from  sale  of  condemned  property: 

June  6,  1904. 8.  25 

December  27,  1904 1, 326. 00 
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COMMERCIAL   STATISTICS. 

The  commerce  of  the  East  River  is  so  intimately  connected  with  that  belong- 
ing to  New  YoriL  Harbor  proper  that  it  is  impracticable  to  make  a  separate 
statement  of  it. 


E  8. 

IMPROVEMENT  OF  HARLEM  RIVER,  NEW  YORK. 

OPERATIONS   DURING   THE   PAST   FISCAL   YEAR. 

Under  contract  with  Seely-Taylor  Company,  dated  June  27,  1906, 
the  dredging  of  a  channel  150  feet  wide  and  15  feet  deep,  at  mean  low 
water,  from  McCombs  Dam  Bridge  to  the  Hudson  River  was  com- 
menced July  18,  1906,  and  was  completed  December  22,  1906.  A 
total  of  122,080  cubic  yards  of  material  was  removed  under  the  con- 
tract at  a  cost  of  $30^520.  This  dredging  resulted  in  a  continuous 
channel  from  McCombs  Dam  Bridge  to  Hudson  River,  15  feet  deep 
at  mean  low  water  and  150  feet  wide.  It  is  probable,  however,  that 
this  channel  has  narrowed  somewhat  since  the  dredging  was  com- 
pleted under  the  above  contract. 

Drilling  and  blasting  ledge  rock  at  McCombs  Dam  Bridge,  by  the 
use  of  Government  plant  and  the  hire  of  labor  and  purchase  of  mate- 
rials in  the  open  market,  was  resumed  July  19,  1906,  and  was  in 
progress  at  the  close  of  the  fiscal  year.  Much  of  the  rock  reported 
as  ledge  when  surveyed,  has  proved  to  be  loose  rock  removable  by 
dredging. 

Under  open-market  agreement  with  Taylor  &  Pearson,  dated 
February  28,  1907,  the  removal  of  material  overlying  the  ledge  rock 
at  McCombs  Dam  Bridge,  and  of  blasted  rock,  was  commenced  March 
13;  1907,  and  was  still  m  progress  on  June  30,  1907.  Two  thousand 
and  sixty-one  cubic  vards  of  rock  and  17,209  cubic  yards  of  mud, 
sand,  gravel,  and  cobblestones  were  removed  under  this  agreement 
at  a  total  cost  of  $16,160.  This  work  resulted  in  clearing  the  ledge 
of  a  large  quantity  of  material  which  had  materially  interfered  with 
drilling  and  blasting  operations  carried  on  by  Government  plant. 

Money  statement, 

July  1,  1906,  balance  unexpended 162,448.09 

Amount  appropriated  by  river  and  harbor  act  ai)provetl  March  2, 

1907 150,000.00 


212,  448.  09 
June  30,  1907,  amount  expended  during  flscnl  year,  for  works  of 

improvement 64, 992.  35 


July  1,  1907,  balance  unexpended 147,455.74 

July  1,  1907,  outstanding  liabilities 6,142.98 


July  1,  1907,  balance  available 141, 312.  76 


Amount  (estimated)  required  for  completion  of  existing  project—  1,155,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  j-ear  ending  June 
30,  1909,  for  works  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 300,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897.  ,, , ,  ,,^  by  GoOglc 
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APPROPRIATIONS. 

For  previous  project : 

June  23,  1874  (allotment) 111,  000 

March  3,  1875 10,000 

$21,000 

For  present  project : 

June  18,  1878 300,000 

March  3,  1879 100,000 

August  11,  1888 70,000 

September  19,  1890 250,000 

July  13,  1892 175,000 

August  18,  1894 125,000 

June  3,  1896 125,000 

March  3,  1899 100,000 

June  13,  1902 75,000 

March  3,  1905 75,000 

March  2,  1907 150,000 

* 1,545,000 

Total 1.566,000 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1905. 


Cla&s. 


Bteamen 

Sailing  vessels 

Baisres,  canal  boats,  lighters,  etc. 


Freight  handled,  1906. 


Articles. 

Tons. 

Value.   . 

General  mercliandise 

Iron 

4,616,174 
33,072 

2,978,167 

224,618 

77,325 

1,821,406 
140,000 
184, 240 
114,534 

863,329,690 
1,492,264 

Coal  and  other  fuel 

Brick 

14,581.785 
808,502 

Building  stone 

765,628 

Cement,  lime,  and  sand  . . 
Ice 

3,182,122 
265,000 

Lumber  and  timber 

Hay  and  straw 

2,988,904 
435, 480 

Articles. 


Tons. 


Value. 


Grain,  flour,  and  feed 

Oysters,  clams,  and  fiHh.. 
Macadam 

727.674 
6,100 
36,013 
48,000 
62, 160 

827, 176 

$15,  (MO,  021 
628,609 
28  800 

Gravel 

95,000 

Petroleum 

717,212 
800 

Ashes,  garbage,  etc 

Total 

11,386.649 

104,859,757 

£  g. 


IMPROVEMENT  OF  NEWTOWN  CREEK,  NEW  YORK. 


OPERATIONS   DURING   THE    PAST   FISCAL   YEAR. 


A  survey  of  the  creek  for  the  purpose  of  determining  where  shoal- 
ing had  taken  place,  in  progress  on  June  30, 1906,  was  completed. 

Under  contract  with  Seely-Taylor  Company,  dated  February  27, 
1907,  redredffing  the  channel  for  maintenance  was  commenced  March 
28,  1907,  andcompleted  May  16,  1907.  Eleven  thousand  one  hundred 
and  sixteen  and  eight-tenths  cubic  yards  of  material  were  removed 
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under  the  contract,  restoring  about  1,700  feet  in  length  of  channel, 
just  below  Greenpoint  Avenue  Bridge,  to  its  projected  depth  of  18 
feet  at  mean  low  water,  for  a  width  of  90  feet. 

Money  statement, 

July  1,  1906,  balance  unexpended $4,  790. 54 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  5, 000. 00 
Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907 15, 000. 00 


24, 790.  54 
June  30,  1907,  amount  expended  during  jQscal  year,  for  maintenance 
of  improvement 4, 756. 33 


July  1,  1907,  balance  unexpended 20,034.21 

July  1,  1907,  outstanding  liabilities 34.21 


July  1,  1907,  balance  available 20, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 10,000.00 

Submitted  in  compliance  with  requirements  of  simdry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  previous  project : 

June  14,  1880 $10,000 

August  2,  1882 15,000 

July  5.  1884 20,000 

August  5,  1886 37,500 

August  11,  1888 25,000 

September  19,  1890 35,000 

July  13,  1892 .. 35,000 

August  18,  1894 20.  000 

$197, 500 

For  present  project: 

June  3,  189(J 30,000 

June  4,  1897 183,000 

June  13,  1902  (allotment  of  May  20,  1004) 400 

March  3.  1905 1 5, 000 

March  2,  1907 5,000 

March  4,  1907 15,000 

2.38,400 

Total 435, 900 


CONTRACT  IN   FORCE. 

Name  of  contractor:  Seely-Taylor  Company. 
Date  of  contract :  February  27,  1907. 
Date  of  approval:  March  7,  1907. 
Date  of  commencement:  March  11,  1007. 
Date  of  completion:  June  11,  1907. 

For  dredging  11,290  cubic  yards  of  material,  at  31  cents  per  cubic  yard,  scow 
measurement. 
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COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


Class. 


mall.  Tonnage. 


Draft. 


Steamers 

Sailing  vessels 

Barges,  canal  boats,  and  lighters 


1,615 
1,071 
10,205 


46-176 

55^800 

75-1,000 


9-14 
6-18i 
4-14 


Freight  handled. 


Articles. 

Tons. 

Value. 

General  merchandise 

Iron 

134,223 

77,785 

1,137,835 

63,425 

16,802 

104,004 

177,428 

551,859 

268 

2,191 

89t),665 

$12,709,490 

4,416,050 

4,078,684 

201,759 

75,927 

749,111 

656,512 

9,464,813 

5,010 

63,165 

181,420,193 

Coal  and  other  fuel 

Brick 

Building  stone 

Cement,  lime,  and  sand... 
Ice 

Lumber  and  timber 

Hay  and  straw 

Grain,  flour,  and  feed 

Copper  ore  and  products  . . 

Articles. 


Sulphur 

Clay,  pottery,  etc . 
"^     *  ig  blocks 


Paving  1 

Chalk  and  whiting  . 

Broken  stone  . . 

Macadam 

Petroleum,  etc. 
Slag 


Tons. 


3,720 

6,758 

6,000 

70,542 

160 

166 

29,005 

24,544 


Total '  2,803,380 


Value. 


«78,060 

24,441 

24.440 

417,613 

160 

1,065 

314,224 

24,544 


214,714,751 


£  lo. 

IMPROVEMENT  OF  BROWNS  CREEK,  SAYVILLE,  LON(}  ISLAND,  NEW 

YORK. 


None. 


OPERATIONS  DITRING  THE  PAST  FISCAL  YEAR. 


An  examination  of  the  locality  is  to  be  made  before  inviting  pro- 
posals for  dredging. 

Money  statement 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $5, 000. 00 

July  1.  1907.  balance  unexpended 5,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 16,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
11)09,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


September  19,  1890 $12, 000 

•July  18,  1892 5,000 

August  18,  1894 4.  000 

June  3,  1896 4,000 

March  3,  1899 3,000 


March  3.  1905 $3,000 

March  2,  1907 5.000 

Total 36, 000 
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COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


Class. 


Steamers  and  power  boats, 

Sailing  vessels , 

MiaceUaneoiu  craft 


Num- 

Ton-    1 

ber. 

nage. 

62 

5-  60 

166 

3-100 

16 

6-100 

Draft. 


Feet. 
8-6* 
2-7 
1-4 


Freight  handled. 


Articles. 


FertilizeiB 

Coal  and  other  fuel 

Brick 

Oysters,  clams,  and  fish 

Broken  stone 

Cement^  lime,  and  sand 
Ice 


Tons. 


160 

1,200 

1,660 

25,000 

110 

220 

250 


Value. 


Articles. 


Tons. 


$1,900 
8,100 
9,000 
930,000 
830 
2,200 
1,000 


I  Lumber 

I  Meadow  hay. 

I  Potatoes 

Gasoline 


Total  . 


Value. 


800 
50 
36 

200 

922,000 

260 

600 

8,600 

29,676 

983,880 

E  II. 

IMPROVEMENT  OF  GREAT  SOUTH  BAY,  NEW  YORK. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Under  contract  with  J.  M.  Briggs,  dated  May  21,  1906,  dredging  in 
Patchogue  River  was  commenced  August  13,  1906,  and  completed 
October  31,  1906.  Fifteen  thousand  seven  hundred  and  five  and  six- 
tenths  cubic  yards  of  material  were  removed  under  the  contract. 

On  November  8,  1906,  the  contractor  was  about  to  begin  work  on 
Bar  B  in  the  bay  when  he  was  stopped  by  an  injunction  served  upon 
him  by  parties  interested  in  oyster  c^ds  at  that  locality.  The  injunc- 
tion not  having  been  dissolvea  up  to  the  present  time,  work  under  the 
contract  has  not  been  resumed. 


Money  statement, 

July  1,  190(j,  balance  unexpended $8, 179. 18 

Anjonut  appropriated  by  river  and  harbor  act  approved  March  2,  11K)7-       2,  000.  00 


10, 179. 18 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of   improvement 5,  826.  2(1 


July  1,  1907,  balance  unexpended 4,352.92 

July  1,  1907,  outstanding  liabilities 549.70 


July  1,  1907,  balance  available 3, 803.  22 


July  1,  1907,  amount  covered  by  uncompleted  contracts 1,503.03 

Amount  (estimated)  required  for  completion  of  existing  project 1,826.20 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 2,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of  ^ 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1^^;^qqq|^ 
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APPROPRIATIONS. 
For  first  project : 

September  19,  1890 $15,000 

July  13,  1892 8.000 

August  18,  1894 4,000 

June  3,  1896 13.000 

140.000 

For  present  project: 

June  13,  1902 66,000 

March  3,  1905 2,000 

March  2,  1907 2,000 

70,000 

Total   110, 000 


CONTRACT   IN   FORCE. 

Name  of  contractor :  J.  M.  Briggs. 

Date  of  contract :  May  21,  1906. 

Date  of  approval :  June  8,  1906. 

Date  of  commencement :  June  26,  1906. 

Date  of  completion :  Time  limit  waived ;  worked  stopped  by  injunction  Novem- 
ber 8,  1006. 

To  dredge  20,000  cubic  yards  of  material  in  Great  South  Bay  and  in  Patchogue 
River,  at  35  cents  per  cubic  yard,  scow  measurement. 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


Class. 


Steamen 

SaUlng  vessels. 
Baiges,  etc 


» 


Tri 


'onnage.l   Draft. 


1,850 
7,500 
3,300 


'  Feet. 

20-70  8^ 

»-300  3-8 

30-100  2-6 


Number  of  passengers  carried.  4,000. 

Freight  handled. 


Articles. 


General  merchandise. 

Goal  and  other  fuel 

Lumber  and  timber . . . 


Tons. 


Value. 


39,000        9320,000 

16,000  I         90.000 

172,000       3,450,000 


Articles. 


Tons. 


Value. 


Fish  and  oysters . 
Total 


5,500 


232,500 


8154,000 


4,014,-000 


£    12. 

IMPROVEMENT   OF   HUDSON    RIVER,    NEW   YORK. 

OPERATIONS   DURING   THE   PAST   FISCAL   TEAR. 

Under  contract  with  The  Newburgh  Dredging  Company,  dated 
September  26, 1905,  work  was  continued,  and  dredging  was  completed 
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December  1,  1906.  One  hundred  and  seventy-one  thousand  and  nine 
cubic  yards  were  removed  from  the  various  bars  and  shoals  at  a  cost 
of  22^  cents  per  cubic  yard,  or  $38,477.03. 

The  following  table  shows  the  widths  and  depths  of  the  deepest 
navigable  channel,  through  bars  and  shoals,  between  Coxsackie  and 
the  State  Dam  at  Troy,  N .  Y.,  at  the  end  of  the  fiscal  year,  so  for  as 
developed  by  soundings  since  the  opening  of  navigation,  and  for  the 
previous  year  for  comparison : 


Locality. 


CoxaacUe  shoal 

Coxsackie  light  to  Stuyvesant  li^tit 

8tonehouse  bar 

Willow  Island  shoal 

Coeymans  Crow-over 

Roan  Hook  to  North  Coeymans 

Mulls  Cross-over 

Nine  Mile  Tree  Cross-over 

CasUeton  bar 

Cedar  Hill  bar 

Winnies  bar 

Stonelisrht  shoal 

Bacon  Island  shoal 

Bogart  Li^ht  shoal 

Douws  Point  Cross-over 

Cayler  bar 

Passenger  bridge: 

Bast  draw 

West  draw 

West  fixed  span 

Freight  bridge: 

West  draw 

East  draw 

.East  fixed  span 

Bath  CroaBH>ver 

Bath  shoal 

Kellogg  shoal 

Flshhonse  shoal 

Bound  shoal 

Covins  Folly 

Opposite  Breaker  Island 

VanBnrenbar 

Washins^n  bar 

Front  of  Watervliet  Arsenal 

Aisenal  to  Congress  Street,  Troy,  N.  Y 

Congress  StreetBridge: 

East  draw 

East  fixed  span 

Congress  street— Broadway 

Broadway— Delaware  and  Hudson  bridge . 
Delaware  and  Hudson  bridge: 

Draw  span 

East  fixed  span 

To  Hoodck  street .' 

Hoosick  street  to  Boutwell's  mill 

Boatwell's  mill  to  Middlebuigh  street 

Entranoe  to  sloop  lock 


1906. 


Width.      Depth. 


I 


FeeL 
180 
400 
340 
400 
350 
160 
90 
70 
60 
180 
240  ; 
100  ' 
560  I 
60 
190 
170 

20 
100 


90 

90 
140 
175 
250 

50 
200 
160 
170 
200 

60 
210 
220 
350 


12.0 
12.0 


1907. 


Width.      Depth. 


FM. 

Feet. 

11.5 

100 

12.0 

400 

12.0 

60 

12.0 

500 

12.0 

810 

11.5 

860 

12.0 

150 

12.0 

120 

12.0 

80 

11.0 

200 

12.0 

250 

U.5 

100 

12.0 

250 

12.0 

250 

12.0 

120 

11.5 

180 

12.0 
12.0 
12.0 
12.0 
12.0 
11.6 
12.0 
1L5 
12.0 
12.0 
12.0 
12.0 
12.0 
12.0 


70 

12.0 

100 

180 

12.0 

180 

200 

12.0 

400 

100 

12.0 

120 

80 
100  I 

80 
100  I 

76 

20  I 


12.0 
12.0 
U.O 
12.0 
8.0 
4.5 


76 
100 


100 
70 
120 
150 
260 
170 
200 
140 
100 
200 
120 
200 
250 
810 


11.6 
12.0 
12.0 
12.0 
12.0 
12.0 
12.0 
U.6 
12.0 
11.6 
12.0 
12.0 
12.0 
12.0 
12.0 
12.0 

11.6 
12.0 


12.0 
12.0 
10.6 

n.o 

12.0 
12.0 
12.0 
11.0 
1X0 
12.0 
12.0 
12.0 
12.0 
12.0 

12.0 
12.0 
12.0 
12.0 

U.O 
B.0 

lao 

12.0 
8.6 
4.6 


The  above  depths  refer  to  the  plane  of  mean  low  water  established 
in  1876,  except  between  the  Delaware  and  Hudson  Company's  bridge 
and  the  State  Dam  at  Troy,  N.  Y.,  where  the  plane  established  by  the 
tide  records  of  1899,  after  the  dredging  below  that  bridge  had  been 
nearly  completed,  is  used. 

Under  agreement  with  the  Hudson  River  Dock  and  Dredging 
Company,  dated  April  18, 1907,  for  dredging  between  Roah  Hook  and 
Noi-th  CJoeymans,  completed  June  15,  1907,  8,985  cubic  yards  were 
removed,  at  24J  cents  per  cubic  yard,  $2,235.02. 
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Under  contract  with  William  D.  Fuller,  dated  July  17,  1906,  for 
furnishing  rubblestone  and  quarry  spalls — 

752  cubic  yards  of  rubblestone,  at  $1.24 $932.48 

4,657  cubic  yards  of  quarry  spalls,  at  $1.19 5, 541. 83 

Total 6, 474.  31 

have  been  delivered  in  dikes. 

Under  contracts  with  C.  F.  Suderly  Sons,  dated  June  12, 1906,  and 
March  28, 1907,  for  furnishing  piling  and  round  timber  for  dike  work, 
the  following  quantities  have  been  delivered : 

27,648  linear  feet,  at  10  cents  per  linear  foot $2,764.80 

27,384  linear  feet,  at  12  cents  per  linear  foot 3,286.08 

Total - 6, 050.  88 

Under  contract  with  Sherman,  Brown,  Clements  Company,  dated 
June  27, 1906,  for  furnishing  tie-rods,  bolts,  spikes,  etc.,  for  dike  work, 
the  following  material  was  received : 
45,243  pounds,  at  $0,026  per  pound $1, 176.  32 

Under  open-market  agreement  with  Robert  R.  Sizer  &  Co.,  dated 
May  25,  1906,  for  furnishing  square  timber,  the  following  material 
was  received : 
96,588  feet  B.  M.  of  yeUow  pine  square  timber,  at  $37  per  M ' $3.  573.  76 

Under  open-market  agreement  with  Dexter  Hunter  for  furnishing 
square  timber  for  dike  work,  the  following  material  was  received : 

2,532  feet  B.  M.  yellow  pine,  at  $37.50  per  M $94.95 

4,206  feet  B.  M.  yellow  pine,  at  $45  per  M 189. 18 

Total 284.13 

Under  contract  with  G.  Elias  &  Bro.,  dated  March  28,  1907,  for 
furnishing  square  timber  for  dike  work,  the  following  material  was 
received : 
39,732  feet  B.  M.  of  yellow  pine  square  timber,  at  $31.95  per  M  feet  B.  M.  $1,269.44 

Under  open-market  agreement  with  Welsh  &  Grey,  dated  May  22, 
1906,  for  furnishing  hemlock  lumber  for  dike  work,  the  following 
material  was  received: 

49,682  feet  B.  M.,  at  $22.90  per  M $1,137.72 

59,333  feet  B.  M.,  at  $23.90  per  M . 1,418.05 

109,775  feet  B.  M.,  at  $25.30  per  M 2.  777.  30 

54,377  feet  B.  M.,  at  $28.30  i>er  M 1,538.87 

Total 6,  871.  00 

Under  contract  with  Welsh  &  Grey,  dated  April  1,  1907,  for  fur- 
nishing hemlock  lumber  for  dike  work,  the  following  material  was 
received : 

97,045  feet  B.  M.,  at  $22.90  per  M $2,222.33 

28,000  feet  B.  M..  at  $23.90  per  M 669.20 

19.167  feet  B.  M..  at  .1:25.30  per  M 484.93 

4,767  feet  B.  M.,  at  $28.30  per  M 134.91 

Total - 3. 511. 37 

Under  contract  with  Flagler  &  Vedder,  dated  March  28,  1907,  for 
furnishing  paving  stones  for  dikes  at  Albany,  N.  Y.,  the  following 
material  has  been  received : 
595.8  cubic  yards,  at  $2.20  per  cubic  yard .» —  $1,|310.  76 
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Under  contract  with  G.  &  W.  Manufacturing  Company,  dated 
March  30,  1907,  for  furnishing  tie-rods,  bolts,  spikes,  etc.,  for  dike 
work,  the  following  material  has  been  received : 
31,282  pounds  of  Iron,  at  $0.0274  per  pound $857. 13 

Under  open-market  agreement  with  Kinum  &  Decklemeyer  for  fur- 
nishing paving  stone  for  dikes,  the  following  material  was  received  : 
91.6  cubic  yards,  at  $1.60  per  cubic  yard $146.  56 

Under  open-market  agreement  with  Ulster  Davis  for  transferring 
paving  stone  from  place  of  delivery  in  Albany  to  dikes,  the  follow- 
ing material  was  received : 
5d5.8  cubic  yards  of  paving  stone,  at  $0.25  per  cubic  yard $204.  38 

Under  agreement  with  Hawley  Miller  for  delivery  of  dredged  ma- 
terial for  filling  Bath  Cross-over  dike,  the  following  material  was 
delivered : 
3,910  cubic  yards,  at  12  cents  per  cubic  yard $469. 20 

Under  agreement  with  Randerson  &  Miller,  dated  June  3,  1906,  for 
furnishing  dredge  with  three  scows  and  tug  for  removal  of  obstruc- 
tion in  the  channel  at  Matthews  Point,  the  obstruction  was  removed 
at  a  cost  of  $584. 

A  pile  driver,  with  air  compressor,  was  purchased  for  use  in  con- 
structing and  repairing  dikes,  at  a  cost  of  $3,000.  and  has  been  em- 
ployed in  construction  of  Bath  Cross-over  dike,  and  repairs  and  rais- 
ing of  crest  of  Overslaugh  Dike  No.  2. 

Hired  labor  was  employed  with  pile  driver  in  constructing  Bath 
Cross-over  sheet-pile  diJke,  at  a  total  cost  of  $3,545.22. 

The  following  is  an  approximate  cost  of  putting  material  in  place 
in  the  dike : 

18,256  linear  feet  of  round  piling,  at  $0.030— $657. 40 

072  linear  feet  of  round  timber,  at  $0.005 4.86 

27,631  feet  B.  M.  of  square  timber,  at  .$25  per  M  feet  B.  M 690.  77 

10,708  pounds  of  tle-rod.<<  and  screw  l)olts,  at  $0,035  per  pound 584.  78 

5,663  pounds  of  drlftbolts,  spilses,  and  washers,  at  $0,004  per  pound__        22.  65 
171,695  feet  B.  M.  of  sheet  piling  driven,  at  $9.23  per  M  feet  B.  M 1, 584.  76 

Total 3,  545.  22 

Hired  labor  was  employed  with  pile  driver  in  repairing  and  rais- 
ing the  crest  of  the  Overslaugh  Dike  No.  2,  at  a  cost  of  $5,546.11. 

The  following  is  the  approximate  cost  of  putting  the  material 
in  place  and  securing  it,  and  making  the  necessary  excavation  for 
putting  in  the  sills  for  platforms,  etc. : 

6.443  linear  feet  of  round  piling,  at  12  cents  per  linear  foot $773. 16 

13,668  feet  B.  M.  of  timber  in  sills,  at  $22  per  M  feet  B.  M 300.  70 

laiOi  feet  B.  M.  of  timber  in  waling,  at  $17  per  M  feet  B.  M 273.  77 

19.492  feet  B.  M.  of  lumber  in  floor,  at  $8  per  M  feet  B.  M 155. 94 

2,16<>  pounds  of  screw  bolts,  at  $0,004  per  pound 8.  66 

1,150  pounds  of  drlftbolts,  washers,  and  nails,  at  $0,004  per  pound 4.  60 

1.027  square  yards  of  paving  relaid.  at  $1.35  per  square  yard 1, 386. 45 

Grading  for  paving  relaid 1,027.00 

Removing  old  paving  and  rubblestone,  and  excavating  for  platforms—    1. 615.  83 

Total 5, 546. 11 

A  survey,  having  in  view  the  establishment  of  pier  and  bulkhead 
lines  at  Hastings-on-Hudson,  was  made  in  September,  1906,  and 

ERo  1907 64  ''^'  "'  '^  ^ v.Ogle 
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public  hearings  as  to  the  proposed  lines  held  on  January  24,  February 
11  and  15, 1907.  The  harbor  lines  agreed  upon  were  approved  by  the 
Secretary  of  War  on  April  5,  1907. 

Money  statement, 

July  1,  1906,  balance  unexpended 1167.903.33 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  250, 000. 00 
Receipts  from  sales 13.  75 


417, 917. 08 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $96,546.20 

For  maintenance  of  improvement 18, 127. 19 

114, 673. 39 


July  1,  1907,  balance  unexpended 303,243.69 

July  1,  1907.  outstanding  liabilities 11,276.73 


July  1,  1907,  balance  available 291,966.96 


July  1,  1907,  amount  covered  by  uncompleted  contracts 26,  858. 64 

Amount  (estimated)  required  for  completion  of  existing  project 858, 037.  6i 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $400,000.00 

For  maintenance  of  improvement 70,000.00 

470, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  previous  projects: 

July  30,  1834 $70,000.00 

July  2,   1836 100,000.00 

March  3,  1837 100,000.00 

July  7,  1838 100,000.00 

August  30,  1852 50,000.00 

June  26,  1864  (allotment) 33,000.00 

June  2.3,  1866 50,000.00 

March  3,   1867 305,188.00 

July  25,  1868  (allotment) 85,000.00 

April  10,  1869  (allotment) 89,100.00 

July  11,  1870 40, 000.  00 

March  3,  1871 40,000.00 

June  10,  1872 40,000.00 

March  3,  1873 40,000.00 

June  23.  1874 40,000.00 

March  3,  1875 40. 000.  00 

August  14.  1876 50.000.00 

June  18,  1878 70.000.00 

March  3,  1879 30,  000.  00 

June  14,  1880 20,000.00 

March  3, 1881 15, 000. 00 

August  2,  1882 10,000.00 

July  5,  1884 30,000.00 

August  5,  1886 26,250.00 

August  11,  1888 L 75,000.00 

September  19,  1890 119,400.00 


Digitized  by 


$1,  667, 938. 00 
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For  present  project: 

September  19,  1890  (balance) $30,600.00 

July  13,  1802 187,500.00 

March  3,  1893 500.000.00 

August  18,  1894 145,000.00 

March  3,   1895 500,000.00 

June  11,  1896 480,000.00 

June  4,  1897 475,000.00 

July  1,  1898 160,406.56 

March  3,  1899 J 100,000.00 

June  6,  1900 400,000.00 

March  3,  1901 100,000.00 

June  13.  1902 225,000.00 

March  3,  1905 203,300.00 

March  2,  1907 250.000.00 

$3,  756, 806.  56 

Total - 5, 424,  744.  56 

January  11,  1901  (repayment  to  appropriation) 5.40 

June  30,  1907  (received  from  sales) 13.75 


CONTRACTS  IN   FORCE. 

Name  of  contractor :  The  Newburgh  Dredging  Ck)mpany. 
Date  of  contract:  September  26,  1905. 
Date  of  approval :  October  14,  1905. 
Date  of  commencement:  November  17,  1905. 
Date  of  completion :  Time  limit  waived. 

Work  to  be  done :  Dredging  280,000  cubic  yards  in  Hudson  River,  at  221  cents. 
Amount  to  be  expended :  On  general  improvement,  $50,500 ;  on  Stonehouse  bar, 
$12,500. 

Name  of  contractor :  C.  F.  Suderley  Sons. 

Date  of  contract :  June  12,  1906. 

Date  of  approval :  June  27,  1906. 

Date  of  commencement :  July  27,  1906. 

Date  of  completion :  August  27,  1906. 

Work  to  be  done :  Delivering  1,516  pieces  of  round  timber  and  piling. 

Amount  to  be  expended :  $2,764. 

Name  of  contractor :  Sherman,  Brown,  Clements  Company. 
Date  of  contract :  June  27,  1906. 
Date  of  approval :  July  3,  1906. 
Date  of  commencement :  September  7,  1906. 
Date  of  completion :  October  7,  1906. 

Work  to  be  done:  Furnishing  and  delivering  tie-rods,  bolts,  spikes,  etc,  for 
constructing  and  repairing  dikes,  at  2 A  cents  per  pound. 
Amount  to  be  expended :  $1,179. 

Name  of  contractor :  William  D.  Fuller. 

Date  of  contract :  July  17,  1906. 

Date  of  approval :  August  16,  1906. 

Date  of  commencement :  October  18,  1906. 

Date  of  completion :  Time  limit  waived. 

Work  to  be  done :  Furnishing  and  delivering  about  3,000  cubic  yards  of  rubble 
stone,  at  $1.24  per  cubic  yard,  and  about  5,000  cubic  yards  of  quarry  spalls,  at 
$1.19  per  cubic  yard. 

Amount  to  be  expended :  $9,670. 

Name  of  contractor :  C.  F.  Suderley  Sons. 
Date  of  contract :  March  20.  1907. 
Date  of  approval :  April  4,  1907. 
Date  of  commencement :  June  8,  1907. 
Date  of  completion :  August  8,  1907. 

Work  to  be  done:  Furnishing  27,384  linear  feet  piling  and  round  timber,  at  12 
cents  per  linear  foot  t 

Amount  to  be  expended :  $34286.08.  ug izea  oy  '^j v^OQlC 
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Name  of  contractor :  G.  Elias  &  Bro. 
Date  of  contract :  March  28,  1907. 
Date  of  approval :  April  11,  1907. 
Date  of  commencement :  June  19,  1907. 
Date  of  completion :  August  19,  1907. 
Work  to  be  done :  Furnishing  square  timber. 
Amount  to  be  expended :  $2,814.16. 

Name  of  contractor :   Flagler  &  Vedder. 
Date  of  contract :  March  29,  1907. 
Date  of  approval :  April  4,  1907. 
Date  of  commencement :  June  8,  1907. 
Date  of  completion :  November  8,  1907. 

Work  to  be  done:  Furnishing  10,000  cubic  yards  paving  stone  at  $2.20  per 
cubic  yard. 

Amount  to  be  expended :  $22,000. 

Name  of  contractor :  G.  &  W.  Manufacturing  Company. 

Date  of  contract :  March  30,  1907. 

Date  of  approval :   April  8,  1907. 

Date  of  commencement :  June  9,  1907. 

Date  of  completion :  August  9,  1907. 

Work  to  be  done :  Furnishing  tie-rods,  bolts,  spikes,  etc. 

Amount  to  be  expended :  $2,726.30. 

Name  of  contractor :  Welsh  &  Grey. 

Date  of  contract :  April  1,  1907. 

Date  of  approval :  April  10,  1907. 

Date  of  commencement:  June  11,  1907. 

Date  of  completion :  August  11,  1907. 

Work  to  be  done :  Furnishing  square  timber  and  lumber. 

Amount  to  be  expended :  -$3,571.41. 


COMMERCIAL  STATISTICS. 
Commerce  within  the  limits  of  the  improvement  during  the  season  of  1906, 


Articles. 


Brick 

Lumber  and  timber 

Pulp  wood  and   wood 

Vegetable  food 

Hay 

Manufactures 

General  merchandlBe  . . . 


Tonnage. 


111,565 
547,709 

2,(185 
352,989 
49, 707 
118,132 
314.952 


Value. 


«294,14L43 
8,556,399.28 

40,714.00 

10,401,342.00 

854,708.00 

1,427,711.00 

32,704,955.00 


Articles. 


Ice 

Stone,  cement,  sand,  etc. 
Fuel  (wood  and  coal) . . . 

Ore 

Sundries 

Total 


Tonnage. 


788,464 
418,570 
409,828 
69,866 
151,548 


3,325,860 


Value. 


895,207.00 
332,432.00 
823,127.44 
285,703.00 
098,807.76 


75,664,747.91 


Number  of  passengers  carried,  1,300,297. 


E  13. 


IMPROVEMENT  OF  HARBOR  AT  SAUGERTIES,  NEW  YORK. 
OPERATIONS   DURING   THE   PAST   FISCAL   YEAR. 

Under  contract  with  Hawley  Miller  dated  July  17,  1906,  dredging 
was  commenced  August  14,  1906,  and  completed  September  27,  1906. 
Twenty-five  thousand  five  hundred  and  forty-five  cubic  yards  of 
material  were  removed,  resulting  in  a  channel  12  feet  deep  at  mean 
low  water,  and  75  feet  wide,  from  the  entrance  to  steamboat  landing, 
except  at  a  ledge  of  rock  where  the  depth  is  only  10  feet  and  the  widtn 
about  50  feet. 

Digitized  by  VjOOQIC 
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Money  statement, 

July  1,  1906,  balance  unexpended $4,567.08 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  20, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $3, 162.  55 

For  maintenance  of  improvement 963.92 


24,  567. 08 


4, 126.  47 


July  1,  1907,  balance  unexpended 20,440.61 


Amount  (estimated)  required  for  completion  of  existing  project 15, 749. 99 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $15,749.99 

For  maintenance  of  improvement 5, 000. 00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


20,  749. 99 


APPROPRIATIONS. 

For  first  project : 

July  5.  1885 $5,000 

August  5,  1886 15,000 

August  11,  1888 12,000 

September  19,  1890 10,000 

July  13,  1892 5,000 

August  18,  1894 5.000 

June  3,  1896 2.500 

March  3,  1899 2. 500 

$57,000 

For  present  project : 

June  13,  1902. 20.000 

June  13.  1902  (allotment— emergency) 3,000 

March  3,  1905 5,000 

March  2,  1907 20,000 

48,000 

Total 105,000 


CONTRACT  IN   FORCE. 

Name  of  contractor:  Hawley  Miller. 
Date  of  contract :  July  17,  1906. 
Date  of  approval :  July  27,  1906. 
Date  of  commencement:  August  28,  1906. 
Date  of  completion :  November  30,  1906. 

For  dredging  27,120  cubic  yards  of  material  at  14i  cents  per  cubic  yard,  scow 
measurement 


COMMERCIAL  STATISTICS,  1906. 


Article!. 


General  merchandise 

Coal  and  other  f  ael 

Brick 

Stone,  cement,  sand,  etc. . 

Ice 

Lmnber  and  timber 


EBtimated 
tonnage. 


1,000 
6,000 
1,200 
60,000 
8,000 
1,600 


BBtimated 
yalne. 


180,000 

20,000 

7,200 

500,000 

6,000 

16,000 


Articles. 


Hay 

Fruit  and  farm  products. 
Manufactures 

Total 


Estimated 
tonnage. 


1,000 

600 

10,000 


88,800 


Estimated 
value. 


$15,000 

12,000 

1,000,000 


1,606,200 


UDglc 
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E  14. 

IMPROVEMENT  OF  HARBORS  AT  RONDOUT  AND  PBEKSKILL,  NEW 

YORK. 

(a)    RONDOtrr   HARBOR. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

None.  A  survey  and  report  showing  the  condition  of  the  channel 
and  dikes  is  to  be  made  before  advertising  for  proposals  for  redredg- 
ing  and  repairs. 

Money  statement. 

July  1,  1906,  balance  unexpended $9,797.19 

Amount  appropriated  by  river  and  harbor  act  approved  March  2.  1907.     3, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 


12,  797. 19 


673.  77 


July  1,  1907.  balance  unexpended 12.123.42 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  10,  1872 $10,000 

March  3,  1873 20,000 

June  8,  1875  (allotment) 1,000 

August  14,  1876 30.000 

June  15,  1878 30,000 

August  2.  1882 2,000 

July  5,  1884 1,000 

August  5,  1886 2,500 

August  11,  1888 5,000 

S^tember  19,  1890 5,000 


July  13,  1892 $5,000 

August  18,  1894 5.000 

June  3.  1896 2,500 

June  13,  1902  (allotment) 2.500 

June  13,  1902  (allotment) 3.800 

March  3,  1905  (allotment)...  15,000 

March  2,  1907  (allotment) 3,000 


Total - 143,300 


COMMERCIAL  STAT18TIC8  FOR  1»06. 


Articles. 

Tons. 

Value. 

ArUeles. 

Tods. 

Value. 

Sundries 

10,  .'«6 
100,000 
200.000 
600.000 
126,000 

«317.5ro 

700,000 

1,000,000 

1,600,000 

300,000 

Lumber  and  timber 

Fruits  and  farm  products. . 
Manufactures 

60.000 
6,861 
7,067 

$1,000,000 
117,630 

Brick 

706,700 

stone,  cement,  sand,  etc  . . . 
Ice 

Total 

998.624 

6,640,900 

(b)  peekskill  habbor. 

operations  during  the  past  fiscal  yeail 

Under  contract  with  Du  Bois  Brothers  Dredging  Company,  dated 
February  27,  1907,  dredging  was  commenced  April  3,  1907,  and  com- 
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pleted  April  15,  1907;  7,812.8  cubic  yards  were  removed  under  the 
contract,  restoring  part  of  the  dredged  channel  to  its  projected  width 
and  depth. 

Money  statement. 


July  1,  1906,  balance  unexpended $2,407.57 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907-    3, 000. 00 


5, 407.  57 
June  90,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 095.  29 


July  1,  1907,  balance  unexpended 3,312.28 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  In  addition  to  the  bal- 
ance unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  3,  1896 $10,000 

March  3,  1899 10,  000 

June  13,  1902  (allotment) 3,000 

March  3,  1905  (allotment) 2,500 

March  2,  1907  (allotment) ^ 3,000 

Total 28,500 


CONTRACT   IN   FORCE. 

Name  of  contractor:  Du  Bois  Brothers  Dredging  Ck)mpany. 

Date  of  contract:  February  27.  1907. 
•     Date  of  approval :  March  4,  1907. 

Date  of  commencement :  March  6,  1907. 

Date  of  completion:  May  6,  1907. 

For  dredging  9,000  cubic  yards  of  material  at  20  cents  per  cubic  yard,  scow 
measurement 


COMMERCIAL   STATISTICS. 


Articles. 


General  merchandise. . . 

Iron 

Coal 

Brick 

Building  stone 

Cement,  lime,  and  sand 
Lumber 


Tons. 


Value. 


14,040 

r231,000 

5,800 

120.800 

66,581 

224,884 

8,507 

13,246 

175 

525 

8,896 

7,314 

300 

6,000 

Articles. 


Hay  and  straw 

Grain,  flour,  and  feed. 

Emery 

Clay,  pottery,  etc 

Broken  stone 


Total. 


Tons. 


50 
2,120 


1,618 
4,130 


88,660  , 


Value. 


J800 

46,000 

1.665 

5,000 

4,130 


659,864 
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E  15. 

IMPROVEMENT  OF  WAPPINGER  CREEK,  NEW  YORK. 


OPERATIONS   DURING   THE   PAST   FISCAL   YEAR. 

None.  The  New  York  Central  and  Hudson  River  Railroad  Com- 
pany is  about  to  build  a  new  draw  a  short  distance  south  of  the  pres- 
ent one,  and  connect  the  new  location  with  the  channel  improved  by 
the  United  States  by  dredging  to  the  projected  depth  of  8  feet  at 
mean  low  water.  It  is  not  contemplated  to  expend  the  appropriation 
of  March  2, 1907,  until  after  the  above  work  has  been  completed. 

Money  statement. 

July  1,  1906,  balance  unexpended 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907. 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


$129.83 
3,000.00 

3, 129. 83 

129.  &3 


July  1,  1907,  balance  unexpended 3,000.00 


'  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

September  19,  1890 $13,000 

June  13,  1902 1,500 

March  3,  1905 3,000 

March  2,  1907 3,000 


Total 20,500 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


Steamers  . . 
Barges,  etc. 


Class. 


Trips 
made. 


Tonnage. 


2.148 
273 


21-87 
260-500 


Draft. 


Fset. 
4-4* 
6-8| 


Freight  handled. 


Articles. 


General  merchandise. . . 

Iron 

Coal  and  other  fuel 

Cement,  lime,  and  sand 

Building  stone 

Lumber  and  timber 

Hay  and  straw 


Tons. 


8,885 

845 

27,900 

8,155 

45 

190 

6 


Value. 


$360,400 

6,600 

168,500 

10,745 

135 

24,600 

100 


Articles. 


Grain,  flour,  and  feed 

Fruits  and  farm  products 

Ice 

Sulphur 

Petroleum 

Total 


Tons. 


46,194  I 


Value. 


263 

86,500 

40 

4,000 

5 

16 

358 

1,744 

2 

60 

572,899 
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E   l6. 

IMPROVEMENT  OF  TARRYTOWN  HARBOR.  NEW  YORK. 
OPERATIONS  DURING  THE   PAST   FISCAL  YEAR. 

Under  contract  with  Columbia  Dredging  Company,  dated  Decem- 
ber 13,  1905,  the  work  of  dredging  a  channel  irom  deep  water  in 
Hudson  River  to  the  wharfs  in  Tarrytown,  commenced  April  17, 
1906,  was  completed  August  7,  1906.  A  total  of  54,478  cubic  yards 
of  material  was  removed  under  the  contract,  resulting  in  a  channel 
of  the  dimensions  given  in  the  summary,  page  143. 

Under  contract  with  Du  Bois  Brothers  Dredging  Companv,  dated 
June  15,  1907,  for  dredging,  work  had  not  been  commenced  at  the 
close  of  the  fiscal  year. 

The  estimate  for  completion  has  been  increased  to  $35,491.68,  for 
reasons  given  in  the  summary. 

Money  statement. 

July  1,  1906,  balance  unexpended $4,200.61 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     16, 000. 00 


20, 200. 61 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 4, 200. 61 


July  1,  1907,  balance  unexpended 16,000.00 

July  1,  1907,  outstanding  iiabilities 90.00 


July  1,  1907,  balance  available 15.910.00 


Amount  (estimated)  required  for  completion  of  existing  project 9, 491.  68 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $9, 491. 68 

For  maintenance  of  improvement 3, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


12,491.68 


APPROPRIATIONS. 

March  3,  1905 $10,000 

March  2,  1907 16,000 

Total 26, 000 


CONTRACTS  IN   FORCE* 

Name  of  contractor :  Ck)lumbia  Dredging  Company. 
Date  of  contract :  December  13,  1905. 
Date  of  approval :  January  3,  1906. 
Date  of  commencement :  March  1,  1906. 
Date  of  completion :  Time  limit  waived. 

F6r  dredging  54,150  cubic  yards  of  material,  at  15.7  cents  per  cubic  yard, 
scow  meaaurement 
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Name  of  contractor :  Du  Bois  Brothers  Dredging  Ck>mpany. 

Date  of  contract :  June  15,  1907. 

Date  of  approval :  June  27,  1907. 

Date  of  commencement :  July  29,  1907. 

Date  of  completion :  November  29,  1907. 

For  dredging  and  removal  of  bowlders  to  the  extent  of  $13,000.  Dredging  at 
13A  cents  per  cubic  yard,  scow  measurment,  and  bowlders,  at  $4  per  cubic 
yard,  solid  measurement 


COMMERCIAL   STATISTICS. 
Vessels  employed  in  trade  in  1906. 


Claas. 

^.  Tonnage. 

Draft. 

Bteamen 

24 
140 

62 
250-495 

Feet. 

Baigee,  etc 

6-7 

Passengers  carried,  50,000. 


Freight  handled. 


Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

Goal  and  other  fuel 

56,164 

t286.669 

13,210 

11,400 

25,000 

5,000 

2,600 

Brolcen  stone 

12,000 

1,200 

960 

600 

912,000 

Brick 

2,660 

8,240 

1,760 

250 

900 

Gravel 

1,200 

Cement,  lime,  and  sand 

Petroleum r 

28,000 

Lomber  and  timber 

Ashes,  garba«:e,  etc 

Total 

Olay  pottery  etc 

Paving  blocks 

79,714 

384,979 

E  17. 

IMPROVEMENT  OF  CONEY   ISLAND  CHANNEL,  NEW  YORK  HARBOR. 
OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Proposals  for  dredging  were  invited  by  advertisement  June  10, 
1907,  bids  to  be  opened  July  10, 1907. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 $188, 300. 00 

June  30,  1907,  amount  expended  during  fiscal  year,  for  worlts  of 

improvement 15.05 

July  1,  1907,  balance  unexpended 188,284.95 

APPROPRIATION. 
March  2,  1907 $188,300 
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E  i& 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

(a)  Wreck  of  unhn^own  sloop  in  Great  South  Bay^  Long  Island^ 
New  York. — On  June  12,  1906,  a  sunken  sloop  was  reported  to  this 
office  as  endangering  navigation  in  Great  South  Bay,  about  1  mile 
south-southeast  from  Sampawams  Point. 

The  wreck  was  examined  on  June  26, 1906.  The  owner  of  the  sloop 
could  not  be  found.  Removal  was  recommended  to  the  Department 
on  June  29, 1906,  and  an  allotment  of  $375  for  this  purpose  was  made 
July  2, 1906. 

Proposals  for  removing  the  obstruction  were  invited  by  written 
notice  July  7,  1906,  and  again  on  August  21,  1906.  No  bids  were 
received  in  answer  to  the  first  notice,  and  only  two  were  received  as 
a  result  of  the  second  notice,  the  lowest  being  for  $495,  which  was 
rejected  as  excessive. 

On  September  10,  1906,  authority  was  requested  to  remove  the 
wreck  by  the  purchase  of  material  and  the  hire  of  labor  in  the  open 
market,  which  request  was  granted  on  September  12, 1906.  The  work 
of  removal  was  commenced  October  10,  1906,  and  was  completed 
October  15, 1906,  at  a  total  cost  of  $375.  Final  report  was  submitted 
October  24,  1906. 

( 6 )  Wreck  of  schooner  Eaglet^  in  Hudson  River ^  New  York^  N.  Y. — 
On  July  10,  1906,  the  Eaglet  was  reported  to  this  office  as  obstruct- 
ing ana  endangering  navigation  in  Hudson  River,  and  an  examina- 
tion of  the  wreck  was  made  the  same  day.  The  site  of  the  wreck  was 
buoyed  by  the  Light-House  Establishment  July  12,  1906,  and  the 
owner  abandoned  the  vessel  on  July  26,  1906.  Recommendation  to 
the  Department  for  its  removal  by  the  United  States  was  made  on  the 
same  day,  and  an  allotment  of  $1,000  for  this  purpose  was  made  July 
30,1906. 

Proposals  for  removing  the  obstruction  were  invited  by  written 
notice  August  1,  1906,  bids  to  be  opened  August  11,  1906.  Two  bids 
were  received,  the  lowest  of  which  was  $756,  the  wreck  to  become  the 
property  of  the  contractor. 

Removal  was  completed  August  29,  1907,  at  a  total  cost  of  $806.87. 
Final  report  was  submitted  September  4, 1906. 

{c)  Pieces  of  wreckage  of  tugboat  Sharp  and  barge  CoggesweU  in 
Hudson  River^  New  York. — Tugboat  Sharp  was  burned  and  barge 
CoggesweU  was  sunk  in  Hudson  River  in  1902.  Both  boats  disap- 
peared during  the  spring  freshets.  On  July  22,  1906,  some  damage 
was  done  to  propellers  on  boats  navigating  the  Overslaugh,  and  on 
July  23, 1906,  two  pieces  of  wreckage,  which  were  identified  as  parts 
of  the  missing  boats,  were  grappled  and  removed.  The  cost  of 
removal  was  $125,  which  amount  was  allotted  by  the  Department 
July  31, 1906.     Final  report  was  submitted  July  28,  1906. 

(d)  Wreck  of  unknown  pile  driver  in  East  River ^  New  Yo^k^ 
N.  Y. — On  August  1,  1905,  this  office  was  notified  that  a  pile  driver, 
lying  sunk  in  East  River,  off  pier  3,  on  July  30,  1905,  had  been 
abandoned  by  the  owner. 
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The  site  of  the  wreck  was  marked  by  a  H.  S.  first-cl«uss  tall-type  can 
buoy  by  the  Light-House  Establishment,  and  immediate- st^ps  were 
taken  to  cause  its  removal. 

Agreement  was  entered  into  August  4,  1905,  with  the  Merritt  & 
Chapman  Derrick  and  Wrecking  Company,  to  do  the  work  for  $350, 
but  though  the  locality  was  carefully  examined  by  the  wrecking 
company  under  the  direction  of  a  representative  from  the  office,  no 
trace  or  the  obstruction  could  be  found. 

The  wreck  was  reported  to  the  Department  July  19,  1906,  and  an 
allotment  of  $100  was  made  August  4,  1906,  to  defray  the  actual  and 
necessary  expenses  incidental  to  its  removal. 

(e)  Wreck  of  canal  boat  Thomas  Tryon  in  Hempstead  Harbor^ 
Long  Island^  N.  Y. — This  boat  was  sunk  on  May  24,  1906,  in  the 
mouth  of  Glen  Cove  Creek,  Hempstead  Harbor,  while  en  route  to 
New  York  City  from  Sea  Cliff,  L.  I.,  with  a  load  of  fire  sand. 

It  was  examined  on  July  17,  1906,  and  the  supposed  owners  were 
communicated  with  from  time  to  time  thereafter,  with  a  view  of 
having  them  remove  it.  The  owners  could  not,  however,  be  definitely 
located,  and  proposals  for  removing  the  obstruction  were  accordingly 
invited  by  written  notice,  dated  October  2,  1906,  bids  to  be  opened 
November  1,  1906.  Three  bids  were  received  for  $800,  $475,  and  $50. 
Award  w^as  made  to  the  lowest  bidder,  who  failed  to  fulfill  his  agree- 
ment. As  the  next  lowest  bid,  $475,  was  considered  excessive,  arrange- 
ments were  made  for  removing  the  wreck  by  the  purchase  or  material 
and  the  hire  of  labor  in  the  open  market. 

Report  was  made  to  the  Department  November  1,  1906,  and  allot- 
ments of  funds  for  the  purpose  of  removing  the  obstruction  were 
made  on  November  6,  1906,  of  $200,  and  on  December  18,  1906,  of 
$200,  a  total  of  $400. 

The  work  of  removal  was  commenced  December  8,  1906,  and  was 
completed  December  24,  1906,  at  a  total  cost  of  $400.  Final  report 
was  submitted  January  3,  1907. 

(/)  Wreck  of  canal  boat  Malvina  St,  Clair  in  East  River^  New 
York, — On  November  1,  1906,  this  office  was  notified  that  a  derelict 
had  been  picked  up  in  East  River,  off  Seventy-second  street,  Man- 
hattan, New  York,  and  towed  to  the  foot  of  East  Twenty-third 
street. 

From  an  examination  made  on  the  same  day  it  was  evident  that 
the  boat  was  abandoned,  and^  being  of  no  value,  arrangements  were 
made  with  the  Baxter  Wrecking  Company,  to  remove  it  to  that  com- 
pany's property  at  Weehawken,  N.  J.,  for  the  sum  of  $175,  the  boat 
to  become  the  property  of  the  wrecking  company.  Removal  was 
completed  November  3,  1906,  at  a  total  cost  of  $190. 

Report  was  submitted  to  the  Department  November  12,  1906,  and 
an  allotment  of  $190  was  made  November  14, 1906,  to  pay  the  cost  of 
removal. 

{g)  Wreck  of  steamer  Governor  in  Rockaway  Inlet ^  Long  Island^ 
New  York. — On  September  4,  1906,  the  attention  of  this  office  was 
called  to  the  existence  of  a  submerged  wreck  in  Rockaway  Inlet, 
endangering  navigation  in  that  vicinity. 

When  examined  September  8,  1906,  the  wreck  was  supposed  to  be 
the  remains  of  oyster  dredge  Boyle^  which  sank  about  seven  years 
ago  during  a  storm,  and  had  since  been  buried  in  the  sand  bars  which 
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form  at  the  entrance  to  Jamaica  Bay.  The  shifting  of  these  bars 
uncovered  the  wreckage,  so  that,  when  examined,  the  hull  was  lying 
in  10  to  12  feet  of  water  at  low  water  and  seriously  endangered 
navigation. 

Proposals  for  removal  were  accordingly  invited  October  2,  1906, 
bids  to  be  opened  October  12,  1906.  The  only  bid  received  was  for 
$4,250. 

After  opening  the  bids  it  was  learned  that  the  wreck  was  probably 
that  of  steamer  Governor^  a  much  larger  boat  than  the  Boyle. 

It  was  therefore  deemed  advisable  to  invite  proposals  for  the  re- 
moval of  the  Governor  under  formal  contract.  This  was  accordingly 
done  by  advertisement,  dated  December  12,  1906,  bids  to  be  opened 
January  11,  1907.  Three  bids  were  received,  the  lowest  being  for 
$1,545. 

Removal  was  completed  February  23, 1907,  at  a  total  cost  of  $1,625. 
Final  report  was  submitted  February  26,  1907. 

(A)  Wreck  of  barge  Charles  G.  Hill^  in  Hudson  River ^  New 
York. — On  December  5,  1906,  the  attention  of  this  office  was  called  to 
the  sinking  of  this  barge  in  Hudson  River,  opposite  Marlboro,  N.  Y. 

From  examinations  made  on  December  6  and  7, 1906,  it  was  learned 
that  the  boat  was  loaded  with  brick  and  sank  in  about  50  feet  of 
water,  approximately  1,200  feet  east  of  Young's  dock  in  Marlboro. 
The  mast  projected  several  feet  above  the  water  and  constituted  a 
serious  menace  to  navigation. 

The  owner  of  the  boat  was,  on  December  8,  1906,  requested  to  re- 
move the  obstruction.  No  reply  having  been  received  to  this  request, 
arrangements  were  made  on  December  13,  1906,  for  the  removal  or 
all  parts  of  the  wreck  lying  above  the  hull  of  the  vessel,  the  recovered 
wreckage  to  be  the  property  of  the  United  States. 

Removal  was  completed  December  14,  1906,  at  a  total  cost  of 
$121.90.  Report  was  submitted  to  the  Department  December  17, 
1906,  and  an  allotment  of  this  amount  to  pay  the  cost  of  removal 
was  made  December  21,  1906. 

Subsequently,  on  December  31,  1906,  the  wreckage  was  advertised 
for  sale,  bids  to  be  opened  January  10,  1907.  The  only  bid  received 
was  for  $15,  and  this  amount  was  forwarded  to  the  United  States 
Treasury  January  17,  1907. 

(t)  Wreck  of  tughoat  Sea  Wall^  in  Harlem  River ^  New  York, — 
On  December  18,  1906,  the.  department  of  docks  and  ferries  of  the 
city  of  New  York  reported  tugboat  Sea  Wall  sunken  in  Harlem 
River,  New  York,  near  the  foot  of  One  hundred  and  twenty-ninth 
street,  Manhattan. 

When  examined  December  15,  1906,  it  was  lying  in  from  8  to  12 
feet  of  water  outside  of  the  harbor  lines  established  by  the  United 
States  and  constituted  an  obstruction  to  navigation. 

The  owner  abandoned  the  boat  December  21,  1906,  and  proposals 
for  its  removal  were  accordingly  invited  December  27,  1906,  bids  to 
be  opened  January  7,  1907,  all  wreckage  to  become  the  property  of 
the  successful  bidder.  Award  was  made  to  the  lowest  bidder,  who 
offered  to  do  the  work  for  $10. 

Report  was  submitted  to  the  Department  January  9,  1907,  and  an 
allotment  of  $160  for  examining  and  removing  the  obstruction  and 
for  paying  all  expenses  incident  thereto  was  made  January  11,  1907, 
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Removal  was  completed  January  14,  1907,  at  a  total  cost  of  $63.70. 
Final  report  was  submitted  January  18, 1907. 

(J)  Wreck  of  ferryboat  Paterson  in  Hudson  River ^  New  York. — 
This  ferryboat,  owned  by  the  Erie  Railroad  Company,  was  sunk  in 
Hudson  Kiver  December  29,  1906,  in  about  65  feet  of  water,  about 
opposite  and  1,000  feet  distant  from  p>ier  47,  North  River,  Manhattan. 

On  January  9, 1907,  this  office  was  informed  that  the  boat  had  been 
abandoned,  but  acknowledgment  to  this  effect  was  not  obtained  from 
the  owners  until  January  25,  1907.  In  the  meantime  report  was 
submitted  to  the  Department  and  an  allotment  of  $200  was  made 
January  22,  1907,  for  the  purpose  of  making  an  examination  with 
a  view  of  submitting  an  estimate  of  the  cost  of  removal. 

Proposals  for  removing  the  obstruction  were  invited  under  written 
notice,  dated  January  26,  1907,  bids  to  be  opened  January  30,  1907, 
The  lowest  bid  was  $1^720.  Contract  was  entered  into  January  31, 
1907,  the  contractor  being  required  thereunder  to  complete  the  work 
within  thirty  days. 

Upon  the  request  of  the  contractor,  who  rightfully  claimed  that 
the  work  had  been  delayed  by  floating  ice,  the  time  limit  was  waived. 

The  work  was  examined  by  sweeping  on  March  4,  9,  19,  and-30,  on 
each  of  which  occasions  the  contractor  claimed  to  have  removed  the 
wreck  to  the  required  depth  of  43  feet  below  mean  low  water.  The 
last  examination^  made  on  March  30,  1907,  indicated  a  least  depth 
over  the  obstruction  of  about  41  feet. 

The  contractor  claims  to  have  obtained  the  required  depth  and  a 
further  examination  is  to  be  made  as  soon  as  it  can  be  done  satisfac- 
torily by  a  diver. 

In  addition  to  the  allotment  of  $200  made  January  22,  1907,  for 
making  an  examination  of  the  wreck,  further  allotments  were  made 
on  February  1,  1907,  of  $2,500,  and  on  April  3,  1907,  of  $500,  for 
removing  the  obstruction.  A  total  of  $1,371.40  had  been  expended 
on  this  work  to  June  30,  1907. 

{k)  Wreck  of  canal  boat  Mamie  Doherty^  in  Hud,wn  River ^  New 
York. — This  boat  grounded  on  the  channel  bank  of  Hudson  River, 
November  20,  1906,  off  the  mouth  of  Poesten  Kill,  Troy,  N.  Y.,  and 
subsequently  broke  in  two  and  was  abandoned  by  the  owners. 

As  an  attempt  to  remove  the  obstruction  during  the  winter  months 
would  probably  be  unsuccessful,  proposals  for  the  work  were  not 
invited  until  March  23,  1907,  bids  to  be  opened  April  2,  1907.  The 
lowest  bid  was  for  $785,  but  the  bidder  refused  to  carry  out  his  bid. 
Proposals  were  again  invited  April  9,  1907,  bids  to  be  opened  April 
19, 1907.    The  lowest  bid  was  for  $950,  which  was  accepted. 

Report  was  submitted  to  the  Department  April  20,  1907,  and  an 
allotment  of  $1,100  for  the  removal  of  the  wreck  was  made  April  24, 
1907.  Because  of  freshets  the  wreck  had  not  been  removed  at  the 
close  of  the  fiscal  year. 

(I)  Wreck  of  the  lighter  Hero^  in  Newtown  C reeky  New  York. — On 
June  18,  1907,  this  office  was  notified  that  a  lighter  had  sunk  at  the 
junction  of  Newtown  Creek  and  English  Kills  and  endangered  pass- 
ing vessels. 

From  an  examination  of  the  sunken  vessel  made  on  June  19,  1907, 
it  appeared  that  the  wreck  was  that  of  lighter  Hero  and  constituted 
a  serious  obstruction  to  navigation. 
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The  owner  having  informed  this  office  that  he  had  abandoned  the 
vessel,  and  as  its  immediate  remove!  was  necessary  to  the  safety  of 
navi^tion,  proposals  were  invited  verbally  for  its  removal,  the 
wreckage  to  become  the  property  of  the  bidder  receiving  the  award. 
Award  was  made  on  June  24,  1907,  to  the  lowest  bidder,  who  pro- 
posed to  do  the  work  for  $200. 

The  wreck  was  reported  to  the  Department  June  24,  1907,  and  an 
allotment  of  $235  was  made  on  June  26,  1907. 

The  obstruction  was  reported  removed  on  June  28,  1907,  but  an 
inspection  to  verify  the  report  had  not  been  completed  at  the  close 
of  the  fiscal  year. 

(m)  'Wreck  of  canal  boat  in  entrance  to  Pugaleya  Greeks  north  of 
CZassons  Pointy  East  River^  New  York. — On  June  10,  1907,  this  office 
was  notified  that  navigation  in  Pugsleys  Creek  was  obstructed  by  a 
sunken  canal  boat,  and  from  an  examination  made  on  June  11,  1907, 
it  appeared  that  the  wreck  was  that  of  an  old  canal  boat  and  probably 
contained  some  stone  ballast.  Neither  the  name  of  the  boat  nor  that 
of  the  owner  could  be  learned. 

A  firm  of  contractors  reported  the  impossibility  of  delivering  a 
considerable  quantity  of  material  destined  for  a  point  in  the  creek 
above  the  obstruction,  and  arrangements  were  therefore  made  for  the 
immediate  removal  of  the  boat  by  the  hire  of  labor  and  purchase  of 
material  in  the  open  market,  but  from  an  examination  made  June  18, 
1907,  with  this  in  view,  it  appeared  that  the  work  could  not  be  done 
economically  without  special  plant.  Proposals  were  accordingly 
invited  by  written  notice  dated  June  21,  1907,  bids  to  be  opened  June 
26, 1907,  all  wreckage  to  become  the  property  of  the  successful  bidder. 
Award  was  made  to  the  lowest  bidder,  who  proposed  to  do  the  work 
for  $594. 

An  allotment  of  $650  to  pay  the  cost  of  removal  and  expenses  inci- 
dental thereto  was  asked  for  by  telegraph  on  June  26,  1907,  and  an 
allotment  of  this  amount  was  made  the  same  day. 

Work  on  the  wreck  was  commenced  June  28,  1907,  but  had  not 
been  completed  at  the  close  of  the  fiscal  year. 


CONTRACTS   IN    FORCE. 
Wreck  of  steamer  Governor, 

Name  of  contractor:   Charles  W.  Johnston. 
Date  of  contract :  January  26,  1907. 
Date  of  approval :  February  2,  1907. 
Date  of  commencement:  March  4,  1907. 
Date  of  completion :  July  4,  1007. 

For  completely  removing  the  wreck  of  the  steamer  (Governor  from  Rockaway 
Inlet,  for  $1,223. 

Wreck  of  ferryboat  Paterson. 

Name  of  contractor:  Eugene  Boehm. 

Date  of  contract:  January  31,  1907.     (Emergency  contract) 

Date  of  commencement :  February  1,  1907. 

Date  of  completion :    March  3,  1907. 

For  removing  wreck  of  ferryboat  Paterson  from  the  Hudson  River,  the  ma- 
chinery, boiler,  and  Ironwork  to  a  clear  depth  of  43  feet  at  mean  low  water,  and 
the  woodwork  to  be  completely  removed,  for  $1,720.  ,^ 
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IMPROVEMENT  OF  NEW  YORK  HARBOR  AND  OF  BAY  RIDGE  AND 
RED  HOOK  CHANNELS,  NEW  YORK;  ENLARGEMENT  OF  GOV- 
ERNORS ISLAND,  NEW  YORK. 


REPORT  OF  LIEUT.  COL.  W.  L.  MARSHALL,  CORPS  OF  ENGINEERS, 
OFFICER  IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE 
SO,  1907. 


IMPROVEMENTS. 


1.  New  York  Harbor,  New  York. 

2.  Bay  Ridge  and  Red  Hook  channels. 

New  York  Harbor. 

3.  Enlargement  of  Gtoyemors   Island, 

New  York  Harbor. 


4.  Removing  sunken  vessels  or  craft 
obstructing  or  endangering  navi- 
gation. 


United  States  Engineer  Office, 

New  York  City^  Jvly  P,  19(y7. 
General  :  I  have  the  honor  to  submit  herewith  annual  report  upon 
works  of  river  and  harbor  improvement  in  my  charge  for  the  fiscal 
year  ending  June  30, 1907. 

Very  respectfully,  your  obedient  servant, 

W.  L,  Marshall, 
Lieut.  Col.^  Corps  of  Engineers. 
Brig.  Gren.  A.  Mackenzie, 

Chief  of  Engineers^  V.  S.  A. 


F  I. 

IMPROVEMENT  OF  NEW  YORK  HARBOR,  NEW  YORK. 

The  title  "  Improvement  of  New  York  Harbor  "  has  been  applied 
to  the  improvement  of  the  channels  of  the  main  entrance  from  the 


OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

Maintenance. — ^At  the  beginning  of  the  year  the  U.  S.  dredge 
Gedney  was  at  work  upon  deepenmg  shoals  along  the  west  edge  of 
Main  Ship  channel  near  its  south  end.  She  continued  this  work, 
moving  farther  north  along  the  channel  edge  during  the  year,  exca 
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vating  a  total  of  93,643  cubic  yards  of  mud.  Throughout  the  entire 
length  of  the  Main  Ship  channel,  about  5  miles,  the  currents  run 
cross  wise  of  -the  channel  and  carry  over  the  channel  edge  mud  from 
the  shoals  on  either  side.  The  frequent  passing  of  deep  ships  pre- 
vents this  mud  settling  permanently  in  the  middle  of  the  channel  and 
confines  it  to  the  edges,  where  at  present  rate  it  is  depositing  faster 
than  the  Gedney  can  remove  it.  The  available  width  of  the  30- foot 
channel  is  generally  from  500  to  800  feet. 

The  Gedney^s  boilers  were  found  to  be  in  bad  condition  in  the  fall 
of  1906,  necessitating  repairs  which  by  reason  of  the  location  of  the 
work,  as  well  as  other  causes,  were  exceedingly  slow.  The  Gedivey 
stopped  work  November  30,  1906,  and  was  not  in  condition  to  resimie 
until  July  1,  1907. 

Her  working  time  and  lost  time  during  the  year  were  as  follows : 

Days. 

Actually  at  work,  parts  of  102  days,  equivalent  to 84 

Work  prevented  by  weather  (fog,  storm,  etc.) 25i 

General  repairs  to  boilers,  and  laying  up  part  of  the  winter 177 

Minor  repairs  during  work 7i 

Other  causes,  coaling,  etc 11 

Sundays  and  holidays 60 

Total 385 

AMBROSE   CHANNEL. 

Under  contract, — The  contractor's  dredges  Thomas  and  MUU  con- 
tinued working  on  the  south  half  of  the  channel,  between  points 
9,000  and  16,000  feet  from  the  outer  end  and  in  reducing  the  outer 
edge  of  shoal  in  the  north  half  of  the  channel,  until  October. 
October  1  the  Thomas  was  withdrawn,*  ostensibly  for  repairs,  and 
October  8  the  Mills  was  withdrawn,  and  notice  sent  by  the  owners 
of  the  dredges  that  neither  dredge  would  return  to  the  work.  The 
dredges  belonged  to  the  Metropolitan  Dredging  Company,  a  com- 
pany organized  for  the  work  under  the  contract,  and  in  whicn  the  con- 
tractor himself  did  not  have  a  controlling  interest.  The  executor 
of  the  estate  of  the  contractor  (deceased)  represented  that  he  expected 
to  be  able  to  get  control  of  the  plant  and  to  resume  dredging.  He 
was  unable  to  do  this,  and  on  December  3,  1906,  the  contract  was 
annulled. 

The  amount  dredged  under  this  contract  during  the  fiscal  year 
was  613,078  cubic  yards,  and  the  total  amount  dredged  during  the 
whole  duration  of  the  contract  was  17,836,538  cubic  yards,  including 
2,215,981  cubic  yards  dredged  from  below  the  required  depth. 

Advertisement  was  made  for  oifers  to  continue  excavating  Ambrose 
channel  under  contract,  proposals  to  be  received  January  8, 1907.  No 
offers  were  received. 

Data  concerning  the  annulled  contract. — ^Now  that  work  under  this 
contract  has  ceased  and  the  contract  has  been  annulled,  it  seems 
expedient  to  place  on  record  the  several  steps  which  led  to  failure  on 
an  important  work,  undertaken  by  men  of  ample  means  and  of  a 
general  reputation  for  carrying  out  what  they  undertake. 

The  specifications  for  this  work,  dated  March  25,  1899,  provided 
for  excavating  not  more  than  39,020,000  cubic  yards,  prism  measure- 
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ment ;  work  to  be  begun  within  twelve  months  and  to  be  prosecuted 
thereafter  at  an  average  monthly  rate  of  400,000  yards  for  the  eight 
working  months  of  the  first  year,  and  1,200,000  yards  for  each  of  the 
eight  working  months  of  each  succeeding  year;  no  payments  to  be 
made  when  the  amounts  of  excavation  were  less  than  required ;  mate- 
rial dredged  from  below  the  required  depth  of  40  feet  not  to  be 
paid  for. 

Contract  of  May  12^  1899. — But  one  bid  was  received,  and  in 
accordance  therewith  a  contract  was  entered  into  May  12,  1899,  for 
42,500,000  cubic  yards  excavation,  measured  in  scows  or  other  vessels, 
at  rate  of  9  cents  per  cubic  yard ;  work  to  begin  May  24,  1900. 

The  contractor  formed  a  company  for  carrying  out  this  contract 
and  built  two  large  dredges  of  the  Liverpool  type,  patterned  after 
the  dredges  Crow  and  Brancker^  and  about  50  per  cent  larger.  He 
found  himself  unable  to  get  these  dredges  completed  within  a  year, 
and  therefore  could  not  begin  dredging  May  24,  1900;  he  actually 
began  January  23,  1901,  removing  one  load  and  then  stopping  for 
repairs  and  alterations,  and  contmuous  work  was  not  begun  until 
April  4,  1901.  This  left  him  with  nearly  a  year's  arrearage  in 
amounts  required,  which  would  have  to  be  made  up  before  payments 
could  be  made.  He  thought  he  would  be  unable  to  keep  up  the 
required  rate  and  also  make  good  the  deficiency,  and  at  his  request  a 
modification  of  the  contract  was  made. 

First  suvplemental  agreement^  July  18^  1901. — ^This  provided  that 
the  time  tor  beginning  should  be  changed  (from  May  24,  1900)  to 
July  1,  1901,  and  that  the  material  dredged  prior  to  such  new  date 
for  beginning  should  be  paid  for  at  the  rate  and  under  the  conditions 
of  the  contract.  Under  this  provision  payments  were  made  up  to 
the  summer  of  1902,  the  contractor  falling  slightly  behind  the  rate 
required  for  the  first  year's  work  (400,000  yards  per  working  month) 
and  being  ahead  only  on  account  of  the  amount  dredged  and  accepted 
before  the  change  in  date  for  beginning.  He  saw  that  it  would  be 
impossible  for  him  to  earn  payments  after  the  rate  of  1,200,000  cubic 
yards  per  working  month  went  into  effect,  and  at  his  request  another 
modification  of  the  contract  was  allowed. 

Second  supplemental  agreement^  July  1^^  1902, — This  provided  that 
the  rate  of  excavation  required  as  a  condition  of  payment  be  reduced 
to  not  less  than  400,000  yards  per  working  montn  and  to  aggregate 
not  less  than  4,000,000  yards  per  year;    it  provided  that  the  pro- 

Kortionate  increase  in  cost  of  supervision,  examinations,  etc.,  should 
B  deducted  semiannually  from  payments,  and  because  of  the  great 
resultant  delay  in  completion  or  the  project  it  provided  that  the 
United  States  should  have  the  right  to  further  the  progress  of  the 
work  by  putting  on  other  dredges  if  they  could  be  obtained  or  by 
any  otKer  practicable  steps.  Thereafter  a  standing  offer  was  infor- 
mally open  to  any  dredging  men  who  had  a  plant  capable  of  making 
40  feet  depth  to  take  part  in  this  work  at  the  rate  of  9  cents  per  cubic 
yard.  Some  contractors  looked  into  the  work,  but  none  of  tnem  was 
ready  to  make  a  trial. 

In  March,  1903,  Congress  made  appropriation  for  this  work  largely 
in  excess  of  estimates  of  what  would  be  required  for  the  contract. 
This  action  was  for  the  purpose  of  building  a  Government  plant  to 
supplement  the  failing  work  of  the  contractor  and  to  hasten  the  com- 
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pletion  of  the  channel.  Two  dredges  were  built,  which  began  work, 
respectively,  in  November,  1904,  and  April,  1905,  and  which  have 
since  been  effectively  employed  upon  this  work. 

The  contractor  continued  work  and  kept  up  with  the  rates  required 
for  payment  until  Julv  31,  1903,  when  he  fell  behind  again.  At  this 
time  his  plant  had  to  be  taken  off  for  extensive  repairs,  and  the  pros- 
pect of  making  up  the  deficiency  was  not  good.  At  his  request  an- 
other modification  of  the  contract  was  made. 

Third  supplemental  agreement^  February  ^4?  l^h* — ^This  provided 
that  as  a  condition  for  payment  no  excavation  should  be  required  for 
the  period  from  August  1  to  December  1,  1903,  the  other  stipulations 
of  the  original  contract  and  previous  modifications  to  remain,  in 
force.  Under  this  agreement  payment  was  made  for  work  done  up 
to  February  28,  1904,  when  the  contractor  again  fell  behind  the  rate 
required,  and  no  payment  could  be  made.  He  then  applied  for  a 
further  reduction  of  the  rate  for  excavation.  The  plant  was  con- 
tinually becoming  less  efficient — whether  through  aeterioration  or 
mismanagement,  or  both,  need  not  here  be  considered — and  to  avoid 
the  necessity  of  further  repeated  changes  a  complete  abandonment  of 
any  rate  of  excavation  as  a  condition  of  payment  was  consented  to. 

Fourth  supplemental  agreement^  May  25^  1905. — ^This  provided  that 
all  previous  requirements  of  rate  of  excavation  as  a  conaition  of  pay- 
ment should  be  waived  and  that  in  lieu  thereof  the  contractor  should 
keep  his  full  plant  and  outfit  employed  upon  the  work  continuously, 
except  as  prevented  by  weather  and  by  necessary  repairs. 

Under  this  agreement  the  plant  worked  until  October,  1906,  with 
many  delays  for  repairs,  which  seemed  to  be  of  undue  length.  Octo- 
ber 1, 1906,  the  dredge  Thomas  was  withdrawn  from  the  work,  osten- 
sibly for  repairs.  Payment  for  the  work  of  September  was  made 
October  5,  and  on  October  8  the  Mills  was  withdrawn  and  notification 
given  that  these  dredges  would  not  return  to  the  work. 

These  several  supplemental  agreements  are  so  many  concessions  to 
the  contractor,  none  of  them  as  advantageous  to  the  United  States 
as  the  original  contract.    They  were  consented  to — 

First.  Because  it  became  evident  that  the  contractor  could  not, 
with  his  plant,  comply  with  the  conditions  as  to  rate  of  work,  and 
there  was  no  other  known  and  available  plant  fitted  for  excavating 
to  40  feet  depth  in  a  location  nearly  as  exposed  as  the  open  sea. 

Second.  Because,  afterwards,  when  it  was  apparent  that  a  Govern- 
ment plant  must  be  depended  upon  to  complete  the  work,  the  demand 
for  an  early  opening  of  the  channel  had  oecome  so  urgent  that  any 
assistance,  by  any  plant,  must  be  made  use  of. 

Such  concessions  as  were  granted  in  this  case  ought  not  to  be 
accepted  as  a  precedent  for  different  conditions.  Had  the  excava- 
tion of  Ambrose  channel  been  work  of  a  kind  which  could  be  done 
by  the  ordinary  harbor  dredges,  or  had  the  need  for  an  early  opening 
of  a  deep-water  entrance  to  New  York  Harbor  been  less  imperative, 
such  variations  from  the  original  contract  could  hardly  have  been 
recommended  or  adopted. 

The  price  offered  for  this  work,  9  cents  per  cubic  yard,  was  amply 
sufficient  for  operating  expenses.  It  was  not  high  enough  to  admit 
of  a  reasonable  sinking  fund  against  the  original  cost  of  dredges 
which  had  to  be  built  for  the  work;  a  price  of  12  or  13  cents  would 
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not  have  been  unduly  large.  The  rate  of  work  required  was  such 
as  to  need  a  i)lant  of  at  least  double  the  capacity  of  the  contractor's ; 
his  anticipations  of  its  probable  efficiency  were  sanguine  in  the 
extreme. 

To  secure  the  most  economical  results  under  those  conditions  the 
work  should  have  been  done  by  an  engineer  with  skill  and  experience 
in  dredg^ing  works.  Unfortunately  the  contractor  had  not  this  expe- 
rience himself  and  he  did  not  seem  to  realize  its  absolute  necessity 
in  his  working  force. 

United  States  dredges. — ^The  dredges  Manhattan  and  Atlantic  have 
been  at  work  on  the  northeast  half  of  Ambrose  channel  at  its  inner 
part,  between  points  23,000  and  35,000  feet  from  the  outer  40-foot 
curve.  During  the  fiscal  year  they  have  removed  3,731,962  cubic 
yards  of  mud,  sand,  stones,  and  other  refuse,  making  depths  of  about 
35  feet  in  the  sections  dredged. 

From  February  11  to  M^rch  30,  1907,  the  U.  S.  dredge  Delaware^ 
belonging  to  the  Delaware  River  improvement,  was  employed  upon 
Ambrose  channel,  the  Delaware  River  being  closed  by  ice.  She 
dredged  289,602  cubic  yards  of  material,  working  in  the  same  part 
of  the  channel  where  the  Manhattan  and  Atlantic  were  at  work.  The 
arrangement  upon  which  she  came  was  that  she  was  to  be  paid  9  cents 
per  cubic  yard  for  material  excavated,  less  such  part  of  her  operating 
expenses  as  might  be  more  conveniently  paid  here. 

The  material  in  this  part  of  the  channel  consisted  of  mud  about  5 
feet  deep  and  overlying  a  very  fine  sand.  The  mud  was  foul  and 
contained  a  large  amount  of  garbage  and  refuse  and  frequent  piles 
of  small  stones;  the  locality  had  undoubtedly  been  used  many  years 
ago  as  a  general  dumping  ground.  The  dredges  find  no  particular 
difficulty  m  excavating  any  of  this  material,  except  such  stones  as 
are  too  large  to  pass  through  the  drags,  and  are  gradually  pulled 
off  into  deeper  water.  This  process  is  slow,  and  may  make  it  expe- 
dient to  resort  to  other  means  for  removing  the  stones. 

The  total  amounts  dredged  from  Ambrose  channel  up  to  June  30, 
1907,  are  as  follows: 

Cubic  yards. 

Under  contract,  by  dredges  Thomas  and  MiUa 17. 83(5,  5:^8 

By  U.  S.  dredges  Manhattan  and  Atlantic 7,  m).*^,  811 

By  U.  S.  dredge  Delaware,  in  1007 289,(502 

By  U.  S.  dredge  Qedney,  in  1003 188, 06.3 

Total 20, 308, 914 

A  channel  35  feet  deep  has  been  made  through  the  entire  length 
of  Ambrose  channel,  witn  widths  of  400  to  1,800  feet.  The  widest 
part  is  at  the  outer  end  where  work  was  begun  under  contract  and 
where  for  a  length  of  a  mile  and  a  half  the  width  is  from  1,500  to 
1,800  feet  and  the  depths  nearly  40  feet.  Above  this  for  half  a  mile 
the  width  is  over  800  feet,  followed  by  a  section  of  the  same  length 
with  widths  from  400  to  800  feet.  Then  for  rather  more  than  3 
miles  the  35-foot  channel  is  800  feet  wide,  and  at  the  upper  end  the 
widths  range  from  400  to  800  feet.  About  one-half  of  this  35-foot 
channel  is  40  feet  deep,  and  many  of  the  shoals  of  less  than  35  feet 
depth  are  more  than  33  feet. 

In  adapting  the  United  States  dredges  to  the  work  in  Ambrose 
channel,  several  modifications  and  improvements  have  been  made 
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from  time  to  time,  which  are  of  great  usef uhiess  in  this  class  of 
dredging.    The  principal  ones  are : 

1.  The  use  or  welded  suction  pipes  of  increased  thickness,  with 
flange  bolts  of  such  size  that  breaKage  ordinarily  occurs  in  the  bolts 
before  the  pipes  are  unduly  strained.  This  has  reduced  by  more  than 
60  per  cent  the  cost  of  keeping  the  dredges  supplied  with  suction 
pipCvS. 

2.  Use  of  a  drag,  designed  as  per  plan  in  Annual  Report  of  1906, 
with  removable  bottom;  this  drag  has  increased  the  pumping  effi- 
ciency by  from  80  to  150  per  cent. 

3.  Elimination  of  rods  inside  the  bins;  the  rods  have  proved  un- 
necessary and  better  means  of  staying  can  be  provided  outside  the 
bins. 

4.  Lengthening  the  lead  of  hoisting  cables  between  guide  blocks 
and  drums,  and  using  high  grade  steel  cables  of  reduced  diameter. 

5.  Placing  the  gate  rods  in  pipes. 

6.  Covering  the  outboard  bearings  with  stuffing  boxes  or  pipes 
and  forcing  lubricating  grease  into  the  bearings  under  pressure  from 
inside  the  ship.  Renewal  of  these  bearings  is  very  expensive;  they 
cut  out  quickly  from  the  fine  sand  from  the  overflows,  and  with  the 
protection  they  last  more  than  three  times  as  long  as  without. 

7.  Stiffening  the  dump  gates  to  prevent  bending.  Leakage  at  the 
gates  has  been  found  to  result  as  much  from  deformation  as  from 
wear. 

8.  Using  steel  instead  of  brass  around  all  outboard  bearings. 

9.  Using  distributing  chutes  to  dump  material  away  from  the  sides 
of  the  bins. 

10.  Placing  condenser  intake  as  far  forward  as  practicable,  and 
forward  of  the  overflows. 

11.  Modification  in  construction  of  boilers,  and  in  operating  them, 
to  obviate  as  far  as  possible  the  collapse  of  furnace  crowns;  this  is 
yet  under  observation  as  to  efficiency. 

Some  of  these  improvements  have  been  already  adopted  more  or 
less  widely;  others  doubtless  will  be  generally  adopted  in  dredges 
and  dredging  operations;  some  of  them  are  undoubtedly  patentable. 
The  district  engineer  desires  to  put  on  record  his  appreciation  of  the 
value  to  the  engineering  service  of  the  United  States  of  the  devices, 
developed  mainly  by  his  aasistants  actually  engaged  upon  the  dredg- 
ing operations  in  New  York  Harbor,  which  have  resulted  in  an  in- 
creased output  of  the  plant  and  in  a  reduction  of  cost  of  work. 

ROCK  OFF   PIER   A. 

Under  provisions  of  the  river  and  harbor  act  of  1905  a  contract 
was  made  for  removal  of  this  rock  to  40  feet  depth,  for  the  sum  of 
$40,000.  Work  on  this  rock,  begun  in  September,  1905,  has  been  con- 
tinued during  the  fiscal  year.  The  contractor's  plan  of  operations  is 
to  mount  a  movable  platform  (about  24  by  30  feet)  upon  the  rock, 
supported  by  four  spuds.  This  platform  carries  two  drills,  which 
are  supplied  with  steam  from  a  barge  alongside.  From  8  to  15  holes 
are  ordinarily  drilled  from  one  position  of  theplatform,  depending 
upon  how  much  successive  positions  overlap.  Tne  holes  are  charged 
and  blasted  soon  after  drilling.  About  190  holes  have  been  drifled 
and  blasted,  from  24  positions  of  the  platform,  covering  approxi- 
mately three- fourths  oi  the  area  of  the  rock. 
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The  contractor  intends  to  drill  and  blast  the  entire  area  before  tak- 
ing out  any  rock,  and  no  rock  has  yet  been  removed. 

During  the  fiscal  year  the  platform  has  been  run  into  six  times  and 
on  two  occasions  was  much  damaged.  These  accidents  very  much 
delay  progress. 

PRESENT  CONDITION  OF  IMPROVEMENT. 

The  improved  channels  to  the  sea  by  way  of  Sandy  Hook  have  a 
full  depth  of  30  feet  or  more.  In  Main  Snip  channel  the  width  is 
reduced  to  between  500  and  800  feet  by  deposition  of  silt  along  the 
channel  edges,  making  shoals  of  26  to  29  feet  depth ;  the  rest  of  the 
channel — Bayside  and  Gedney  channels — has  a  width  of  1,000  feet. 

The  condition  of  Ambrose  channel  is  as  described  above. 

PROPOSED  OPERATIONS. 

It  is  proposed  to  apply  the  funds  available  for  maintenance  to 
removing  shoals  in  the  improved  channels,  restoring  and  maintain- 
ing the  projected  depth  and  width,  and  to  apply  the  funds  for  Am- 
brose channel  to  extending  the  channel,  with  width  of  about  1,000 
feet  and  depth  of  at  least  35  feet,  until  a  navigable  channel  of  that 
depth  and  width  is  completed,  thereafter  widening  and  deepening  it 
as  projected,  and  to  apply  the  funds  provided  for  removal  of  rock 
near  pier  1,  or  Pier  A,  to  making  a  clear  depth  of  40  feet  over  the 
obstruction. 

It  is  estimated  that  the  following  expenditures  will  become  neces- 
sarv  under  the  adopted  project  between  July  1,  1907,  and  June  30, 
1909: 

Construction  of  two  new  dredges $800,000 

Operation  of  dredges  Manhattan  and  Atlantic,  two  years  each,  at 

$120,000 480.000 

Operation  of  two  new  dredges,  one  year  each,  at  $120,000 240,000 


Total 1,  520, 000 

Of  which  $755,438.96  remains,  July  1,  1907,  from  previous  appro- 
priations, and  it  is  estimated  that  $765,000  additional  will  be  required. 

Money  statements, 

GENERAL  IMPROVEMENT. 

July  1,  1906,  balance  unexpended $52,207.23 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  125, 000. 00 


177, 207. 23 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 24, 303. 03 


July  1,  1907,  balance  unexpended 152,904.20 

July  1,  1907.  outstanding  liabilities 9,939.11 


July  1,  1907,  balance  available 142,965.09 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 75,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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AMBBOBE  CHANNEL. 

July  1,  1906,  balance  unexpended $640,686.  50 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907_      470, 000. 00 
Received  from  sale  of  property  and  maps 20. 00 

1, 110, 706. 50 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $326,041.01 

Transfer  settlements,  certificates  Nos.  33843  and 

44686 141.  50 

325, 182.  51 

July  1,  1907,  balance  unexpended 785,523.99 

July  1,  1907,  outstanding  liabilities 30,085.03 

July  1,  1907,  balance  available . 755,438.96 

Amount  (estimated)  required  for  completion  of  existing  project—  1,635,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 - 765,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1887. 


^  j>ropriations  for  improving  New  York  Harbor  have  been  made 
as  follows : 


Application. 

Date. 

Amount 

For  Gedney  channel,  dredging,  via  Sandy  Hook 

July    5,1884 
Ang.    5,1886 
Aug.  11,1888 
Sept.  19,1890 
July  18,1892 
Aug.  18,1894 
June    8,1896 
Mar.    3,1899 
June   6,1900 
June  13,1902 
Apr.  28,1904 
do 

1200,000.00 
760,000.00 

For  New  Vbrk  Harbor 7. . .".'. .' 

Do 

880,000.00 
160,000.00 

Do 

Do 

170, 000. 00 

Do 

75,000.00 

Do 

60,000.00 

100,000.00 

1,300.00 

50,000.00 

Do 

Do 

Do 

Do 

15,000.00 
15,000.00 

Do 

Do 

Mar.    8,1905 
Mar.    2,1907 

75,000.00 

Do 

125,000.00 

Received  from  other  sources 

2,176,600.00 
28,024.52 

Total 

2,204,524.52 

Mar.    3,1899 
Mar.    3.1901 
June  28, 1902 
Mar.    3,1908 
Apr.  29,1904 
Mar.    3,1905 
June  80, 1906 
Mar.    4,1907 

For Kftst  ( Ainbrofie)  chaninei,  dre'^ging 

1,000,000.00 
180,000.00 

Do 

Do 

160,000.00 
788,000.00 
60.000.00 
715,510.00 
265,000.00 
470, 000. 00 

Do 

Do 

Do 

Do 

Do 

Total 

8,518,510.00 
45,000.00 

Amount  diverted  for  removal  of  rock  in  North  River,  by  Joint  resolu- 
tion of  July  1, 1902,  and  by  river  and  harbor  act  of  March  S,  1903 

Received  from  other  sources 

8,468,510.00 
1,848.95 

Aggregate 

8.470,858.95 
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CONTRACTS   IN    FORCE. 

With  Andrew  Onderdonk,  of  New  York,  N.  Y.,  for  excavating  in  East 
(Ambrose)  channel,  New  York  Harbor,  and  removing  about  42,500,000  cubic 
yards  of  material,  at  a  rate  of  9  cents  per  cubic  yard.  Date  of  contract.  May 
12,  1899;  approved  by  the  Chief  of  Engineers  May  24,  1899;  supplemental 
articles  of  agreement  dated  July  18,  1901,  July  14.  1902,  February  24,  1904,  and 
May  25,  1905;  approved  by  the  Secretary  of  War  August  5,  1901,  August  8, 
1902,  March  5,  1904,  and  June  14,  1905,  providing  for  beginning  work  July  1, 
1901,  instead  of  May  24,  1900;  for  making  payments  when  the  rate  of  exca- 
vation is  4,000,000  yards  per  year,  instead  of  9,600,000  yards ;  that  as  a  condi- 
tion precedent  to  payments  no  excavation  is  required  for  the  period  from 
August  1,  1903,  to  December  1,  1903;  the  United  States  to  have  the  right  to 
further  the  rate  of  progress  at  any  time  and  with  any  plant  which  can  be 
obtained,  and  as  a  condition  precedent  to  payments,  that  instead  of  specific 
amount  it  is  required  that  the  dredges  shall  be  kept  at  work ;  date  of  expiration 
of  contract  indefinite,  depending  upon  appropriations  of  Congress.  Contract 
annulled,  by  sanction  of  the  Chief  of  Engineers,  December  3,  1906. 

With  John  D.  Miller,  of  New  York,  N.  Y.,  for  removal  of  rock  off  Pier  A, 
North  River,  New  York  Harbor.  Date  of  contract,  June  5,  1905 ;  approved  by 
the  Chief  of  Engineers  June  17,  1905;  time  of  completion  extended  by  the 
Chief  of  Engineers ;  contract  price,  $40,000. 


COMMERCIAL   STATISTICS. 

The  following  statement  concerning  foreign  commerce  of  the  port  of  New 
York  is  compiled  from  the  annual  report  of  the  Chamber  of  Commerce  of  the 
State  of  New  York  for  the  year  1906-7.  It  comprises  only  imports  from  and 
exports  to  foreign  countries  for  the  year  ending  June  30,  1906,  and  does  not 
include  the  domestic,  coastwise,  and  local  traflSc.  Vessels  trading  with  domestic 
ports  do  not  take  out  clearance  papers,  and  no  statistics  of  their  carrying  trade 
are  accessible. 

The  leading  articles  of  import  into  the  United  States  at  the  port  of  New 
York  for  the  year  ending  June  30,  1900,  were  sugar,  tea  and  coffee,  wool, 
clothes  and  dress  goods,  leather  and  leather  goods,  tin,  rubber,  tobacco,  and 
rope  fibers,  which,  with  other  miscellaneous  imports,  aggregated  about  4,315,000 
tons,  valued  at  $794,639,232. 

The  value  of  such  imports  for  all  other  ports  of  the  United  States  for  the 
same  period  was  $572,587,484. 

The  leading  articles  of  export  were  cotton,  breadstufPs  and  other  provisions, 
oils,  tobacco,  metals,  and  manufactures,  which,  with  other  items,  amounted  to 
about  7,467,000  tons,  valued  at  $666,173,124. 

The  value  of  such  exj^rts  from  all  other  ports  of  the  United  States  for  the 
same  period  was  $1,182,134,035. 

Statement  of  the  number  and  tonnage  of  all  vessels  belonging  to  the  port  of 

T^'ew  York  June  SOy  1906. 


Sailing  vessels 
Steam  Teasels . 
Canal  boats . . . 
Barges 

Total.... 


Number. 


1,116 

1,580 

230 

1.366 


4,291 


Tonnage. 


276, 190 
918,098 
28,701 
348,095 


1,571,084 
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From  the  records  of  the  New  York  and  New  Jersey  pilot  commissioners*  offi- 
ces the  following  data  concerning  deep-draft  vessels  crossing  Sandy  Hook  bar 
have  been  compiled  for  the  calendar  year  1906: 


Outward. 

Inward. 

Draft 

Number    Number 

of              of 
veasels.       tripe. 

Number 

of 
vessels. 

Number 

of 

tripa. 

82  feet  find  over 

4 ;           4 

16  !             43 
33  1            112 
47              132 
78              192 
94              183 

31  feet  and  under  32 

1 
1 
4 
10 
17 

1 

80  feet  and  under  81 

1 

29  feet  and  under  80 

18 

28  feet  and  under  29 

28 

27  feet  and  under  28 

89 

Total 

666 

182 

The  total  number  of  different  ships  of  27  feet  draft  or  over  Is  133. 

The  maximum  draft  of  ships  leaving  the  harbor  in  1006  was  32  feet  0  inches ; 
the  maximum  draft  of  ships  entering  was  30  feet.  Ships  are  of  greater  draft 
when  outward  bound  than  when  coming  in,  having  a  full  supply  of  coal  and 
generally  carrying  heavier  freights. 

Before  the  improvement  of  Gedney  channel  vessels  drawing  27  feet  could 
cross  the  bar  at  extreme  high  tide  only. 


F   2. 

IMPROVEMENT  OF  BAT  RIDGE  AND  RED  HOOK  CHANNELS,  NEW 

YORK  HARBOR. 

These  channels  on  the  east  side  of  New  York  Harbor  are  designed, 
under  the  existing  project  for  making  them  40  feet  deep  at  mean  low 
water  and  1,200  feet  wide,  to  afford  a  deep-water  approach  to  the 
wharves  along  the  South  Brooklyn  shore. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

Under  the  continuing  contract  for  making  these  channels  1,200  feet 
wide  and  40  feet  deep,  dredging  was  continued  until  November  24, 
when  the  plant  was  withdrawn  from  the  work.  The  contractors 
were  repeatedly  called  upon  to  resume  work,  but  gave  no  sufficient 
explanation  of  their  failure  to  so  do.  It  was  currently  reported  that 
they  had  sold  their  plant  and  that  the  new  owners  refused  to  be  bound 
by  the  contract  for  dredging  these  channels.  On  February  21,  1907, 
the  contract  was  annulled  with  sanction  of  the  Chief  of  Engineers. 

During  the  fiscal  year,  under  this  contract  1,204,001  cubic  yards  of 
material  were  removed,  of  which  681,491  yards  were  from  the  upper 
end  of  Bay  Ridge  channel,  on  the  side  leading  toward  Gowanus 
Creek,  52,319  yards  were  from  the  west  edge  of  Bay  Ridge  channel 
below  Fifty-fifth  street,  and  470,191  yards  were  from  Red  Hook 
channel. 

Red  Hook  channel  was  dredged  to  depths  between  30  and  40  feet 
above  Erie  Basin  entrance  and  out  to  the  west  edge  of  the  channel. 
The  dredge  Onondaga  sank  in  her  cut  at  this  work  on  October  27, 
leaving  a  comparatively  small  shoal  in  front  of  her  along  the  west 
edge.  The  east  half  of  this  channel  above  Erie  Basin  was  deepened, 
but  not  quite  to  the  channel  edge.  ^  , 

uigiiized  by  VjOOQIC 


APPENDIX  P — ^BEPOBT  OP  LIEUT.  COL.  MABSHALL.  1085 

The  upper  end  of  Bay  Ridge  channel,  on  the  east  side  toward 
Gowanus  Creek,  was  deepened  to  between  26  and  35  feet,  and  the 
west  part  of  the  channel  between  Fifty-fifth  street  and  Sixty-fifth 
street  was  widened  out  to  1,100  feet. 

Proposals  have  been  invited  for  the  further  work  required  to  make 
these  channels  35  feet  deep  as  far  as  the  available  funds  permit. 

PRESENT   CONDITION    OF  IMPROVEMENT. 

Bay  Ridge  channel  has  now  a  depth  of  30  feet  or  more,  with  width 
of  900  to  1,150  feet,  from  its  outer  end  up  to  Fortieth  street;  it  has  a 
navigable  width  (generally  over  600  feet)  with  33  feet  depth.  Above 
Fortieth  street  it  nas  a  depth  of  26  feet  to  Gowanus  Creek  and  a 
depth  of  about  30  feet  to  Red  Hook  channel. 

Red  Hook  channel  has  been  dredged  1,200  feet  wide  and  26  feet 
deep  or  over  in  its  upper  half  and  for  part  of  its  lower  half,  leaving 
undredged  areas  opposite  Erie  Basin  and  at  the  lower  end  of  the 
channel  adjoining  Bay  Ridge  channel,  at  which  points  the  width  is 
about  800  feet. 

PROPOSED   OPERATIONS. 

The  river  and  harbor  act  of  1907  contained  the  following  provision 
relating  to  the  improvement  of  Bay  Ridge  and  Red  Hook  channels : 

The  Secretary  of  War  may  prosecute  the  improvement  In  said  channels  with  a 
view  to  obtaining  a  depth  of  thirty-flve  feet  and  subsequently  increasing  said 
depth  to  the  full  forty  feet  with  a  width  of  twelve  hundred  feet  in  accordance 
with  the  project  adopted  in  the  river  and  harbor  act  of  eighteen  hundred  and 
ninety-nine. 

With  the  available  funds  it  is  proposed  to  make  Bay  Ridge  channel 
35  feet  deep  and  at  least  1,000  feet  wide  up  to  Fortieth  street,  to 
extend  the  35-foot  channel  up  toward  Gowanus  Creek,  and  to  remove 
shoals  from  Red  Hook  channel,  or  to  do  so  much  of  this  work  as  may 
be,  depending  upon  prices  obtained. 

Tliese  channels  are  in  the  collection  district  of  New  York,  of  which 
New  York  City  is  the  port  of  entry.  The  nearest  light-house  is  the 
Statue  of  Liberty  Enlightening  the  World,  on  Bedloe  Island,  about 
1^  miles  west.  The  nearest  work  of  defense  is  Fort  Jay,  Governors 
Island,  New  York  Harbor. 

Money  statement. 

July  1,  1906,  balance  unexpended $417,679.80 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907—  200, 000. 00 
Received  from  sale  of  condemned  property  and  maps 23.00 

617,  702.  80 
June  30.  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement     100,  983.  23 


July  1.  1907,  balance  unexpended 456,  719.  57 

July  1,  1907,  balanc*e  available 456,719.57 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
jiended  July  1,  1907 200.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897.  ^  , 
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Appropriations  for  improving  Bay  Ridge  and  Red  Hook  chan- 
nels, New  York  Harbor,  have  been  made  as  follows : 

For  previous  projects. 


Application. 

Date. 

Amount. 

Application.          ,         Date. 

Amount. 

Dredging 

Mar.    4.1881 
Aug.    2,1882 
July    5.1884 
Aug.    5,1886 
Aug.  11,1888 
Sept.  19, 1890 
July  13,1892 

S40,000 
20,000 
5,000 
7,500 
60.000 
160,000 
198,600 

Dredging 

Aug.  18,1894 
June    3,1896 
June    4,1897 
July     1,1898 

9150,000 

Do 

Ik)  .:.:.:::.:::.... 

) 

Do 

Do 

'/     a530.000 

Do 

Do 

Do ,. 

Do 

Total 

M,  171, 100 

Do 

«  These  three  appropriations,  aggregating  $680,000.  were  applied  under  continuing  con- 
tract to  dredging  Bay  Ridge,  Red  Hoolc,  and  Buttermilk  channels.  It  is  estimated  that 
about  f530.000  were  applied  to  Bay  Ridge  and  Red  Hook  channels. 

^  This  total  includes  small  sums  applied  to  dredging  in  Gowanus  Canal,  the  amounts  of 
which  are  not  definitely  known. 

For  present  project  of  1899. 


Application. 

Date. 

Amoimt. 

Application. 

Date. 

Amount. 

Dredging 

Mar.    3,1899 
June  6,1900 
Mar.    3,1901 
June  28, 1902 
Mar.   3,1903 
Apr.  28, 1904 
Mar.   8,1905 
June  30, 1906 

$100,000 
262.000 
140,000 
100,000 
272.000 
175,000 
200,000 
250,000 

Dredging 

Mar.    4,1907 

$200,000 

jKj 

Received  from  sale  of 
condemned  property. 

Do 

1,699,000 

Do 

Do 

23 

Do 

Total  

Do 

1,699.023 

Do 

CONTRACT  IN  FORCE. 

For  excavating  Bay  Ridge  and  Red  Hoolc  channels,  1,200  feet  wide  and  40 
feet  deep  at  mean  low  water,  removing  22,000,000  cubic  yards,  more  or  less,  at 
10  cents  per  cubic  yard,  measured  in  scows. 

Name  of  contractors :  Hughes  Brothers  &  Bangs,  of  Syracuse,  N.  Y. 

Date  of  contract:  July  31,  1899;  supplemental  contract,  dated  May  7,  1902, 
provides  for  beginning  work  November  1.  1901,  instead  of  May  14,  1900;  also, 
supplemental  contract,  dated  July  28,  1903,  requiring  rate  of  200,000  yards  per 
month  from  April  1  to  December  31,  1903;  also  supplemental  contract,  dated 
March  3.  1004.  requiring  the  full  employment  of  the  plant,  instead  of  a  stated 
amount  of  excavation,  as  a  condition  of  payment.  All  the  supplemental  con- 
tracts provide  for  charging  costs  of  administration  against  the  contractor  for 
any  excess  of  time  over  that  contemplated  in  the  original  agreement. 

The  contract  was  annulled,  by  sanction  of  the  Chief  of  Engineers,  February 
21,  1907. 


COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR  1905. 


Approximate 
amount. 


Bay  Ridge  channel,  Ninety-second  to  Twenty-eighth  streets: 

Receipts 

Shipments 

Total 


Tons. 
1,110,000 
630,000 


1,740,000 


Estimated 
value. 


$61,486,000 
32,620,000 


84,006,000 


Red  Hook  channel  has  no  commercial  docks  except  those  in  Erie  Basin,  and 
It  has  been  impracticable  to  get  data  as  to  amounts  of  freight.  The  number 
of  vessels  entering  and  leaving  for  the  purpose  of  discharging  or  carrying  car- 
goes is  reported  as  335,  and  the  freight  may  be  approximately  estimated  at  one- 
sixth  that  of  Bay  Ridge  channel. 
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The  above  includes  only  freight  received  and  shipped  at  docks.  In  addition, 
about  3,000,000  tons  of  freight  pass  through  these  channels  to  and  from  Gowa- 
iius  Creek  and  Canal.  Other  freights  pass  through  to  various  destinations,  the 
amount  of  which  there  is  no  means  of  estimating. 

It  is  impracticable  to  secure  accurate  data  of  the  amounts  of  freight  handled 
in  the  various  parts  of  New  York  Harbor,  records  being  not  generally  kept. 

Statistics  for  the  year  1006  have  been  promised,  but  are  not  yet  received; 
they  would  not  differ  greatly  from  those  of  1905,  as  above  given. 


ENLARGEMENT  OF  GOVERNORS  ISLAND,  NEW  YORK  HARBOR. 

This  project  was  adopted  under  authority  of  the  sundry  civil  act 
of  March  3,  1901,  and  consists  in  enlarging  the  island  by  reclaiming 
land  under  water  on  the  shoal  southwest  of  the  island,  inclosing  the 
enlargement  by  a  sea  wall,  building  a  dock  on  the  north  shore  of  the 
island,  and  deepening  the  approach  of  the  dock  and  constructing 
buildings  for  military  uses. 

The  parts  of  this  work  assigned  to  the  Engineer  Department  were 
the  enlargement  proper  w'ith  sea  w^all,  estimated  to  cost  $885,000,  the 
new  dock  and  refitting  an  old  dock,  estimated  at  $115,000,  and  dredg- 
ing to  the  dock,  estimated  at  $100,000;  total  estimated  cost,  $1,100,000. 

The  original  plan  for  reclaiming  82  acres  of  land  under  water  was 
extended  to  101  acres  by  approval  of  the  Secretary  of  War.  No  new 
estimate  of  cost  has  yet  been  made. 

OPERATIONS  DURING  THE  nSCAL  YEAR  ENDING  JUNE  30,  1907. 

1,  EmhanJcment, — Delivery  of  material  and  building  up  the  em- 
bankment under  contract  was  continued  until  October  17,  and  65,399 
cubic  yards  of  material,  mainly  sand,  were  delivered  on  scows  and 
dumped  within  the  inclosed  area ;  43,645  cubic  yards  of  filling  were 
pumped  up  into  the  embankment  above  mean  low  water  level.  The 
total  amount  of  material  delivered  in  the  inclosure  is  2,097,062  cubic 
yards,  of  which  432,231  cubic  yards  were  placed  in  the  embankment 
above  mean  low  water.  On  September  17,  when  the  amount  of  mate- 
rial dumped  in  the  inclosure  was  the  full  amount  authorized  by  the 
contract,  the  contractor  claimed  that  the  contract  was  completed,  not- 
withstanding that  the  specific  provision  that  the  embankment  must 
be  built  up  to  certain  specified  grades  before  completion  had  not 
been  complied  with.  The  contractors  refused  to  complete  the  work  of 
building  the  embankment,  and  with  the  sanction  of  the  Chief  of 
Engineers,  the  contract  was  annulled  June  8, 1907,  and  proposals  for 
further  embankment  construction  are  about  to  be  received. 

2.  Masonry  sea  wall. — At  the  beginning  of  the  year  6,795  linear 
feet  of  riprap  bulkhead  had  been  placed,  upon  which  4,775  feet  of 
masonry  sea  wall  had  been  built.  During  the  year  the  masonry  wall 
has  been  extended  1,982  feet,  making  it  6|757  feet  long. 

Levels  taken  in  June,  1907,  show  that  the  wall  has  settled  in  one 
place  nearly  3  inches.  As  2  inches  settling  was  provided  for  in  con- 
struction at  this  point,  w^here  the  bottom  is  soft,  the  wall  is  about  1 
inch  below  the  desired  level.    The  settling  took  place  so  uniformly 
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and  gradually  that  no  cracks  appeared  in  the  wall.  During  the  year 
6,019  tons  of  riprap  were  placed  along  the  base  of  the  wall  to  protect 
it  against  undermining  and  to- check  settling. 

In  March  the  sea  wall  was  run  into  on  the  Buttermilk  Channel 
side,  at  about  2,000  feet  from  the  original  island.  The  coping  course 
was  forced  out  of  line,  4  inches  at  maximum,  for  a  length  of  110  feet, 
and  the  course  immediately  below  was  driven  backward,  14  inches 
maximum,  for  90  feet  length;  the  lower  courses  were  undisturbed, 
except  pointing  at  three  joints.  The  upper  courses  and  concrete 
backing  have  been  taken  up  and  relaid  at  a  total  cost  of  $750.  It  is 
supposed  that  a  tugboat  ran  into  the  wall  at  high  tide  during  a 
thick  snow  storm,  striking  her  rope  stem  fender  against  the  second 
course  of  the  wall.  Pieces  of  fender  were  found  in  the  wall  and  a 
large  sheet  of  copper,  such  as  is  used  for  ice  protection  on  the  bow  of 
tugs,  was  found  wrinkled  and  torn  on  the  riprap  below. 

The  wall  at  this  point  is  as  conspicuous  and  as  well  known  as 
any  unlighted  water  front,  and  the  ooat  must  have  lost  its  course 
completely. 

The  masonry  sea  wall  is  built  of  uncoursed  ashlar  on  a  concrete 
bed  7  feet  wide  and  1^  feet  thick.  The  top  of  the  concrete  is  1.7  feet 
above  mean  low  water,  and  the  top  of  tlie  3-foot  coping  course  of 
the  granite  wall  is  10.4  feet  above  mean  low  water. 

The  frame  building  on  the  sea  wall,  used  as  a  local  oflSce  and 
storeroom,  was  struck  by  lightning  and  completely  burned  July 
17,  1906.  A  similar  builSing  was  put  up  to  replace  it,  at  a  cost  of 
$496.26. 

PRESENT  CONDITION  OF  WORK. 

Following  is  the  condition  of  the  several  items  included  in  the 
project  and  assigned  to  the  Engineer  Department : 

1.  Building  new  dock  and  refitting  old  dock,  completed  August, 
1902. 

2.  Dredging  at  new  dock,  completed  July,  1902.  During  the 
dredging  a  small  ledge  rock  was  uncovered  which  was  removed  in 
July,  1903. 

3.  Riprap  bulkhead  around  enlargement  of  the  island  is  about 
7,147  feet  long,  6,795  feet  completed,  a  gap  about  352  feet  wide 
being  left  for  bringing  material  tor  the  embankment.  The  bulkhead 
may  be  reckoned  as  about  93  per  cent  completed. 

4.  Masonry  sea  wall  on  bulkhead:  Projected  length  about  7,180 
feet,  including  parts  of  old  sea  wall  removed ;  completed  6,757  linear 
feet,  or  about  94  per  cent.  The  unfinislied  part,  about  420  feet,  is  the 
gap  left  to  bring  in  material  for  embankment;  the  masonry  wall 
IS  Duilt  to  within  about  30  feet  of  the  end  of  the  riprap  at  this  gap. 

5.  Embankment  within  sea  wall:  Estimated  amount  of  material 
required,  about  4,500,000  cubic  yards  in  place,  about  2,000,000  yards 
of  which  would  be  above  low  water.  Up  to  June  30,  1907,  2,097,062 
cubic  yards  (scow  measure)  have  been  delivered,  of  which  but  432,231 
vards  (place  measure)  have  been  built  up  above  mean  low-water  level. 
I'his  work  is  considered  about  21  per  cent  completed. 

Estimates  from  recent  surveys  show  that  the  amount  yet  required 
to  fill  the  entire  inclosure  to  grades  proposed  is  2,490,000  cubic  yards, 
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measured  in  place,  of  which  1,650,000  yards  would  be  above  the  plane 
of  mean  low  water. 

PROPOSED  OPERATIONS. 

.  It  is  proposed  to  applj  the  available  funds  to  continuing  building 
embanlonent.  It  is  estimated  that  $75,000  may  be  profitably  ex- 
pended upon  this  work  during  the  year  ending  June  3C,  1909. 

Money  statement, 

Jaly  1,  1906,  balance  unexpended $400,7(51.50 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907.-     100, 000. 00 

500, 761. 50 
June  30,  1907,  amount  expended  during  fiscal  year,  for  worlcs  of 

improvement 74, 649. 00 


July  1,  1907,  balance  unexpended 426, 112.  50 

Juiy  1,  1907.  outstanding  liabilities 94. 00 


July  1,  1907,  balance  available 426,018.50 


Amoimt  (estimated)  required  for  completion  of  existing  project 75,000.00 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 ,__      75,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

The  appropriations  made  for  this  work,  as  far  as  relates  to  the 
Engineer  Department,  are  as  follows : 

Sundry  civil  act,  March  3,  1901  ($260,000),  allotted  to  Engineer  De- 
partment    $200, 000 

General  deficiency  act  of  July  1,  1902 200,000 

Sundry  civil  act  of  March  3,  1903 150, 000 

Sundry  civil  act  of  April  28,  1904 200,000 

Sundry  civil  act  of  March  3,  1905 100, 000 

Sundry  civil  act  of  March  4,  1907 100,000 


Total ^ 950, 000 


CONTRACTS  IN  FORCE. 

Building  embankment: 

Name  of  contractor :  New  York  Filling  CoJiipany,  New  York  City. 

Date  of  contract :  December  24,  1902. 

Date  of  approval :  January  12,  1903. 

Date  of  completion :  1906. 

Ck>ntract  was  annulled,  by  sanction  of  the  Chief  of  Engineers,  June  8, 1907. 
Building  stone  sea  wall : 

Name  of  contractor :  Brown  &  Fleming  Contracting  Company,  New  York  City. 

Date  of  contract :  July  14,  1905. 

Date  of  approval :  August  4,  1905. 

Date  of  beginning :  October  3,  1905. 

Date  for  completion :  July  31,  1907 ;  actually  completed  June  18,  1907. 

Price  per  linear  foot :  $20.25. 
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F4. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

Schooner  Hattie  Douglass, — The  Hattie  Douglass  was  a  small  and 
old  fishing  boat,  34  feet  length  and  13  feet  beam,  built  in  1873.  On 
or  about  March  12, 1907,  she  sank  in  the  Lower  Bay,  New  York  Har- 
bor, and  lay  in  13  feet  of  water  on  Flynns  Knoll,  about  750  feet  north 
of  buoy  8,  feayside  channel,  abandonea  by  her  owners,  and  so  near  the 
main  harbor  channel  that  she  was  liable  to  be  moved  into  it  by  storms. 
It  is  reported  that  the  schooner's  timbers  were  opened  by  ice  noes. 

After  obtaining  offers  for  removal  and  reporting  the  facts  to  the 
Chief  of  Engineers,  an  allotment  of  $390  was  made  to  pay  for  re- 
moval, and  the  lowest  offer  for  the  work,  made  by  the  Merritt  &  Chap- 
man Derrick  and  Wrecking  Companv,  was  accepted,  naming  $425 
as  price  of  removal,  and  offering  $35  for  the  vessel  and  contents ;  net 
cost,  $390. 

The  contractors  removed  the  wreck  April  16,  lifting  it  bodily  and 
depositing  it  on  the  beach  above  high  water  at  their  private  water 
front,  at  Stapleton,  Staten  Island,  where  inspection,  made  April  17, 
showed  that  the  wreck  was  in  a  badly  broken-up  condition,  Tjut  all 
the  principal  timbers  were  accounted  for  except  the  masts,  which  had 
broken  off.  No  name  was  visible  on  any  part  of  the  wreck ;  the  name 
was  learned  from  newspaper  accounts  at  me  time  of  sinking. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  NORTHEASTERN  NEW 

JERSEY. 


REPORT  OF  COL.  D.  W.  LOCKWOOD,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 


IMPBOVEMENTB. 


1.  Passaic  River,  New  Jersey. 

2.  Artlinr  Kill,  or  Staten  Island  Sound, 

New  York  and  New  Jersey,  and 
channel  between  Staten  Island  and 
New  Jersey. 

3.  Woodbridge  Creek,  New  Jersey. 

4.  Raritan  Bay,  New  Jersey. 

5.  Keyport   Harbor,    Matawan   Creek, 

Raritan,  South,  and  Elizabeth 
rivers.  Shoal  Harbor  and  Comp- 
ton  Creek,  and  Cheesequake 
Creek,  New  Jersey. 


6.  Shrewsbury  River,  New  Jersey. 

7.  Manasquan  River,  New  Jersey. 

8.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


United  States  Engineer  Office, 

New  York  City,  July  9, 1907. 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  reports 
upon  the  works  of  river  and  harbor  improvement  under  my  charge 
in  northeastern  New  Jersey  for  the  fiscal  year  ending  June  30, 1907. 
Very  respectfully,  your  obedient  servant, 

D.  W.  LOCKWOOD, 

Colonel,  Corps  of  Engineers. 

Brig.  Gten.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A. 
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G  I. 

IMPROVEMENT  OF  PASSAIC  RIVER,  NEW  JERSEY. 

Detailed  descriptions  of  this  river  and  of  the  project  for  its  im- 
provement are  prmted  in  the  Annual  Report  of  the  Chief  of  Engi- 
neers for  1900,  pages  177  and  1530  to  1552,  and  a  condensed  history 
is  contained  in  current  summary. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Dredging  operations  during  the  past  fiscal  year  have  been  carried 
on  under  four  contracts. 

Under  the  contract  in  force  with  Kirk,  DriscoU  &  Co.,  dated 
March  1, 1904,  dredging  was  in  progress  at  the  close  of  the  last  fiscal 
year  and  was  continued  to  November  26,  when  the  contract  was  com- 
pleted. One  dredge  was  employed  on  the  work  to  October  3  and  two 
after  that  date.  The  amount  of  material  dredged  during  the  year 
was  56,022  cubic  yards.  This  work  and  the  total  under  the  contract 
is  shown  in  the  following  table. 

The  dredged  material  was  disposed  of  by  the  contractor  by  deposit- 
ing it  in  the  east  side  of  the  river,  in  section  4,  whence  it  was  pumped 
ashore  on  the  marsh  to  make  useful  land  between  the  Passaic  and 
Hackensack  rivers. 

Under  the  contract  in  force  with  P.  Sanford  Ross  (Incorporated) 
work  was  in  progress  at  the  close  of  the  last  fiscal  year.  Dredging 
was  continued  to  November  14  when  the  plant  was  withdrawn  and 
the  work  suspended  for  the  winter.  One  dredge  was  employed 
except  from  July  18  to  August  7,  and  October  10  to  24,  when  two 
were  at  work.  Dredging  was  resumed  w^ith  one  dredge  in  section  8 
on  June  17  and  has  been  in  progress  since  that  date.  The  amount 
dredged  during  the  year  was  84,540  cubic  yards  in  the  locations  shown 
in  the  following  table. 

The  dredged  material  was  dumped  near  the  shore  on  the  west  side 
of  Newark  Bay,  whence  it  was  pumped  ashore  on  the  marsh  land  for 
the  reclamation  of  same. 

Under  advertisement  of  September  10,  proposals  were  opened  on 
October  11,  1906^  for  further  dredging  under  the  project  of  June  13, 
1902,  and  the  bid  of  the  International  Contractmg  Company,  the 
lowest  of  three  received,  to  do  the  work  at  25  cents  per  cubic  yard, 
was  recommended  for  acceptance.  This  recommendation  was  ap- 
proved by  the  Department,  and  a  contract,  dated  November  14,  1906, 
was  entered  into.  Dredging  under  this  contract  was  commenced  on 
April  4, 1907,  and  was  in  progress  at  the  close  of  the  fiscal  year,  when 
43,289  cubic  yards  had  been  removed.  The  location  of  work  is  shown 
in  the  following  table.  One  dredge  was  employed  and  the  dredged 
material  was  dumped  in  a  basin  on  the  north  side  of  the  river  in 
"  section  5,"  whence  it  was  pumped  ashore  on  the  lowlands  of  the 
Pennsylvania  Railroad  Company. 
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Table  showing  progress  of  dredging  in  Passaic  River  upon  contracts  in  force 
and  completed,  and  parts  of  sections  dredged  and  completed  under  the  project 
of  June  13, 1902,  for  a  channel  200  feet  wide  and  12  and  10  feet  deep  at  mean 
low  water. 

(Total  amount  of  contracts:  Kirk,  Driscoll  &  Co.,  500,000  cubic  yards;  P.  S.  Ross  (Incor- 
porated), 707,000  cubic  yards;    International  Contracting  Co.,  157,600  cubic  yards.] 


Sec. 


10 


13 


Location  and  name  of  contractor. 


Depp  water  in  Hewark  Bay  lo  L«;lilgh  Vallf^y  R.  R.  Bridge 

{3.SflO  yardir): 

kirk,  Driscoll  *Ckj 

P,  H.  Horn  <biwjrporatefl^ .  =  ....,..»,.., 

Lehigh  Vrtlley  R.  R.  Brtdwe  to  New»rk  mid  New  York 

R.  K.  BridKC  ( 8.000  FA  nls ) :  K  irk ,  D  nmoll  &  r« 

N^wiLrk  and  Kew  York   H.  R.  Hridgc-!  to  Ni'wiirk  plank 

Ffiml  bridge  (I'jJJKJ  yarflp):  Kirk.  Drlscctll  i  V<t 

Pl»nk  HMid  bridge  to  PeririHVlvanitt  R,  R.  fmjfht  bridge 

I  l,4UJ  jitnli-^;  Kirk,  Driscoa'A  C'a...... 

Pi'iiTtHvlx'uTjIa  H.  ft.  frei^fht  bridiff  tf  *  J  acknodStrtjet  Bridge 

K 


r.  o.  jL,^-tA  \  Liicorpoiated) 

Jackson  Street  Bridge  to  Pennsylrania  R.  R.    Bridge, 

Market  Street  (660  yards) :  P.  8.  Ross  (Incorporated ) 

Pennsylvania  R.  R.  Bridge,  Market  Street  to  Center  Street 
Railroad  Bridge  (660  yards): 
Kirk,  Driscoll  A  Co. 


P.  S.  Ross  (Incorporated) 

Center  Street  R.  R.  Bridge  to  Bridge   Street  highway 
bridge  (SSOyardsJ: 
Kirk,  Driscoll  A  Ck> 


Amount 

dredffed  in 

fiscal  year 

ending 

June  80, 

1907. 


P.  8.  Ross  (Incorporated) 

i  Street  Bridge  to  Delaware, 


Bridge 

rTR.  Bridge  (265'yard8): 

P.  S.  Roes  (Inearporated) 

International  Contracting  CJo 

Delaware,  Lackawanna  &  Western  R.  R.  Bridge  to  Clay 
street  highway  bridge  (460  yards): 

P.  S.  Ross  (Incorporated) 

International  Contracting  Co 

aay  Street  Bridge  to  New  York,  Lake  Erie  &  Western  R.  R. 
Bridge  (430  yards) : 

P.  8.  Ross  (Incorporated) 

International  Contracting  Co 

New  York,  Lake  Erie  &  Western  R.  R.  Bridge  to  Nairn 
Linoleum  Works  (1,100 yards): 

P.  S.  Ross  (Incorporated) 

International  Contracting  Co 

Nairn   Linoleum   Works  to  Montclair  and  Greenwood 
Lake  R.  R.  Bridge  (2,000 yards): 
P.  8.  Ross  (Incorporated) 


International  Contracting  Ck) 

Total  (18,760 yards): 

Kirk,  Driscoll  &  Co 

P.  S.  Ross  (Incorporated) 

International  Contracting  Co. 


Cu.yds. 
6,993 


23,589 
10,737 


14,703 
3,889 

7,799 


26,608 


Lackawanna  &  Western  ! 


12,6d2 


10,780 
8,066 


15,198 
6,800 


7,526 
7,775 


1,198 
20,648 


Total 

amount 

removed 

under  cou' 

tract. 


Cu.yds. 
104,769 
255,404 

119,288 

105,181 

82,761 


Proportion 
of  section 
completed. 


/tct  cent. 
100 

100 
100 
100 


100,478  \ 
181,139   f 

7,T99  j 


18,248  1 
26,598  i 


19,147 
12,552 


10,780 
8,066 


16,198 
6,800 


7,526 
7,775 


1,196 
20,648 


56,022 
84,540 
48,289 


499,850 
517,194 
48,289 


100 
100 

100 
75 
100 
100 
100 
20 


The  dredging  in  the  areas  worked  upon  has  been  carried  to  the 
depth  required  for  forming  a  channel  of  the  projected  depth  of  12 
feet  at  mean  low  water.  An  allowance  of  from  1  to  3  feet  for  over- 
depth  in  dredging  is  usually  required  to  leave  full  12  feet.  Channels 
of  12  feet  in  depth  and  from  100  to  200  feet  in  width  have  been  com- 
pleted from  Newark  Bay  to  a  point  about  one-third  mile  above  the 
New  York  and  Lake  Erie  Railroad  bridge,  Newark. 

Under  specifications  dated  August  28,  1906,  proposals  were  opened 
on  Septemoer  28  for  dredging  above  the  Montclair  and  Greenwood 
Lake  Railroad  bridge.  Two  bids  were  received,  and  the  lower,  that 
of  John  and  Joseph  McSpirit,  to  do  the  required  dredging  at  the 
rate  of  75  cents  per  cubic  yard,  was  recommended  for  acceptance.^ 
This  recommendation  was  approved  by  the  Department  on  October 
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16,  and  a  contract  dated  October  23,  and  approved  October  30,  1906, 
was  entered  into. 

Dredging  under  this  contract  was  begun  on  November  19  and  con- 
tinued to  December  27,  when  work  was  suspended  for  the  winter. 
It  was  resumed  on  April  12,- 1907,  and  was  in  progress  at  the  close  of 
the  fiscal  year. 

Ten  thousand  eight  hundred  and  fourteen  cubic  yards  of  material 
and  21.19  cubic  yards  of  bowlders  were  removed  under  this  contract 
during  the  year  from  Belleville  and  Rutherford  Park  bars,  and  the 
work  accomplished  consisted  in  restoring  the  channel  at  Belleville 
bar  to  100  feet  width,  and  at  Rutherford  Park  bar  to  100  feet  width 
for  a  length  of  about  1,950  feet  above  and  below  the  highway  bridge, 
with  depth  of  6  to  7  feet  at  mean  low  water.  The  material  was  dis- 
posed of  by  depositing  it  behind  the  dikes  on  the  east  side  of  the  river 
at  each  locality. 

Project  for  expenditure  of  appropriation  of  $46,000  from  sundry 
civil  act  approved  June  30, 1906,  was  approved  on  February  26,  1907. 
It  provides  for  completion  of  dredging  required  imder  project 
adopted  by  river  and  harbor  act  of  June  13,  1902. 

Project  ^for  expenditure  of  the  appropriation  of  $53,000,  act  of 
March  2,  1907,  was  approved  on  March  23.    It  provides  for  the  com- 

Kletion  of  the  improvement  of  the  Passaic  River  above  and  below  the 
[ontclair  and   Greenwood   Lake   Railroad   bridge  under   existing 
projects  of  1872  and  1902  and  maintenance  of  same. 

Project  for  expenditure  of  the  appropriation  of  $200,000  and 
$650,000  authorized  by  act  of  March  2,  1907,  was  approved  on 
March  23,  1907.  It  provides  for  dredging  in  accordance  with  the 
adopted  project. 

Specifications  for  dredging  under  this  project  were  advertised 
under  date  of  June  29,  proposals  to  be  opened  July  30, 1907. 

Money  statement, 

July  1,  1906,  balance  unexpended •_ $199,724.36 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 253,  000. 00 

Received  from  sale  of  blueprints  during  the  year 27. 10 


452, 251. 46 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  worlvs  of  improvement $49,308.64 

For  maintenance  of  Improvement 4,907.18 

54, 215.  82 


July  1,  1907,  balance  unexpended 398,535.64 

July  1,  1907,  outstanding  liabilities 20,154.25 


Juiy  1,  1907,  balance  available 378,381.39 


July  1,  1907,  amount  covered  by  uncompleted  contracts 75, 889. 91 

Amount  (estimated)  required  for  completion  of  existing  project—  1,016,775.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $100,000.00 

For  maintenance  of  Improvement 20,000.00 

120, 000. 00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899^  t 
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APPROPRIATIONS. 

For  previons  projects : 

June  10,  1872 |25,000.00 

March  3,  1873 25,000.00 

June  23,  1874 20,^00.00 

March  3,  1875 20, 000. 00 

August  10,  1876 10,000.00 

June  18,  1878 10,000.00 

March  3,  1879 j 2,000.00 

June  14,  1880 32,000.00 

March  3,  1881 50, 000. 00 

August  2,  1882 50, 000. 00 

July  5, 1884 28, 000. 00 

August  5,  1886 26. 250. 00 

August  11,  1888 1 35, 000. 00 

September  19.  1890 45,000.00 

June  13,  1802 45,000.00 

August  18,  1894 15,000.00 

June  3,  1896 15, 000. 00 

March  3,  1899 15, 000. 00 

June  6, 1900  (allotment) 10,000.00 

June  6,  1900  (allotment) 1,000.00 

$479,350.00 

For  present  project : 

June  13,  1902 75. 000. 00 

June  13,  1902  (allotment-maintenance) 10,000.00 

March  3,  1903 100, 000. 00 

March  3,  1905 75, 000. 00 

March  3,  1905 40, 000. 00 

June  30,  1906 46,000.00 

March  2,  1907 53, 000. 00 

March  2,  1907 200, 000. 00 

599,000.00 

Total  for  both  projects 1, 078, 350. 00 

June  30,  1907,  received  from  sale  of  blueprints 27. 10 

Total 1, 078, 377. 10 

Noyember  28,  1902.  returned  to  Treasury __  1,000.00 

Balance 1, 077, 377. 10 


CONTRACTS  IN  FORCE. 

Name  of  contractor :  Kirk,  Driscoll  &  Co. 
Date  of  contract :  March  1,  1904. 
Date  of  approval :  March  26,  1904. 
Date  of  commencement :  April  18,  1904. 

Date  of  completion :  September  6,  1905 ;  time  of  completion  waived. 
Dredging  about  500,000  cubic  yards  of  material,  at  15  cents  per  cubic  yard, 
scow  measurement,  at  a  rate  of  not  less  than  30,000  cubic  yards  per  month. 
Contract  completed  November  26,  1906. 

Name  of  contractors :  P.  Sanford  Ross  (incorporated). 
Date  of  contract :  November  12,  1904. 
Date  of  approval :  November  26,  1904. 
Date  of  commencement :  March  1,  1905. 
Date  of  completion :  April  9,  1908. 

Dredging  about  707,000  cubic  yards  of  material,  at  19.8  cents  per  cubic  yard, 
scow  measurement,  at  a  rate  of  not  less  than  25,000  cubic  yards  per  month. 
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Name  of  contractors :  John  and  Joseph  McBpirit. 

Date  of  contract :  October  23,  1906. 

Date  of  approval :  October  30,  1906. 

Date  of  commencement :  November  17,  1906. 

Date  of  completion :  October  16,  1907. 

Dredging  to  the  amount  of  about  $18,000,  at  75  cents  per  cubic  yard,  scow 
measurement,  for  mud,  sand,  and  gravel,  and  $7.50  per  cubic  yard,  solid 
measurement,  for  bowlders  each  one-third  cubic  yard  in  size  or  over. 

Name  of  contractor :  The  International  (Contracting  Co. 
Date  of  contract :  November  14,  1906. 
Date  of  approval :  November  20,  1906. 
Date  of  commencement :  March  1,  1907. 
Date  of  completion :  March  31,  190a 

Dredging  157,600  cubic  yards  of  material,  more  or  less,  at  25  cents  per  cubic 
yard,  scow  measurement 


COMMERCIAL  STATISTICS. 

Freight  received  and  shipped  hy  water,  1906. 

[Furnished  by  board  of  trade  of  the  city  of  Newark,  N.  J.] 


Articles. 


Tons. 


Estimated 
value. 


Brick 

Coal 

Chemicals  and  colors 

Cement,  plaster,  etc 

Grain 

Fertilizers 

Gteneral  merchandise 

Lumber 

Oils 

Ores  and  metals 

Stone  and  sand 

Miscellaneous 

To  and  from  the  Hackensack  River, 

Total 


269,974 

244,966 

74,859 

89,468 

18,721 

69,704 

305,245 

227,486 

54.150 

163,489 

876,969 

206,807 

485,350 


2,677,188 


tl,  767, 884 

&16,519 

12,154,768 

546,139 

415,088 

1,560,602 

108,191,200 

2,962,021 

1,301.622 

28,447,930 

2,906,916 

1.644,990 

4,368,296 


167,113,306 


Statement  showing  number  of  vessels  of  all  kinds,  by  months,  passing  through 
the  Passaic  River  drawbridge  of  the  Central  Railroad  Company  of  New 
Jersey,  for  the  year  ending  December  31,  1906, 

[Furnished  by  Mr.  Joseph  O.  Osgood,  chief  engineer,  Central  Railroad  Company  of  New 

Jersey.  ] 


Month. 


January . . . 
February.. 

March 

April 

May 

June 

July 

August 

September. 

October 

November. 
December. 

Total 


"r"   n'r-  Banre..  Sloop,.    ^{;.     Raw. 


1,115 
715 
880 
1,147 
1,426 
1,674 
2,117 
1,347 
1,663 
2,017 
1,967 
1.468 


17,626 


87 

13 

87 

74 

69 

71 

104 

119 

98 

135 

188 

97 


987 


621 

250 

852 

559 

775 

978 

1,210 

1,200 

976 

1,168 

1.010 

862 


9,966 


10 
7 

84 

70 
162 
210 
119 
1?2 
203 
137 
189 

66 


1,331 


140 


Total. 


1,790 
987 
1,810 
1,865 
2,461 
2.943 
3,674 
2,844 
2,937 
3,465 
8,271 
2,610 


29,947 


The  commerce  is  carried  on  in  sail  and  steam  vessels,  canal  boats,  and  barges, 
drawing  from  4i  to  16  feet. 

The  following  statement  of  commerce  entered  at  the  United  States  custom- 
house, port  of  Newark,  has  heen  furnished  through  the  courtesy  of  the  collector 

of  customs,   Newark,   N.   J.  UQUzeaDy  ^^jv^v^-^iv 
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• 

Foreltpi. 

Domestic. 

Tonnage 

tax 
collected. 

Entered. 

Cleared. 

Entered. 

Cleared. 

Year  ended  Jane  SO,  1906 

49 
67 

101 
70. 

80 
12 

17 
8 

$496.36 

Ten  months  ended  April  80»  1907., 

494.81 

Value  of  exports. 


Domestic. 

Foreign. 

Total. 

Tear  ended  June  30. 1906 

8198,671 
96,668 

81,824.866 
1,138.478 

•2,028,086 
1,229,031 

Ten  months  ended  April  80, 1907 

Value  of  imports. 


Consump- 
tion. 


Warehouse. 


Total. 


Year  ended  June  80, 1906 

Ten  months  ended  April  80, 1907. 


«U9,662 
237,627 


83,406,484 
408,190 


83,600,956 
640,817 


Statement  showing  number  of  vessels  of  all  kinds,  hy  months,  passing  through 
the  Hackensack  River  drawbridge  of  the  Central  Railroad  Company  of  New 
Jersey,  for  the  year  ending  December  31,  1906. 

[Furnished  by  Mr.  Joseph  O.  Osgood,  chief  engineer,  Central  Railroad  Company  of  New 

Jersey.] 


Month. 


Jannary . . . 
February . . 

March 

April 

^7 

Jime 

Jnly 

August 

September. 

October 

November. 
December . 

Total 


Steam- 


SchooD- 
era. 


£89 

238  ! 

857 

434 

6S2 

687 

741 

818 

777 

666 

848 


5,965 


681 


Barges. 


67 

29 
134 
200 
198 
381 
380 
842 
407 
475 
469 
249 


8,826 


Bloope. 


212 


Cat- 

boatB. 


146 


Bafts. 


197 


Total. 


128 

415 

644 

736 

1,248 

1,177 

1,266 

1,391 

1,875 

1,180 

628 


10,886 


The  commerce  Is  carried  on  In  sail  and  steam  vessels,  canal  boats,  and  barges, 
drawing  from  4^  to  16  feet. 

The  above  vessels  from  the  Passaic  and  Hackensack  Rivers  pass  through 
Newark  Bay,  New  Jersey. 

BXTBACT    FBOM    A   LETTEB   OT   MB.    JAMES   A.   BEILLT,    flXOBBTABT   OF   THE   BOABD   OF 

TBADE  OF  NEWABK,   N.  J. 

Since  the  Improvement  of  two  years  ago,  heavier  tonnage  has  been  received, 
with  a  proportionate  lessening  In  the  freight  charges. 
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G   2. 

IMPROVEMENT  OP  ARTHUR  KILL,  OR  STATEN  ISLAND  SOUND,  NEW 
YORK  AND  NEW  JERSEY,  AND  CHANNEL  BETWEEN  STATEN  ISLAND 
AND  NEW  JERSEY. 

(a)    ARTHUR  KILL,  OR  STATEN  ISLAND  SOUND. 

Detailed  descriptions  of  this  waterway  and  the  projects  for  its 
improvement  are  printed  in  the  Annual  Keport  of  the  Chief  of  En- 
pneers  for  1900,  pages  178  and  1525  to  1530,  and  a  condensed  history 
IS  contained  in  current  summary. 

OPERATIONS   DURING   THE   PAST  FISCAL   YEAR. 

At  the  close  of  the  last  fiscal  year  dredging  was  in  progress,  under 
contract  of  William  H.  Taylor,  at  which  time  a  total  of  1,349,283 
cubic  yards  of  material  had  been  removed  under  the  contract.  No 
work  is  required  under  this  contract  during  the  winter  seasons, 
between  December  20  and  March  Ij  but  owing  to  the  open  winter 
dredging  under  contract  was  continued  up  to  January  21,  1907, 
when  work  was  suspended  for  the  season.  Dredging  was  resumed  on 
March  22,  and  was  in  progress  at  the  close  of  the  fiscal  year  ending 
June  30, 1907. 

The  amount  of  material  dredged  during  the  fiscal  year  was  358,265 
cubic  yards,  from  which  83,612  cubic  yards  were  deducted  for  over- 
depth  dredging,  leaving  274,653  cubic  yards  for  the  year  to  be 
credited  under  the  contract.  The  material  was  mud,  sand,  gravel, 
and  clay,  and  it  was  dumped  at  sea.  During  two  months  of  the  year 
two  dredges  have  been  employed  and  for  nine  months  only  one 
dredge.  The  amount  and  locations  of  work  done  during  the  year,  as 
well  as  that  done  under  the  contract  to  date,  are  shown  in  the  table, 
page  1049. 

The  total  amount  of  material  removed  under  this  contract  is 
1,623,936  cubic  yards.  The  total  work  accomplished  consists,  approxi- 
mately, first,  in  dredging  north  and  west  oi  Staten  Island,  from  the 
easterly  end  of  the  oiannel  to  be  improved,  connecting  with  Kill 
van  Kull,  for  a  length  of  about  3  miles,  extending  past  Elizabeth- 
port  to  a  point  one-half  mile  below  the  Baltimore  and  Ohio  Railroad 
bridge,  with  a  width  of  from  150  to  300  feet;  and  in  dredging  at 
Chelsea  Island  (sec.  6  in  table) ,  an  area  of  about  650  by  150  feet ; 
and,  second,  in  dredging  at  the  lower  end  of  the  improvement  at 
Storys  flats  for  a  length  of  about  7.000  feet,  with  width  of  300  feet. 
The  latter  has  opened  up  a  length  oi  7  miles  of  the  Arthur  Kill,  from 
Perth  Amboy  to  Carteret,  to  21-foot  navigation. 

Nearly  all  of  the  work  has  been  carried  to  the  required  depth  of  21 
feet  at  mean  low  water. 
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Tahle  shoioing  progress  of  dredging  in  Arthur  Kill  upon  contract  in  force,  and 
parts  of  sections  dredged  and  completed  under  the  project  of  June  IS,  1902, 
for  a  channel  SOO  feet  wide  and  21  feet  deep  at  mean  low  water. 


Sectional  description. 

Estimated 
amount  to 
be  dredged 
from  sec- 
tion. 

Amount 

dredged  in 

fiscal  year 

ending 

June  80, 

1907. 

Total 
amount 
dredged 
under  con- 
tract. 

Propor- 
tion of 
sections 
com- 
pleted. 

Gontlnaous. 

Length 

Remarks. 

Sec. 

Location. 

in 
yards. 

1 

Shooters  Island  to  a  point 
600  feet  east  of  Comer 
Stake  light 

Thence  to  a  point  near 
Staten  Island  Ferry  Blip. 
Ellfflibethpprt. 

Thence  to  Baltimore  and 
Ohio  R.R.  bridge. 

Thence  to  a  point  near 
wharf  of  National  Tran- 
sit Co. 

Thence  to  a  point  450  feet 
below  Buckwheat  Island. 

Thence  to  center  of  Chel- 
sea Island. 

Thence  to  a  point  1.000  feet 
above  Rahway  River. 

Thence  to  a  point  near. 
Carteret. 

Thence  to  a  point  near 
Fresh  Kills. 

Thence  to  a  point  near  Port 
Reading. 

Thence  to  a  point  near 

Total 

1,460 

1.888 

1,860 
1,100 

988 
1,667 
1,667 
1.667 
1,667 
8,000 
2.388 

Oa.vda. 
566,091 

708,098 

824,667 
218,866 

72,262 
287,272 
896,886 
290,964 
805,708 

None. 
282,751 

Cvk,vdt, 

Cu.yd%, 
429,509 

689,767 

168,950 
71,146 

Per  cent. 
76 

80 

52 
82 

Dredged  to 
width  of 
150  to  800 
feet. 
Do. 

Do. 

2 
3 

114,604 

4 

71,146 

Dredged  to 
width  of 
150  feet. 

6 
7 

24,594 

24,594 

9 

Do. 

8 

9 

10 

Section  has 

11 

64,809 

289,960 

100 

required 
depth. 
Completed 
to  800  feet 
width 

18,667 

8.585,000 

274,653 

1,628,966 

Channel  from  Kill  van  Kull  to  section  1,  length  600  yards,  has  required  depth. 
Channel  from  section  11  to  Raritan  Bay,  length  6,000  yards,  has  required  depth. 


Money  statement. 

July  1,  1906,  balance  nnexpended ^175,217.92 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907— _    85, 000. 00 
Received  from  sale  of  blueprints  during  the  year 6.60 

260, 224.  52 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement      35, 931. 39 


July  1,  1907,  balance  unexpended 224,293.13 

July  1,  19f>7,  outstanding  liabilities 36,638.01 


July  1,  1907,  balance  available 187,655.12 


July  1,  1907,  amount  covered  by  uncompleted  contracts 282,837.49 

Amount  (estimated)  required  for  completion  of  existing  project 241,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 100,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 
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APPROPRIATIONS. 


June  13,  1902 $100,000.00 

March  3,  1903 150,000.00 

March  3,  1905 70,000.00 

June  30,  1906 50,000.00 

March  4,  1907 85, 000. 00 


June   30,    1907,    received 
from  sale  of  blueprints. 


$6.60 


Total 455,006.60 


CONTRACT  IN   FORCE. 

Name  of  contractor:  William  H.  Taylor. 
Date  of  contract :  October  14,  1903. 
Date  of  approval :  October  27,  1903. 
Date  of  commencement :  November  26,  1003. 
Date  of  completion :  Indefinite ;  dependent  upon  appropriations. 
Dredging  alx)ut  3,535,000  cubic  yards  of  material  at  14.8  cents  per  cubic  yard 
scow  measurement. 


COMMERCIAL   STATISTICS. 

Freight  received  and  ehipped  6y  water,  1906. 
[Statement  by  the  Hon.  Peter  Bonnett,  chairman  of  the  Joint  Waterways  Committee.] 


Articles. 


Tons. 


value. 


Coal 

Clav  products 

Buiiaiiur  materials 

Ores  ana  metals 

Chemicals  and  fertUlzeis 

Oils 

Machinery  and  manufactures . 

General  meichandlse 

Barrels 

Crude  asphalt 

Gulf  pitch. 

Other  materials 

Refined  asphalt 

Asphalt  block 


Total 

The  followingcommerce  of  Raritan  Bay  and  Its  tributaries  also  pass  through 
the  Arthur  Kill,  amounting  to 


Total 16,574,840    856,679,817 


812,045 

858.890 

180,097 

483,481 

872,891 

45,786 

226,030 

815,996 

2,910 

88,839 

9,860 

19,179 

14,150 

12,000 


11,886,594 
6,188,246 


9X4,884,876 

2,682,638 

7,865,541 

90,084,011 

6,260,109 

1.808,062 

14,637,995 

116,521,056 

37,830 

407,809 

130,900 

71,250 

283,000 

107,800 


265,201,897 
90,377,920 


Vessels  engaged  in  above  commerce. 


Class. 

Number 
of  trips. 

Draft  when 
loaded. 

Tonnage. 

Steamers 

11,893 

19,965 

81,078 

100,000 

Feet. 
51  to  22 
5   to  16 
5  to  12 
1   to  6 

20to2  200 

Sail  vessels 

80  to  2, 000 
75  to     500 

Barges,  etc 

Power  ^)oat8,  etc 

1  to      25 

Total 

212,936 

(b)    CHANNEL  BETWEEN   8TATEN  ISLAND  AND   NEW   JERSEY,   NEW  YORK 

AND  NEW  JERSEY. 

Detailed  descriptions  of  this  waterway  and  of  the  projects  for  its 
improvement  are  printed  in  the  Annual  Keport  of  the  Chief  of  Engi- 
neers for  1897,  pages  1180  to  1132,  and  a  condensed  history  is  con- 
tained in  the  current  summary.  ^         . 
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OPERATIONS  DURING  THE  PAST  FISCAL  TEAR. 

At  the  close  of  the  last  fiscal  year  dredging  was  in  progress  under 
contract  with  P.  Sanford  Ross  (Incorporated),  and  81,781  cubic 
yards  of  material  had  been  remov^.  Dredging  was  continued  until 
July  6,  when  the  plant  was  withdrawn.  An  examination  of  the 
dredged  area  showed  several  shoals  requiring  removal.  The  con- 
tractor was  notified  accordingly,  and  dredging  was  resumed  on  July 
31  and  continued  to  Au^st  18,  when  the  contract  was  completed. 

The  amount  of  material  removed  during  the  fiscal  year  was  14,758 
cubic  yards,  and  the  total  amount  under  the  contract  96,539  cubic 
yards.  From  this  was  deducted  11,607  cubic  yards  for  overdepth  and 
909  cubic  yards  for  illegal  dumping,  leaving  the  total  final  estimate 
under  the  contract  84,0^  cubic  yards. 

The  material  was  partlv  dumped  at  sea  in  the  public  dumping 
grounds  and  partly  near  the  shore  on  the  west  side  of  Newark  Bay, 
whence  it  was  pumped  ashore  on  marsh  lands  of  contractor. 

The  work  of  the  fiscal  year,  together  with  that  of  1906,  has  restored 
the  channel  around  Comer  Stake  Light,  connecting  Arthur  Kill  and 
Kill  van  KuU  to  its  projected  dimensions,  namely,  400  feet  wide  and 
14  feet  deep  at  mean  low  water. 


Money  statement, 

July  1,  1906,  balance  unexpended $11,384.92 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of   improvement 8,  G81. 36 


July  1,  1907,  balance  unexpended 2,703.56 


'Amount  that  can  be  profitably  exi)ended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 20.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  23,  1874 $50,000 

August  14,  1876 10,000 

June  18,  1878 15,000 

June  14,  18o0 29,000 

August  2,  1882 40,000 

July  5,  1884 10,000 

August  5,  1886 15,000 

August  11,  1888  a 10,000 

August  11,  1888 15,000 

September  19,  1890  « 7,000 

September  19,  1890 15,000 


July  13,  1892  a $5,000 

July  13,  1892 15,000 

August  18,  1894  o 4,500 

August  18,  1894 6,000 

June  3,  1896  6 13,000 

March  3,  1899 32,000 

June  13,  1902  6 10,000 

March  3,  1905 10,000 


Total 311,500 


a  Appropriation  for  Improving  Arthur  Kill,  New  York  and  New  Jersey — re- 
moval of  Steep  Point 
6  Includes  $5,000  for  Lemon  Creek. 
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ABSTRACT  OF  CONTRACT  IN   FORCE. 

Name  of  contractor:  P.  Sanford  Ross  (Incomporated). 
Date  of  contract :  November  15,  1905. 
Date  of  approval :  November  27,  1905. 
Date  of  commencement :  March  1,  1906. 

Date  of  completion :  June  30,  1906 ;  time  of  completion  waived. 
Dredging  about  94,637  cubic  yards  of  material,  at  15.85  cents  per  cubic  yard, 
scow  measurement 
Contract  completed  August  18,  1906. 


COMMERCIAL  STATISTICS. 

Freight  received  and  shipped  hy  watery  1906, 

This  commerce  Includes  that  of  Arthur  Kill  or  Staten  Island  Sound,  part  of 
Raritan  Bay  and  its  tributaries,  and  25  per  cent  of  the  Passaic  River,  and 
amounts  to  17,097,799  tons  at  an  estimated  value  of  $396,266,084. 

LEMON   CBEEK. 

No  Statistics  have  been  received  since  1904.  At  that  time  the  commerce  con- 
sisted of  oysters,  coal,  and  building  materials,  valued  at  $388,000.  The  value 
of  the  vessels  engaged  in  the  same  was  $275,000.  The  draft  of  these  vessels  was 
from  3i  to  6  feet  and  averaging  from  4  to  200  tons  capacity. 


G3. 

IMPROVEMENT  OF  WOODBRIDGE  CREEK,  NEW  JERSEY. 

Detailed  descriptions  of  this  creek  and  of  the  projects  for  its  im- 
provement are  prmted  in  the  Annual  Report  of  the  Chief  of  Engi- 
neers for  1900,  page  1552,  and  a  condensed  history  is  contained  in 
the  current  summary. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

At  the  close  of  the  last  fiscal  year  under  appropriation  of  $6,000, 
made  by  the  river  and  harbor  act  approved  March  3,  1905,  and  in 
accordance  with  the  project  approved  May  26,  1905,  for  expenditure 
of  same  in  dredging  for  continuing  improvement  and  maintenance, 
a  contract,  dated  January  11,  1906,  nad  been  entered  into  with  A,  C. 
DriscoU  for  dredging  about  16,129  cubic  yards  of  material  at  the  rate 
of  31  cents  per  cubic  yard. 

Dredging  under  this  contract  was  conmienced  on  July  2  and  com- 
pleted September  7,  1906.  The  total  amount  of  material  removed 
was  16,389  cubic  yards,  from  which  was  deducted  850  cubic  yards  for 
overdepth  dredgmg,  leaving  a  balance  of  15,539  cubic  yards.  The 
work  accomplished  consisted  in  dredging  a  channel  50  feet  wide  and 
4,250  feet  long  from  the  Arthur  Kin  to  a  point  700  feet  above  the 
New  York  and  Long  Branch  Railroad  bridge,  and  a  cut  25  feet  wide 
and  75  feet  in  length  above  this  point.  Six  hundred  feet  of  this 
reach  had  the  required  depth  and  was  not  dredged. 

The  mouth  of  this  channel  is  700  feet  below  the  inner  comer  of 
Boynton's  dock.  The  depth  made  was  from  8  to  9  feet  at  mean  low 
water.  The  dredged  material  was  disposed  of  by  pumping  it  ashore 
on  land  of  Mr.  Boynton  near  the  mouth  of  the  creek.         ^  t 
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By  the  river  and  harbor  act  of  March  2,  1907,  an  appropriation  of 
$19,000  was  made  for  this  work.  Project  for  expenditure  was  sub- 
mitted on  March  18  and  approved  March  22,  1907.  It  provides  for 
dredging,,  for  completing  unprovement,  and  for  maintenance  under 
the  appropriation  and  former  balances. 

Specifications  for  dredging  in  accordance  with  the  approved  proj- 
ect were  prepared  and  the  work  was  advertised  on  June  27,  proposals 
to  be  opened  on  July  27, 1907. 

Money  statement. 

July  1,  1906,  balance  unexpended $5,766.10 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  19, 000. 00 


24, 766. 10 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  5, 322.  70 


July  1,  1907,  balance  unexpended 19, 443. 40 

July  1,  1907,  outstanding  liabilities ia50 


July  1,  1907,  balance  available 19,426.90 


Amount  that  can  be  profitably  expeaded  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 6,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  previous  project: 

March  3,  1879 ^,000 

June  14,  1880 5,000 

March  3,   1881 5,000 

August  2,  1882 5,000 

$19,000 

For  present  project : 

June  13,  1902 $10,000 

AprU  28,  1904  (allotment  for  survey) 250 

April  28,  1904  (allotment) 7,500 

March  3,  1905 6,000 

March  2,  1907 19,000 

42,750 

Total  for  both  projects 61,750 


CONTRACT  IN  FORCE. 

Name  of  contractor:  Ambrose  C.  Driscoll. 
Date  of  contract:  January  11,  1906. 
Date  of  approval :  January  12,  1906. 
Date  of  commencement :  June  1,  1906. 

Date  of  completion :  August  31,  1906 ;  time  of  completion  waived. 
Dredging  about  16,129  cubic  yards  of  material,  at  31  cents  per  cubic  yard, 
scow  measurement    Contract  was  completed  on  September  7,  1906. 
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COMMERCIAL  STATISTICS. 


Freight  received  and  shipped  61/  tvaier,  1906. 
[Statement  by  merchants  located  on  creek.] 


Articles. 


Received: 

Tin  scrap 

Coal 

Clay 

Rawdust 

Shipped: 

Steel  scrap 

Fire  brick  and  clay  products 

Clay 

Fireproofing 

Dralntile 

Total 


Tons. 


167,392 


Eatimated 
value. 


17,000 

S350,000 

30,000 

94,000 

20,000 

«^'S22 

4,000 

4,000 

14,600 

220,000 

55.299 

887,385 

24,410 

59. 172 

2,115 

^^'?S! 

68 

680 

1,12s.  237 


VchhcIh  engaged  in  above  commerce. 


Claw. 

Number 
of  trips. 

Draft  when 
loaded. 

Tonna«re. 

Steamera 

614 
415 
517 

Ret. 
5  to  10 

5  to  11 

6  to  10 

118  to  160 

Sail  vessels 

25  to  840 

Barges,  etc 

100  to  500 

Total 

1,546 

EXTRACT  FBOM    A   LETTER   OF   HENRY   MAURER  A   SON,    MAURER,    N.   J. 

The  Improvements  thus  far  made  in  Woodbrldge  Creek  have  been  beneficial  to 
all  the  industries  located  thereon,  as  the  deepening  of  the  channel  allows  egress 
and  ingress  for  vessels  of  deejjer  draft.  As  there  yet  remains,  however,  con- 
siderable more  to  be  done  to  make  a  uniform  depth  throughout  its  entire  length, 
it  would  seem  to  us  that  the  work  should  by  all  means  be  continued  so  as  to 
protect  what  has  been  done  in  addition  to  what  yet  needs  to  be  done.  Wood- 
bridge  Creek  is  quite  an  important  waterway,  and  being  an  inland  stream,  sedi- 
ment accumulates  rapidly  and  shoals  tlie  depth  of  water  very  materially  yearly ; 
hence  the  necessity  for  annual  attention. 

EXTRACT  FROM  A  LETTER  OF  MR.  JAMES  E.  BERRY,  WOODBRIDGE,  N.  J. 

There  has  been  a  considerable  increase  In  the  commerce  of  Woodbrldge  Creek 
on  account  of  the  improvements  made,  and  I  have  no  doubt  that  a  continuance  of 
the  work  would  in  time  increase  the  commerce  and  reduce  the  freight  rates. 


G  4. 

IMPROVEMENT  OF  RARITAN  BAY,  NEW  JETRSEY. 

Detailed  description  of  this  bay  and  of  the  projects  for  its  improve- 
ment are  printed  in  the  Annual  Report  of  the  Chief  of  Engineers  for 
1897,  pages  1142  and  1143,  and  a  condensed  history  is  contained  in 
the  current  summary. 

OPERATIONS   DURING    THE   PAST   FISCAL   YEAR. 

At  the  close  of  the  last  fiscal  year  under  appropriation  of  $50,000 
for  dredging  made  by  the  river  and  harbor  act,  approved  March  3, 
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1905^  and  in  accordance  with  project  for  its  expenditure  approved 
April  28, 1905,  dredging  was  in  progress  for  maintenance  of  channels 
under  contract  with  P.  Sanford  Ross  (Incorporated),  dated  October 
18,  1905,  for  the  removal  of  about  252,366  cubic  yards  of  material  at 
15.85  cents  per  cubic  yard,  and  150,161  cubic  yards  had  been  dredged 
for  the  South  Ambov  channel. 

Dredging  under  the  contract  was  continued  to  September  8,  1906, 
when  it  was  suspended  pending  adjustment  of  the  question  of  over- 
depth  dredging.  It  was  resumed  on  April  26  and  completed  on  June 
8, 1907.  The  total  amount  of  material  removed  during  the  fiscal  year 
was  169,365  cubic  yards,  and  the  total  amount  under  the  contract 
319,526  cubic  yards.  A  deduction  of  67,804  cubic  yards  for  overdepth 
dredging  was  made,  leaving  a  balance  for  the  fiscal  year  of  101,561 
cubic  yards  and  251,722  cubic  yards  for  the  entire  contract. 

The  work  of  the  fiscal  year,  together  with  that  reported  for  1906, 
has  sufficed  to  restore  the  South  Amboy  channel  to  full  projected 
dimensions  and  the  Seguine  Point  and  Wards  Point  channels  to  prac- 
tically projected  dimensions.  Project  for  expenditure  of  the  appro- 
priation of  $25,000,  act  of  March  2,  1907,  was  approved  on  March  21, 
1907.  It  provides  for  dredging  for  maintenance,  and  also  for  making 
an  examination  of  the  three  channels  upon  which  to  base  further 
work,  at  an  estimated  cost  of  $1,000.  The  examination  has  been  made 
and  platting  of  same  is  in  progress. 

Money  statement. 

July  1,  1906,  balance  unexpended $34,134.12 

AiDonnt  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  25, 000. 00 
September  29,  1907,  refundment  of  overpayment .20 


59^134.32 
June  30,  1907,  amount  expended  dnrlng  fiscal  year,  for  maintenance 
of  improvement 26,639.94 


July  1,  1907,  balance  nnexpendeil S2,4M.  38 

July  1,  1907,  outstanding  liabilities 4,645.98 

July  1,  1907,  balance  available 27,848.40 


Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 20,000.00 

Submitted  in  compliance  with  re<]uirement8  of  sundry  civil  act  of 
June  4,  1807,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1881 $50,000.00 

August  2.  1882 50,000.00 

July  5,  1884 20,000.00 

August  5,  1886 37,500.00 

August  11,  1888 25,000.00 

September  19,  1890. 40,000.00 

July  13,  1892 40,000.00 

August  18,  1894 40,000.00 

June  3,  1896 75,000.00 

March  3,  1899 65,000.00 


June  13,  1902 $45,000.00 

March  3,  1905 50,000.00 

March  2,  1907 25,000.00 

Total 662,500.00 

September  20,  1907,  refund- 
ment of  overpayment .20 

Total 562, 500. 20 

■o 
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OONTBACT  IN   FOBCE. 

Name  of  contractor:  P.  Sanford  Ross  (iBcorporated). 
Date  of  contract :  October  19,  1906. 
Date  of  approval :  November  7,  1905. 
Date  of  commencement :  November  28,  1905. 
Date  of  completion :  October  27,  1906 ;  time  of  completion  waived. 
Dredging  about  252,366  cubic  feet  of  material,  at  15.85  cents  per  cubic  yard, 
scow  measurement    Contract  was  completed  on  June  8, 1907. 


OOMMERCIAL  STATISTICS. 

Freight  received  and  shipped  by  water,  1906, 

[Statement  furnished  through  the  courtesy  of  the  Hon.  D.  C.  Chase;  the  collector  of  cus- 
toms of  the  port  of  Perth  Amboy,  N.  J.,  and  merchants  located  on  the  bay.] 


Articles. 


Beoelved: 

Scrap  lion 

Scrap  steel 

Wire  rods 

Iron  ore 

Liooriceroot 

Powder 

Piles 

RaUioadtles 

Lumber 

Hemlock  boards  and  planks 

Plaster  rock 

Phosphate  rock 

Bullion , 

Asphalt , 

Refined  lead  and  copper , 

Coal 

Sand 

Clay 

Stone 

Iron  water  pipe 

Total 

Commerce  of  South  River,  Raritan  River,  Cheesequake  Creek,  Matawan 
Creek,  Keyport  Harbor,  and  a  small  per  cent  from  the  Arthur  Kill,  that 
passes  through  Raritan  Bay 

Total 


Tons. 


22 

68 

114 

606 

787 

8 

S4 

182 

2,618 

860 

1,000 

2.500 

64,000 

40,500 

50,000 

4,682,266 

11,896 

4,261 

679 

11.540 


4,818,225 


1,619,020 


6,432,245 


Estimated 
Talue. 


$81,680 


5,000 

7,600 

48,000,000 

119,475 

20,000.000 

16,212,927 

11.896 

5,825 

1,158 

577.000 


80,021,811 


84,836,799 


114,858,610 


Vessels  engaged  in  above  commerce. 


Class. 


steamers 

Sail  vessels 

Barges,  etc 

Powerboats,  yachts, etc 

Total 


Number 
of  trips. 


Draft  when 
loaded. 


4,858 
6.884 
80,853 
75,000 


116,040 


Feet. 

5ito22 
5  to  21 
5  to  10 
Ito   6 


Tonnage. 


20  to  2, 200 

80  to  2, 000 

75  to      600 

Ito       25 


Gs. 

IMPROVEMENT  OF  KEYPORT  HARBOR,  MATAWAN  CREEK,  RARITAN, 
SOUTH,  AND  ELIZABETH  RIVERS,  SHOAL  HARBOR  AND  COMPTON 
CREEK,  AND  CHEESEQUAKE  CREEK,  NEW  JERSEY. 


(A) 


KEYPORT   HARBOR. 


Detailed  descriptions  of  this  harbor  and  of  the  project  for  its 
improvement  are  printed  in  the  Annual  Report  of  the  Chief  of  Engi- 

*  uigiiizea  Dy  %.j  v^v^'p^iv^     ^ 
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neers  for  1897,  pages  1147  to  1149,  and  a  condensed  history  is  con- 
tained in  the  current  summary. 

OPERATIONS  DURING  THE   PAST  FISCAL   YEAR. 

Project  for  expenditure  of  unexpended  balance  of  $1,294.03  and 
an  allotment  of  $8,705.97  from  the  consolidated  appropriation,  act 
of  March  2, 1907,  was  approved  on  March  22.  It  provided  for  dredg- 
ing for  maintenance  oi  channel.  Under  advertisement  of  April  26, 
Sroposals  for  dredging  were  opened  on  May  27,  1907,  and  the  bid  of 
.  M.  Briggs,  New  York  City,  at  40  cents  per  cubic  yard,  scow  meas- 
urement, the  only  one  received,  was  accepted,  and  a  contract  dated 
June  20  and  approved  June  29,  1907,  was  entered  into  for  the 
removal  of  about  20,000  cubic  yards  of  material  at  the  price  named. 
At  the  close  of  the  fiscal  year  work  had  not  been  begun  under  this 
contract. 

The  expenditures  during  the  year  were  $1,365.49  in  payment  for 
dredging  under  contract  completed  during  the  previous  year  and 
$67.80  for  contingencies  during  the  past  year. 

Money  statement, 

July  1,1906,  balance  unexpended $2,659.52 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     8,  705. 97 


11,365.  49 
June  30, 1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvements 1, 433. 29 


July  1,  1907,  balance  unexpended 9,932.20 

July  1,  1907,  outstanding  liabilities 45.00 


July  1,  1907,  balance  available 9, 887. 20 


July  1,  1907,  amount  covered  by  uncompleted  contracts 8,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 9, 975. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  worlds  of  improvement $9,975.00 

For  maintenance  of  improvement 10,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


19,975.00 


APPROPRIATIONS. 


August  2,  1882 $30,475.00 

July  13,  1892 5,000.00 

August  18,  1894 5.000.00 

June  3,  1896 2, 500. 00 

March  3,  1899 2,500.00 

June  13,  1902  (allotment).  5,000.00 

ENO  1907 67 


June  1.3,  1902   (allotment- 
maintenance)  $5,(X)0.00 

March  3, 1905  (allotment) .  5, 000. 00 

March  2, 1907  ( allotment )  -  8, 705. 97 


Total 69, 180. 97 
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CONTRACT  IN   FORCE. 

Name  of  contractor :  J.  M.  Briggs. 
Date  of  contract :  June  20,  1907. 
Date  of  approval :  June  29,  1907. 
Date  of  commencement :  Not  determined. 
Date  of  completion :  Within  three  months  from  commencement. 
Dredging  about  20,000  cubic  yards  of  material,  at  40  cents  per  cubic  yard,  scow 
measurement 


COMMERCIAL  STATISTICS. 

Freight  received  and  shipped  hy  toater,  1906. 

[Statement  by  the  New  York  and  New  Jersey  Steamboat  Company,  the  New  Jersey  Com- 
pany, and  merchants  located  on  the  harbor.] 


Articles. 


Tons. 


EBtimated 
yalae. 


Received:  "^ 

General  merchandise 17,000 

Manure  and  fertfllzer 10,000 

Coke,ooal.  lumber,  andsawdust 18,600 

Oysters 6,000 

Shipped: 

Flaim  produce 25,876 

Oysters 8,000 

Clayproducto 8,821 

niA  and  shellfish 12,000 

Salt  hay 400 


Total 

Oommerce  from  Matawan  Creek  that  passes  through  Keyport  Harbor . 


Total. 


101,196 
128,181 


229,877 


1700,000 
82,000 
184,780 
166.000 

1,027,000 

82,500 

41.606 

120,000 

8,200 


2,866,656 
717,506 


8,074,060 


Vessels  engaged  in  above  commerce. 


Class. 

Trips. 

Draft  when 
loaded. 

Tonnage. 

SteameTS , 

1,754 

859 

662 

20,000 

Fed. 

mo  0 

4   to  18 
4   to   7 
1   to  6 

20  to  600 

fl%n  v^*«fti« 

20  to  800 

Barges,  etc 

100  to  600 

1  to   26 

Total 

22,675 

EXTRACT  FBOM   A  UCmS  OF   MB.  E.   D.   DUBOIS,   KETFOBT,    N.   J. 

I  have  been  chairman  of  a  committee  of  citizens  of  Ke3i)ort,  N.  J.,  who  are 
endeavoring  to  secure  a  passenger  steamboat  line  from  this  place  to  New  York 
City.  Upon  Inquiry  I  find  that  it  would  be  necessary  for  us  to  put  in  service  a 
boat  with  a  draft  of  not  to  exceed  5  feet  and  6  inches,  and  inasmuch  as  this 
requirement  was  made  on  account  of  the  channel  at  this  port,  I  found  it  a  very 
difficult  proposition  to  secure  a  vessel  that  could  land  at  this  port  I  have  also 
learned  that  the  channel  is  gradually  filling  for  the  want  of  attention. 

Keyport  Harl)or  a  few  years  ago  enjoyed  an  Immense  freight  business,  on 
account  of  the  diflPerence  in  rates  between  the  charges  of  the  railroad  companies, 
but  on  account  of  the  dock  facilities  being  inadequate  a  company  was  formed 
and  a  dock  built  and  boat  chartered;  after  all  arrangements  had  been  made  it 
was  found  that  the  channel  at  the  new  dock  was  such  that  the  boat  could  not 
leave  this  port,  except  at  high  tide ;  the  consequence  being  that  the  old  company 
bought  and  monopolized  the  Investment  and  efforts  of  our  local  people,  who  were 
located  within  a  radius  of  6  miles  from  the  Keyport  dock,  resulting  in  an  elim- 
ination of  competition  from  this  port  to  the  markets  in  New  York.  From  sta- 
tistics you  may  learn  that  the  territory  which  I  have  above  mentioned  is  one 
of  the  greatest  truck-growing  territories  in  this  part  of  the  State,  and,  I  might 
add«  that  for  potatoes,  hay,  com,  and  other  cereals  we  have  a  port  that  can  com- 
mand freight  within  a  radius  of  15  miles ;  also  that  our  location  on  Raritan  Bay 
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is  such  that  with  adequate  passenger  steamboat  service  we  can  command  the 
attention  and  patronage  of  Greater  New  York,  the  population  of  which  (as  you 
probably  know)  Is  increasing  at  the  rate  of  400  per  day. 

The  usual  charges  for  transportation  from  New  York  to  Keyport  by  boat  is 
90  cents  for  a  single  trip  and  50  cents  for  the  round  trip.  The  railroad  rates 
are  75  cents  for  a  single  trip  and  |1.25  for  the  round  trip.  (These  railroad  rates 
are  given  from  Matawan  Station  to  New  York,  and  do  not  include  the  fare  on 
the  trolley.) 


(b)  matawan  creek. 

Detailed  description  of  this  creek  and  of  the  project  for  its  improve- 
ment are  printed  in  the  Annual  Report  of  the  Chief  of  Engineers  for 
1897,  page  1145,  and  a  condensed  history  is  contained  in  the  current 
summary. 

OPERATIONS  DURING  THE   PAST  FISCAL   YEAR. 

Project  for  expenditure  of  an  allotment  of  $6,000  from  the  consol- 
idated appropriation,  act  of  March  2,  1907,  was  approved  on  March 
22.  It  provided  for  dredging  for  maintenance  of  channel.  Under 
advertisement  of  April  26  proposals  for  dredging  were  opened  on 
May  27,  1907,  and  the  bid  of  J.  M.  Briggs,  New  York  City,  at  60 
cents  per  cubic  yard,  scow  measurement,  the  only  one  received,  was 
accepted,  and  a  contract  dated  June  20,  approved  on  June  29,  1907, 
was  entered- into  for  the  removal  of  about  8,333  cubic  yards  of 
material  at  the  price  named.  At  the  close  of  the  fiscal  year  work  had 
not  been  begun  under  this  contract. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    $6, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 4.40 


July  1,  1907,  balance  unexpended 5,995.60 


July  1,  1907,  amount  covered  by  uncompleted  contracts 5, 000. 00 

Amount  (estimated)  required  for  completion  of  existing  project 12, 120. 00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $12, 120. 00 

For  maintenance  of  improvement 6, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


18,120.00 


APPROPRIATIONS. 
March  3,  1881 $15, 000. 00     March  3, 1905  (allotment) .     $3, 000. 00 


August  2,  1882 6, 000.  00 

September  19,  1890 2,500.00 

July  13,  1892 9, 620. 00 

August  18,  1894 3, 000. 00 

June  3,  1896 3, 000. 00 

March  3,  1899 3,000.00 

June  13,  1902  (allotment).  3,000.00 
June  13,  1902   (allotment- 

maintenaace) 3, 000. 00 


March  2,  1907 6,000.00 


Total 57. 120. 00 

January  3,  1905,  returned 
to  Treasury 315.61 


Balance 56, 804. 39 
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CONTRACT  IN   FORGE. 

Name  of  contractor :  J.  M.  Briggs. 
Date  of  contract :  June  20,  1907. 
Date  of  approval :  June  29,  1907. 
Date  of  commencement :  Not  determined. 
Date  of  completion :  Within  two  months  from  commencement. 
Dredging  about  8,333  cubic  yards  of  material  at  60  cents  per  cubic  yard, 
scow  measurement 


COMMERCIAL  STATISTICS. 


Freight  received  and  shipped  hy  water,  1906. 

[Statements  famished  by  the  New  Yoric  and  New  Jersey  Steamboat  Company,  the  New 
Jersey  Company,  and  Mr.  Judson  Conover.] 


Articles. 

Tons. 

Estimated 
value. 

Received: 

Goal,  sawdust,  and  coke 

19,800 
15,000 
14,000 
7,500 

3,710 
47,600 
21,171 

$75,000 
22,250 
21,000 

Manure 

FertiUsers 

SheUllme 

15,000 

148,400 
330.000 

Shipped: 

Farm  produce 

Brick  and  fireprooflng 

105,855 

Total 

128,181 

717,506 

Vessels  engaged  in  above  commerce. 


Clan. 

Number 
of  trips. 

Draft  when 
loaded. 

Tonna«:e. 

Bt4MHTier» . 

439 
213 
344 

Feet. 
5ito8 
51  to  8 
4  to  8 

20  to  260 

Sail  vessels 

60  to  200 

Barges,  etc 

260  to  600 

Total 

1,026 

EXTRACT  FBOM  A  LICTTEB  BECEIVED  FBOM    MB.   U.  B.   WELLS,  SUPERINTENDENT  OF  THE 
NEW  JERSEY  COMPANY,   M  ATA  WAN,   N.  J. 

We  beg  to  advise  that  the  continuance  of  improvements  on  Matawan  Creek 
has  reduced  our  freight  rates  50  per  cent  Should  the  improvements  on  Matawan 
Creek  be  ceased,  we  would  be  compelled  to  haul  our  material  to  the  freight 
station  at  Matawan,  as  we  have  no  railroad  spur  at  our  works. 

The  sand  bar  at  the  mouth  of  the  creek  which  empties  into  the  Raritan  Bay 
at  Keyport  has  been  quite  a  hindrance  to  us  during  the  past  six  months,  as 
days  when  the  tide  was  not  very  high  the  boats  were  unable  either  to  come  In 
or  go  out  of  the  creek,  thus  causing  a  delay  to  the  shipment  of  our  material. 


(c)    RARITAN   RIVER. 

Detailed  descriptions  of  this  river  and  of  the  projects  for  its  im- 
provement, and  revised  estimates  for  its  completion,  are  printed  in 
the  Annual  Reports  of  the  Chief  of  Engineers  for  1897,  pages  1136  to 
1139,  and  for  1900,  page  1505,  respectively,  and  a  condensed  history 
is  contained  in  current  summary.  ^  t 
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OPERATIOKS  DURING  TSE  PAST  FIBGAL  TEAR. 

At  the  close  of  the  last  fiscal  year,  under  allotment  of  $22,000  from 
consolidated  appropriation,  act  of  March  3,  1905,  and  in  accordance 
with  project  for  its  expenditure  approved  August  17,  1905,  dredging 
was  in  progress  under  contract  with  The  International  Contracting 
Company,  dated  November  15,  1905,  for  the  removal  of  about  72,000 
cubic  yards  of  material,  and  67,498  cubic  yards  had  been  dredged. 
Dredging  was  continued  until  July  27,  upon  which  date  the  contract 
was  completed. 

The  pJant  used  and  the  method  of  disposing  of  material  are  de- 
scribed in  the  Annual  Report  of  the  Chief  of  Engineers  for  1906, 
page  1006.  The  amount  of  material  removed  during  the  fiscal  year 
was  15,049  cubic  yards,  and  the  work  accomplished  consisted  in 
restoring  the  south  channel  for  a  length  of  1,200  feet,  with  width  of 
60  feet,  and  in  removing  shoals  at  "  Mrs.  Ellis's  Grave  "  and  Bishops 
Point,  over  areas  previously  dredged  under  contract,  and  a  few  addi- 
tional shoals. 

The  amount  of  material  credited  to  the  contractor  for  this  month's 
work  was  2,918  cubic  yards.  Twelve  thousand  one  hundred  and 
thirty-one  cubic  yards  were  deducted  from  the  estimate  for  overdepth 
dredging  throughout  the  contract. 

The  total  amount  of  material  removed  and  the  total  work  accom- 
plished under  the  contract  was  as  follows  : 


Location. 


Re- 
moved. 


Areas 
dredged. 


Depth. 


Mrs.  Ellis's  Giave 

Bishops  Point 

The  Stakes 

Middle  Grounds 

South  channel,  Middle  Grounds 

Total 

For  overdepth 

Total  under  oontxact 


Cu.yd»- 
8,1«7 
6,482 
6,828 

18,310 

42,736 


82,547 
12,181 


70,416 


Feet. 

700  by  100 

1,000  by  100 

565  by  80 

.500  by  80 

,   OOOby  80 

4,600 by   60 


C' 


Fed. 

10 
10 

10  to  12 

10  to  12 
6to  7 


Under  agreement  with  the  Middlesex  Transportation  Company, 
from  whom  the  complaint  was  received,  and  by  approval  of  the  Chiei 
of  Engineers,  dated  June  13, 1907,  $50  was  expended  for  the  removal 
of  a  large  trunk  of  a  tree  which  had  lodged  on  the  side  of  the  channel 
opposite  Martin's  dock.  It  was  removed  on  June  23,  1907,  and  was 
deposited  on  the  dock  of  the  Middlesex  Transportation  Company  at 
New  Brunswick,  N.  J. 

Projects  for  expenditure  of  unexpended  balance  of  $3,024.58  and  an 
allotment  of  $16,975.42  from  the  consolidated  appropriation,  act  of 
March  2,  1907,  was  approved  on  March  22.  It  provided  for  dredg- 
ing for  maintenance  of  channel.  Under  advertisement  of  April  26, 
proposals  for  dredging  were  opened  on  May  27,  1907,  and  the  bid  of 
J.  M.  Briggs,  New  I  ork  City,  at  40  cents  per  cubic  yard,  scow  meas- 
urement, the  only  one  received,  was  accepted,  and  a  contract,  dated 
June  20,  and  approved  June  29,  1907,  was  entered  into  lor  the 
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removal  of  about  40,000  cubic  yards  of  material  at  the  price  named. 
At  the  close  of  the  fiscal  year  work  had  not  been  begun  under  this 
contract. 


Money  statement. 

July  1,  1906,  balance  unexpended $14,623.52 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    16, 975. 42 

31,598.94 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 11,  766. 13 

July  1,  1907,  balance  unexpended ^ 19,832,81 

July  1,  1907,  outstanding  liabilities 337.96 

July  1,  1907,  balance  available 19, 494. 85 

July  1,  1907,  amount  covered  by  uncompleted  contracts 16,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 373,392.68 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $50, 000. 00 

For  maintenance  of  improvement 20,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7,  of  the  river  and  harbor  act  of  1899. 


70, 000. 00 


APPROPRIATIONS. 


June  18,  1878 $200,000.00 

March  3,  1879 60,000.00 

June  14,  1880 100,000.00 

March  3,  1881 25.000.00 

August  2,  1882 25,000.00 

July  5,  1884 35, 000. 00 

August  5,  1886 26, 250.  00 

August  11,  1888 50,  000. 00 

September  19,  1890 50, 000. 00 

July  13,  1892 40, 000.  00 

August  18,  1894 20,000.00 


June  3,  1896 -  $20, 000. 00 

March  3,  1899 20, 000. 00 

June  13, 1902  ( allotment ) .  20. 000. 00 

March  3, 1905  ( allotment )  22, 000. 00 

March  2,  1907  (allotment)  16, 975. 42 


Total 730, 225. 42 

December  16,  1904,  re- 
ceived from  sale  of  con- 
demned property 1.15 


(X)NTRACT8   IN   FORCE. 


Name  of  contractor :  The  International  Contracting  Company. 
Date  of  contract :  November  15,  1905. 
Date  of  approval :  November  27,  1905. 
Date  of  commencement :  March  1,  1906. 
Date  of  completion  :  September  30,  1906. 

Dredging  about  72,000  cubic  yards  of  material,  at  25  cents  per  cubic  yard 
8COW  measurement.    Contract  completed  on  July  27,  1906. 

Name  of  contractor :  J.  M.  Briggs. 
Date  of  contract :  June  20,  1907. 
Date  of  approval :  June  29,  1907. 
Date  of  commencement :  Not  determined. 
Date  of  completion :  Within  five  months  from  commencement. 
Dredging  about  40,000  cubic  yards  of  material,  at  40  cents  per  cubic  yanX, 
scow  measurement 
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COMMERCIAL  STATISTICS. 

Freight  received  and  shipped  by  traier,  1906, 

[Statement  furnished  by  courtesy  of  the  Hon.  D.  C.  Chase  and  merchants  located  on  the 

river.  ] 


Articles. 


Tons. 


value. 


Foresc  products 

Mine  and  quarry  products 

Animal  products 

Agricultural  products 

Manufactures 

Merchandise  and  miscellaneous , 

Coal 

Copper  bars,  etc,  containing  gold  and  silver 

Eenned  copper 

Bricks 

Fireprooflng  and  conduits 

Total 

Commerce  of  South  River  that  passes  through  the  Rarltan  River, 

TWal 


14,906 
82,768 
825 
227 
41,820 
49.181 
87,662 
12,798 
15^847 
161,791 
168,782 


610,489 
226,227 


788,666 


83,804,475 


5,126,899 

6,945,861 

766,960 

768,910 


16,406,096 
972,650 


17,877,645 


Vessels  engaged  in  above  commerce. 


Class. 

Trips. 

Draft  when 
loaded. 

Tonnage. 

Steamen 

876 
1,720 
2,198 

160 

Ful. 
9 
6to9 
6to9 

46to  92 

Sail  vessels 

80  to  60 

Barges,  etc. ^. 

60  to  800 

Raftsl  pile  drivers .                 ..........       .. 

Total 

4,948 
1,221 

VMseiii  engHgAd  in  the  commen*«  of  BoiUh  Ri ve^. ..........  r 

Total 

6,169 

EXTRACT   FBOM    A   LETTER   RECEIVED   FBOM    MR.   JAMES    C.    ROSSI,   GENERAL    8X7PERIN- 
TENDENT  OF  THE   NATIONAL  FIREPROOFING   COMPANY,  PERTH   AMBOT,    N.   J. 

There  is  no  donbt  that  the  Improyements  to  the  Rarltan  River  have  proved  a 
great  benefit  to  all  the  works  fronting  on  same.  The  improved  navigation 
has  been  instrumental  to  lower  freight  rates.  The  principal  result  of  these 
improvements  is  that  the  attention  of  industrials  has  been  called  to  the  Rarltan 
River  as  a  suitable  place  to  establish  new  works. 


(d)  south  siver. 

Detailed  description  of  this  river  and  of  the  projects  for  its  im- 
provement are  printed  in  the  Annual  Report  of  the  Chief  of  En^- 
neers  for  1897,  page  1139,  and  a  condensed  history  is  contained  m 
the  current  summary. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Project  for  expenditure  of  unexpended  balance  of  $4,651.15  and 
allotment  of  $13,178.63  from  the  consolidated  appropriation,  act  of 
March  2,  1907,  and  remaining  balances,  was  approved  on  March  22. 
It  provided  for  drediring  for  continuing  the  improvement  and  main« 
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tenance  of  channel.  Under  advertisement  of  April  26,  proposals  for 
dredging  were  opened  on  May  27, 1907,  and  the  bid  of  Hawley  Miller, 
Albany,  N.  Y.,  at  32  cents  per  cubic  yard,  scow  measurement,  the 
lower  of  two  received,  was  accepted,  and  a  contract  dated  June  18, 
approved  June  26,  1907,  was  entered  into  for  the  removal  of  about 
43,750  cubic  yards  of  material  at  the  price  named. 

At  the  close  of  the  fiscal  year  work  had  not  been  begun  under  this 
contract. 

A  description  of  the  last  work  done  is  contained  in  the  Annual 
Report  of  the  Chief  of  Engineers  for  1904,  page  1148. 

Details  as  to  the  progress  made  in  carrying  out  this  project  may  be 
found  in  the  Annual  Keports  of  the  Chief  of  Engineers  for  1900, 
page  181,  and  for  1901,  page  1237. 

Money  statement. 

July  1,  1906,  balance  unexpended $4,867.12 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 19C7-     13, 178.  63 


18, 045.  75 
June  30,  1907,  amount  exi)ended  during  fiscal  year,  for  maintenance 
of  improvement 290.  79 


July  1,  1907,  balance  unexpended 17,754.96 

July  1,  1907,  outstanding  liabilities 57.08 


July  1,  1907,  balance  available 17, 697. 88 


July  1,  1907,  amount  covered  by  uncompleted  contracts 14, 000. 00 

Amount  (estimated)  required  for  completion  of  existing  project 88, 695. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $88,  695. 00 

For  maintenance  of  improvement 10, 000. 00 


Submitted  in  compliance  with  rei]uirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


98,695.00 


APPROPRIATIONS. 

For  previous  project : 

March  3,  1871 $15,000.00 

March  3,  1873 5, 000. 00 

$20,000.00 

For  present  project : 

June  14,  1880 40,000.00 

March  3,  1881 6,000.00 

August  2,  1882 10,000.00 

August  5,  1886 5,000.00 

August  11,  1888 5,000.00 

September  19,  1890 5,000.00 

July  13,  1892 7,000.00 

August  18,  1894 5,000.00 

June  3,  1896 5,000.00 

March  3,  1899 5, 000. 00 

June  13,  1902  (allotment) 5,000.00 

March  3,  1905  (allotment) 5,000.00 

March  2,  1907  (allotment) 13, 178.63 

116, 178.  63 

Total  for  both  projects 136, 17a  63 
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CONTRACT  IN  FOHCE. 

Name  of  contractor:  Hawley  Miller. 
Date  of  contract :  June  18,  1907. 
Date  of  approval :  June  26,  1907. 
Date  of  commencement:  Not  determined. 
Date  of  completion :  Within  four  months  from  commencement. 
Dredging  about  43,750  cubic  yards  of  material,  at  32  centR  i>er  cubic  yard, 
scow  measurement. 


COMMERCIAL   STATISTICS. 

Freight  received  and  shipped  hy  water,  1006. 

[Statement  by  various  merchants  located  on  the  river.] 


Articles. 


Received: 
Goal. 


ghi] 


Manure 

lime 

Brick  and  stone. 

Iron,  etc 

Goal  dust 

Sawdust 

Fertilizer 


'^i 


irick. 


Conduits 

Flue  liningH. . 
FIreprooflng , 
Wall  coping.. 
Sewer  pipe... 

Sand 

Firebrick .... 
caay 


Total 226,227 


Tons. 

Estimated 
value. 

10.787 

$48,892 

9,200 

9,200 

26 

800 

4,000 

7.000 

4,000 

5,200 

280 

490 

300 

900 

5,700 

7,126 

130,708 

6>l,018 

15,949 

127. 69J 

10,293 

82.341 

7,li8 

31.862 

2,277 

22,770 

91 

728 

21,648 

21,800 

2,918 

50,724 

1,008 

1.615 

972,650 


Vessels  engaged  in  above  commerce. 


Class. 

Trips. 

"■i'oL'd:?."'"    Tonn-^e. 

Sl^^nWrf r-r 

126 
480 
665 

Fed.       ' 

7  to  8i      ino  fn  5on 

8all  venels 

5  to  8 
5  to  10 

75  to  860 

UnfgftJL    etO .,,,,^^^.  -rrr^ ^--^.,,,,-^ 

75  fi)  500 

Total 

1,221 

EXTRACT  FfiOM   A  LETTEB  OF   MB.   OBOBOE   SMITH,   OF  SOUTH  RIYEB,    N.   J. 

The  river  needs  dredging,  as  we  can  not  get  up  it  with  scows  drawing  more 
than  6  feet  at  high  water.  It  would  mean  15  cents  per  ton  to  the  farmer  If  we 
could  get  up  with  larger  boats,  as  the  towing  is  now  very  high.  There  are  also 
six  manufacturing  plants  along  the  river  that  ship  mostly  by  rail  for  want  of 
more  water  in  the  river.  The  farmers  also  want  a  freight  boat  to  carry  the 
products  of  the  farm  to  the  New  York  market. 


EXTBACT  FBOM   A  LBTTEB  OF  THE   AMERICAN  ENAMELED  BBICK   AND  TILE  COMPANY, 
1  MADISON  AVENUE,  NEW  YOBK  CITY. 

We  are  getting  out  considerable  business  elsewhere,  but  there  is  no  reason 
why  we  should  not  get  out  a  great  deal  more  if  we  had  deeper  water,  not  only 
in  front  of  our  bulkhead  where  we  propose  to  make  it  deep,  but  also  between 
that  point  and  the  Raritan  River. 
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If  this  were  the  case,  we  could  ship  in  deep-water  vessels  and  ship  a  great 
many  tons  of  our  product  to  points  along  the  Atlantic  coast,  such  as  Portland, 
Boston,  and  other  coast  cities  where  the  vessels  must  go  out  into  the  open  sea 
to  effect  delivery. 

Our  company  is  going  to  considerable  expense  for  local  dredging  of  the  South 
River  channel  in  front  of  our  own  bulkhead,  by  authority  of  the  proper  depart- 
ment of  the  United  States  Government. 

EXTRACT   FBOM    A    LETTEB    OF   THE    NEW    TOBK    GRANITE   BRICK    COMPANY,   89   OORT- 
LANDT  STREET,  NEW  YORK  CITY. 

The  plant  of  the  New  York  Granite  Brick  Ck>mpany  has  Just  started  and  we 
expect  to  make  some  large  shipments  from  this  time  on.  The  capacity  of  our 
plant  is  over  200  tons  a  day,  the  greater  portion  of  which  will  be  shipped  to 
the  New  York  market  by  water.  Any  improvement  that  can  be  made  to  South 
River  in  the  neighborhood  of  our  factory  would  be  of  considerable  benefit  in  the 
matter  of  making  shipments,  as  at  the  present  time  we  are  compelled  to  delay 
our  shipments  waiting  the  tides,  which  would  not  be  necessary  if  the  channel 
were  dredged.  If,  however,  the  river  was  dredged  so  that  we  might  tow  out 
at  more  convenient  times,  the  cost  would  be  reduced  sufficiently  to  permit  us  to 
make  practically  all  of  our  deliveries  to  the  New  York  market  by  water.  There 
are  several  manufacturing  plants  above  ours  on  the  river  which  also  need  the 
improvements  as  much  or  more  than  we  do. 

EXTRACT  FROM    A   LETTER   FROM    THE   BROOKFIELD   GLASS   COMPANY,   220   BROADWAY, 

NEW  YORK   CITY. 

At  present  the  principal  industries  located  above  that  point  are  the  J.  C. 
Appleby  Sand  and  Clay  Company,  the  New  York  Granite  Brick  Company,  Old 
Bridge  Enameled  Brick  and  Tile  Company,  the  Brookfield  Glass  Company,  and 
the  Smith  Manure  Yard  and  Dock. 

In  addition  to  these,  all  of  whom  are  going  concerns  of  considerable  size, 
there  is  a  large  amount  of  property  on  both  sides  of  the  river  having  railroad 
facilities  as  well  as  the  river,  which  are  only  waiting  for  the  river  to  be  oj^ened 
to  navigation  up  to  Old  Bridge.  The  present  channel  is  only  10  feet  wide,  and 
navigation  is  also  hampered  by  several  sand  bars  at  various  points  in  the  river. 
In  a  channel  with  a  new  width  of  22  feet  and  4  or  5  feet  deep  at  low  water, 
except  at  the  few  sand  bars,  which  would  be  a  simple  matter  to  dredge  out, 
(he  river  would  be  open  to  navigation  all  the  way  up  to  Old  Bridge.  At  high 
water  now  tugs  draw  barges  up  to  within  a  few  hundred  feet  of  Old  Bridge. 
The  character  of  the  industries  established  at  present  on  the  river  would  make 
it  possible  for  them  to  do  most  of  their  business  by  water,  whereas  now  only 
a  very  small  percentage  is  possible.  The  river  being  so  difficult  to  .navigate, 
the  towing  charges  are  high,  and  the  tug  men,  with  the  exception  of  a  few, 
are  reluctant  to  tow  at  any  figure.  The  river  at  a  point  below  Bizet's  brickyard 
is  at  present,  as  I  understand  it,  in  the  condition  that  we  ask  you  to  make  the 
river  all  the  way  up.  If  the  river  is  dredged  out  at  the  lower  end  only  a  few 
will  have  the  benefit  of  the  money  spent,  whereas  if  the  work  is  spread  out 
every  property  owner  and  the  town  of  Old  Bridge  will  have  whatever  benefits 
there  are. 

My  company,  the  Brookfield  Glass  Company,  has  built  a  plant  which  has  been 
in  operation  only  a  short  time,  ten  months.  During  that  time  we  have  only 
been  able  to  receive  by  water  about  $13,000  worth  of  raw  materials  and  to  ship 
nothing.  We  are  going  to  enlarge  our  plant  this  summer  and  move  the  rest 
of  our  business  to  Old  Bridge.  Based  on  an  average  of  two  years — ^not  the 
largest  years — I  submit  below  a  statement  of  what  our  business  has  been,  which 
will  show  you  the  possibilities  of  navigation  on  the  river  by  opening  it  up  to  us, 
or  our  plant.  In  this  statement  I  only  give  you  the  raw  materials,  which  could 
come  up  the  river  instead  of  on  the  railroads,  at  a  reduction  to  us  in  the  cost 
of  the  manufacturing  of  the  products. 

Yearly  average  raw  materials  based  on  two  years. 


Lime  and  marble  dust $6, 369 

Coal    57,000 

OUs  6,900 

Lumber  and  boxes 15, 794 

Barrels 16,386 

Brick,  clay,  and  sand 21, 622 


Iron,  castings,  etc $7,971 

Glass  cullet. 14,073 

Hay 8,250 

Soda  ash. 52,300 


Total 201, 565 
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In  addition  to  this  our  finished  product,  amounting  to  over  $600,000,  average 
of  five  years,  three-quarters  of  which  we  ship  to  the  New  York  market,  could 
go  by  water. 

Smith's  business  is  conducted  entirely  by  water  now. 

The  Old  Bridge  Tile  Works,  I  believe,  does  no  business  at  all  on  the  river, 
the  J.  C.  Appleby  sand  business  very  little,  and  the  New  York  Granite  Brick 
Ck>mpany  a  limited  amount;  also  the  town  of  Old  Bridge  nothing  at  all. 
Practically  all  the  business  that  is  done  on  the  river  now  is  done  below  Bizet's 
bri<^ard. 

If  the  appropriation  is  spent  on  the  lower  part  of  the  river  entirely  the 
navigation  would  not  increase  nearly  to  any  such  great  amount  as  it  would  if 
the  river  was  dredged  out  all  the  way  up,  as  the  business  industries  at  the 
lower  end  are  able  to  use  the  river  now,  whereas  up  the  river,  above  Bizet's,  it 
is  practically  of  very  little  use  to  the  industries  located  there. 

EXTRA.CT  FBOU  A  LETTEB  OF  MB.  ISAAC  V.  PEAB80N,  TBEASUBEB  OF  THE  J.  C.  AFPLEBT 
SAND  AND  CLAY  COMPANY,  JERSEY  CITY,  N.  J. 

As  per  the  Inclosed  statement,  our  shipments  for  1906  were  approximately 
1,500  tons,  which  were  shipped  not  by  a  steamer  or  a  sail  vessel  or  a  barge, 
but  by  canal  boats,  we  never  having  had  the  benefit  of  water  delivery  on 
account  of  the  small  channel  and  the  sand  bars  from  South  River  to  our  point, 
which  is  directly  opposite  the  Brookfield  Glass  Works. 

While  our  grades  of  sands  have  been  acceptable  to  the  various  users  of  Albany 
and  other  competitive  grades,  yet  our  prices  have  of  necessity  been  prohibitive 
in  obtaining  orders  via  boat  delivery  to  such  points  as  Troy,  Connecticut, 
Massachusetts,  etc.,  unless  we  first  rail  the  sand  to  South  Amboy  and  then 
load  it  on  boat 

It  is  necessary  for  us  at  present  to  ship  about  200  tons  to  a  cargo  in  canal 
boats  with  rudders,  and  the  cost  for  towing  these  small  boats  Is  as  much  as 
it  would  be  for  400  tons.  Various  industries  have  applied  to  our  vicinity  for 
sites,  but  the  river  privileges  did  not  appeal  to  them. 


(e)    ELIZABETH  RIVER. 

Detailed  description  of  this  river  and  of  the  project  for  its  im- 
provement are  printed  in  the  Annual  Report  of  the  Chief  of  Engi- 
neers for  1897,  pages  1134  and  1185,  and  a  condensed  history  is 
contained  in  the  current  summary. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Project  for  expenditure  of  unexpended  balance  of  $215.55  and 
allotment  of  $9,784.45  from  the  consolidated  appropriation,  act  of 
March  2, 1907,  was  approved  on  March  22.  It  provides  for  dredging, 
for  maintenance  of  channel.  Under  advertisement  of  April  26  pro- 
posals for  dredging  were  opened  on  May  27,  1907,  and  the  bia  of 
Morrison  Dredging  Company  of  New  Jersey,  Newark,  N.  J.,  at  39 
cents  per  cubic  yard,  prism  measurement,  the  only  one  received, 
was  accepted,  ana  a  contract  dated  June  18,  approvea  June  27, 1907. 
was  entered  into  for  the  removal  of  about  20,512  cubic  yards  or 
material  at  the  price  named.  At  the  close  of  the  fiscal  year  work  had 
not  been  begun  under  this  contract. 
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Money  statement. 

July  1,  1906,  balance  unexpended $221.87 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     9, 784. 45 

10,006.32 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 13. 12 

July  1,  1907,  balance  unexpended 9,993.20 

July  1,  1907,  amount  covered  by  uncompleted  contracts 8,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 16, 160.00 

Amount  that  can  ba  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1.  1907: 

For  works  of  improvement $16, 160. 00 

For  maintenance  of  impr6vement 10,000.00 

26, 160. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1879 $7,500.00 

June  14.  1880 7,500.00 

March  3,  1881 4,000.00 

August  2,  1882 8,000.00 

September  19,  1890 5,000.00 

July  13,  1892 5,000.00 

August  18,  1894 3,000.00 


June  3,  1896 $3,160.00 

June  13.  1902  (allotment)—  2,000.00 
March  3,  1905  (allotment) -  5, 000. 00 
March  2,  1907  (allotment)  __    9,  784.  45 


Total 59, 944. 45 


CONTRACT  IN   FORCE. 

Name  of  contractor:  Morrison  Dredging  Company,  of  New  Jersey. 
Date  of  contract :   June  18,  1907. 
Date  of  approval :  June  27,  1907. 
Date  of  commencement :  Not  determined. 

Date  of  completion :  Within  three  months  from  commencement. 
Dredging  about  20,512  cubic  yards  of  material  at  39  cents  per  cubic  yard, 
prism  measurement 


COMMERCIAL   STATISTICS. 

Freight  received  and  shipped  hy  icater^  1906. 

[Statement  by  varioufi  merchants  located  on  the  river.] 


Articlefl. 


Received: 

Paper  and  paper  stock. 

CoalUr 

Pitch 

Brick 

Goal  and  g&a  coal 

Machinery 

Sand 

Lumber 

Gravel 

Chemicals 

Clams  and  oysterK 

Shipped: 

Coal  tar. 


21 

750 

301 

15,000 

11,627 

4 

8,952 

3,000 

2,888 

1,001 

500 

875 

2,078 

452 

19 

2 

438 

1,000 

7 

Total 48,266 


Paper  and  felt. , 

Oil. 

Pitch 

Machinery...., 

Oil  tar 

Brick 

Chemicals  ..... 


Tons. 


Estimated 
values. 


8400 

5,700 

4,615 

108,142 

87.829 
2,000 
2,790 

65,000 
2,794 
8,924 
1,000 

8,000 

98,285 

2,800 

285 

1,000 

970 

12,000 

850 

852,784 
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YesseU  engaged  in  above  commerce. 


Clan. 

Tripa. 

Draft  when 
loaded. 

Tonnage. 

Steamem ,       . , ,      ,     , . .      ...... 

9 
297 
145 

Feet. 
4  to  10 
4to   9 

40  to  200 

Sailvenels 

lOO  to  250 

Baigee,  etc 

Total 

451 

(f)    SHOAL   HARBOR   AND    COMPTON    CREEK. 

Detailed  description  of  this  locality  and  of  the  project  for  its 
improvement  are  printed  in  the  Annual  Report  of  the  Chief  of  Engi- 
neers for  1897,  page  1150,  and  a  condensed  history  is  contained  in  the 
current  summary. 

OPERATIONS  DURING   THE   PAST  FISCAL   YEAR. 

Project  for  expenditure  of  unexpended  balance  of  $249.43  and 
allotment  of  $9,750.57  from  the  consolidated  appropriation,  act  of 
March  2,  1907,  was  approved  on  March  22.  It  provided  for  dredging 
for  maintenance  of  channel.    Under  advertisement  of  April  26  pro- 

rsals.  for  dredging  were  opened  on  May  27,  1907,  and  the  bid  of 
M.  Briggs,  New  York  City,  at  60  cents  per  cubic  yard,  scow  meas- 
urement, the  only  one  received,  was  accepted,  and  a  contract  dated 
June  20,  approved  on  June  29, 1907,  was  entered  into  for  the  removal 
of  about  18,338  cubic  yards  of  material  at  the  price  named.  At  the 
close  of  the  fiscal  year  work  had  not  been  begun  under  this  contract. 

Money  statement, 

Jnly  1,  1906,  balance  unexpended $657.02 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907.      9, 750. 57 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


10. 407. 59 
414.  39 


July  1,  1907,  balance  unexpended 9,993.20 


July  1,  1907,  amount  covered  by  uncompleted  contracts 8,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 47, 130.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $47, 130.00 

For  maintenance  of  improvement 10, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


57, 130.00 


APPROPRIATIONS. 


September  19,  1890 $5,000.00 

July  13,  1892 3,000.00 

August  18,  1894 3,000.00 

June  3,  1896 5.000.00 

March  3,  1899 8,000.00 


June  13,  1902  (allotment)—  $8,000.00 
March  3,  1905  ( allotment )  _  .  5, 000.  00 
March  2,  1907 9,7r»0.57 


Total 46,750.57 
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CONTRACT  IN   FORCE. 

Name  of  contractor :  J.  M.  Briggs. 
Date  of  contract :  June  20,  1907. 
Date  of  approval :  June  29,  1907. 
Date  of  commencement :  Not  determined. 

Date  of  completion :  Within  three  months  from  commencement. 
Dredging  ahout  13,333  cubic  yards  of  material,  at  60  cents  i>er  cubic  yard  scow 
measurement 


COMMERCIAL  STATISTICS. 
Freight  received  and  shipped  by  water,  1906, 


[Statements  furnished 

by 

Mr. 

Vernon  S.  Vail  and 
mouth,  N.J.  ] 

Mr. 

Antonius 

Gibson,  of 

Port  Mon- 

Articles. 

Tons. 

Estimated 
value. 

Received: 

Coal 

8,120 
5,000 

1,240 

18,000 

160 

4,500 

20 

115,420 
7,600 
90.000 

Fertilixer 

Fish  iin<^  clami^ .        , 

Bairels 

800 

Shipped: 

Fish  scrap 

38,000 
600,000 

Farm  produce 

FIshou 

6,500 

.    410,000 

200 

Fish  and  clam*? r 

Fi?h  g^rease. r - 

Total 

84,588 

1,167,920 

•                                                 

Vessel 8  engaged  in  above  commerce. 


Class. 

Number. 

Number 
of  trips. 

Draft  when 
loaded. 

Tonnage. 

Steamers 

8 
84 
17 
140 

880 

8,900 

180 

60,800 

Feet. 
4to8 
2  to  7 
5to8 
lto6 

20  to  600 

Sail  vessels 

7  to  120 

Baiges 

2to600 

Power  boats 

1  to  80 

Total 

249 

54.760 

(g)    CHEESEQUAKE   CREEK. 

Detailed  description  of  this  waterway  and  of  the  projects  for  its 
improvement  are  printed  in  the  Annual  Report  or  the  Chief  of 
Engineers  for  1886,  pages  763  to  765,  and  a  condensed  history  is 
contained  in  current  summary. 

OPERATIONS  DURING  THE  PAST  FISCAL  TEAR. 

At  the  close  of  the  last  fiscal  year  dredging  had  been  in  progress 
under  contract  with  A.  C.  Driscoll  for  restoration  of  channel  oetween 
the  jetties,  in  accordance  with  project  approved  August  17,  and 
modified  September  18,  1906.  This  project  was  extended  July  6, 
1906,  to  provide  for  continuing  dredging  under  allotment  of  $1,000, 
on  June  22,  1906,  from  the  emergency  appropriation  of  March  3, 
1905,  and  a  supplementary  contract  with  A.  C.  Driscoll  was  entered 
into  July  20,  1906,  and  approved  July  28  and  30,  1906,  for  dredging 
about  2,600  cubic  yards  of  material,  m  addition  to  the  amount  pro- 
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vided  in  the  original  contract,  at  40  cents  per  cubic  yard,  scow  meas- 
urement. 

Work  under  the  supplementary  contract  was  commenced  on  August 
3  and  completed  on  August  31.  The  work  accomplished  consisted  in 
extending  the  channel  600  feet  with  width  of  50  feet  to  the  5- foot 
curve  in  Karitan  Bay,  and  in  widening  the  channel  40  feet,  a  length 
of  550  feet,  extending  from  the  outer  end  of  the  west  jetty  to  the 
5-foot  curve  in  the  bay.  The  amount  dredged  under  the  supple- 
mentary contract  was  2,601  cubic  yards,  from  which  733  cubic  yards 
were  deducted  for  dredging  overdepth,  leaving  the  amount  of  the 
estimate  for  which  payment  was  maae  1,868  cubic  yards. 

The  total  amount  dredged  under  the  contract,  dated  March  14, 

1906,  and  supplementary  contract,  dated  July  20,  1906,  was  9,074 
cubic  yards,  and  the  total  work  accomplished  consisted  in  restoring 
the  channel  of  the  creek  to  depth  of  from  5  to  6  feet  from  the  High- 
way bridge  to  the  5-foot  curve  in  Karitan  Bay,  a  distance  of  1,800 
feet,  with  depth  of  from  50  to  90  feet. 

The  dredged  material  was  disposed  of  by  depositing  it  in  the  old 
bed  of  the  creek  west  of  the  west  jetty  and  on  the  flats  owned  by 
private  parties  west  of  the  jetty. 

Project  for  expenditure  of  unexpended  balance  of  $315.04,  and 
allotment  of  $3,604.96  from  the  consolidated  appropriation,  act  of 
March  2, 1907,  was  approved  on  March  22.  It  provides  for  dredging 
for  restoration  of  the  channel  to  its  projected  width  of  100  feet  from 
the  bay  to  the  Highway  bridge,  or  to  as  great  a  width  as  the  avail- 
able funds  will  admit.  Under  advertisement  of  April  26  proposals 
for  dredging  were  opened  on  May  27,  1907,  and  the  bid  of  Hawley 
Miller,  ^bany,  N.  Y\,  at  42^  cents  per  cubic  yard,  scow  measurement, 
the  lower  of  two  received,  was  accepted,  and  a  contract  dated  June  18. 

1907,  approved  on  June  26,  1907,  was  entered  into  for  the  removal  or 
about  8,000  cubic  yards  of  material  at  the  price  named.  At  the 
close  of  the  fiscal  year  work  had  not  been  begun  under  this  contract. 

Money  statement, 

July  1,  1906,  balance  unexpended $3,569.03 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_.     3, 604. 96 


7, 173. 99 
December  27,  1906,  returned  to  Treasury 252.68 


6,  921. 31 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 925. 21 


July  1,  1907,  balance  unexpended 3,990.10 

July  1,  1907,  outstanding  liabilities 2.00 

July  1,  1907,  balance  available 3,904.10 


July  1,  1907,  amount  covered  by  uncompleted  contracts 3,400.00 

Amount  (estimated)  required  for  completion  of  existing  project 50,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $25,000.00 

For  maintenance  of  improvement 4,000.00 

29,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.  ^^r\r\cs\f> 
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APFBOPHIATION8. 

June  14,  1880 $20,000.00 

March  3,  1881 5, 000. 00 

August  2,  1882 ■ 15.000.00 

March  3,  1905  (allotment) 5,000.00 

March  3,  1905  (allotment) 1,000.00 

March  2,  1907  (allotment) 3,604.96 

Total 49, 604.  96 

December  27,  1906,  returned  to  Treasury 252.68 

Balance 49, 352. 28 


CONTRACT   IN    FORCE. 

Name  of  contractor :  Ilawley  Miller. 
Date  of  contract :  June  18,  1907. 
Date  of  approval :  June  26,  1907. 
Date  of  commencement :  Not  determined. 
Date  of  completion :  Within  two  months  from  commencement 
Dredging  about  8,000  cubic  yards  of  material,  at  42^  cents  per  cubic  yard, 
scow  measurement. 


COMMERCIAL   STATISTICS. 
Freight  shipped  and  received  by  water,  1906. 


[Statements  by  Capt.  John  B. 

Collins,  of  Keansbure, 
Port  Monmouth.  N. 

N.  J. 

J.] 

and  Capt  Thomas  W  CoUinSp 

Articles, 

Tons, 

Estimated 
value. 

Received: 

Manure 

8,600 

800 

2,000 

1.000 

500 

11,000 
20,000 
15,000 

800 
21,068 

780 
2,700 

$11,700 
12,000 
10,000 
4,000 

Fertilizer 

Coal 

Fiah 

Brick  and  lumber 

1,500 

880,000 
83,000 
16,000 

Shipped: 

Produce 

Clay 

Sand 

Fish  scrap 

24,000 
110,000 

Brick 

Fish 

46,800 
27,000 

Clams     -                    -- 

Total 

83,648 

625,000 



Vessels  engaged  in  above  commerce. 


Class. 

Number 
of  trips. 

Draft  when 
loaded. 

Tonnage. 

Steamers 

875 

200 

15 

Feet. 
6to8 
6to6 
6to7 

25  to  650 

Sail  vessels 

40  to  60 

Barges,  etc 

160  to  300 

Total 

590 

One  new  transportation  line  has  been  established  during  the  year. 

EXTRACT    FROM    A    UTTTER    RECEIVED    FROM    CAPT.    J.    B.    COLLINS,    KEANSBUBO»    N.    J. 

I  am  of  the  opinion  that  all  money  used  by  the  Government  so  far  has  been 
well  spent.  I  think  that  the  principal  benefit  last  year  was  enjoyed  by  the 
farmers,  who  were  enabled  to  ship  their  produce  at  more  convenient  times  and 
in  better  season  for  the  markets. 
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In  addition,  however,  there  has  heen  shipped  about  20,000  tons  of  briclc  from 
brickyards  in  tlie  vicinity  of  Morgan  and  CI  iff  wood.  Most  of  the  brick  was 
brought  to  the  creek  on  trolley  cars  and  loaded  there  on  vessels  sailing  to  New 
York  and  other  ports.  These  shipments  can  be  traced  directly  to  the  improve- 
ments in  the  creek.  There  has  also  recently  been  started  another  brickyard, 
on  which  there  has  already  been  spent  about  $100,000,  which  yard,  when  com- 
pleted, will  no  doubt  be  heavy  shippers  out  of  the  creek,  as  they  are  not  located 
on  the  railroad. 

EXTRACT  FBOM  A  LETTER  RECEIVED  FROM   MR.  GEORGE  BROWN,  VICE-PRESIDENT  OF  THE 
JERSEY  CENTRAL  TRACTION   COMPANY,   KEYPORT,   N.  J. 

Cheesequake  Creek  is  about  the  only  waterway  on  Raritan  Bay  that  is  open 
all  the  year  round.  It  would  be  a  great  convenience  to  transportation  if  this 
channel  could  be  deepened  to  12  or  15  feet;  more  especially  if  Stump  Creek, 
which  enters  Cheesequake  Creek  close  to  the  bay,  can  also  be  deepened  to  enable 
barges  and  vessels  of  10  and  12  feet  draft  to  enter.  If  this  could  be  done,  all 
brick  for  New  York  market  in  this  vicinity  would  be  shipped  from  this  point. 


G  6, 

IMPROVEMENT  OF  SHREWSBURY  RIVER,  NEW  JERSEY. 

Detailed  descriptions  of  this  river  and  of  the  projects  for  its 
improvement  are  printed  in  the  Annual  Reports  of  the  Qiief  of  Engi- 
neers for  1897,  pages  1152  and  1155;  for  1900,  page  185,  and  a  con- 
densed history  is  contained  in  current  summary. 

OPERATIONS   DURING   THE   PAST   FISCAL  YEAR. 

At  the  close  of  the  last  fiscal  year  dredging  under  contract  with 
Michael  H.  Flannery  had  been  suspended  owing  to  the  death  of  the 
contractor.  Work  was  resumed  under  the  direction  of  the  adminis- 
tratrix of  the  estate  of  the  contractor  on  August  8  and  continued  to 
October  6,  when  it  was  suspended  on  account  of  the  inability  of  the 
administratrix  to  carry  it  on.  The  work  accomplished  during  the 
fiscal  year  under  this  contract  consisted  in  dredging  17,112  cubic 
yards  of  material  at  Island  Beach  bar  in  making  seven  cuts  each  25 
feet  wide  and  from  250  to  1,300  feet  long  and  7  to  8  feet  deep  at  mean 
low  water. 

The  total  amount  of  material  removed  under  the  contract  was 
24,165  cubic  yards.  The  material  was  disposed  of  by  depositing  it 
on  shore  behind  bulkheads  at  Seabright  and  Waterwitch. 

The  matter  of  the  contract  was  reported  to  the  Chief  of  Engineers 
on  October  19,  recommending  its  annulment,  and  that  the  offer  of 
The  John  L.  Mills  Company  to  complete  the  work  at  the  former 
contract  price  be  accepted.  This  recommendation  was  approved  by 
the  Department  on  October  22  under  conditions  set  forth,  and  a  con- 
tract, dated  October  31,  1906,  was  entered  into  with  The  John  L. 
Mills  Company  for  dredging  about  33,000  cubic  yards  of  material  at 
28  cents  per  cubic  yard.  Dredging  under  this  contract  was  com- 
menced on  November  10  and  continued  to  November  30,  when  it  was 
suspended  for  the  winter.  Work  was  resumed  on  May  1,  1907,  and 
was  in  progress  at  the  close  of  the  fiscal  year. 

The  work  accomplished  under  this  contract  during  the  year  con- 
sisted in  the  removal  of  8,511  cubic  yards  of  material,  of  which  1,840 
yards  were  removed  from  Island  Beach  bar,  making  one  cut  25  feet 
wide  and  550  feet  long,  in  restoring  the  channel  at  Upper  Crossover, 
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North  Branch,  from  which  locally  3,455  cubic  yards  were  removed, 
making  five  cuts  from  110  to  345  ^t  in  length  and  25  feet  in  width, 
and  in  dredging  three  cuts,  each  25  feet  wide  and  250,  460,  and  140 
feet  long,  respectively,  through  the  bar  at  Reeves  channel,  from 
which  locality  3,216  yards  were  removed.  The  depths  made  were  7  to 
8  feet  at  mean  low  water.  The  material  was  disposed  of  by  dumping 
it  in  a  basin  at  Waterwitch,  whence  it  was  pumped  ashore  behind  a 
bulkhead  for  the  purpose  of  making  land. 

A  project  for  the  expenditure  of  $10,000,  appropriated  by  act  of 
March  2, 1907,  was  approved  on  March  22.  It  provides  for  dredging, 
for  maintenance,  ana  possibly  some  dike  repairs. 

Specifications  were  prepared  and  approved  June  10, 1907,  but  pend- 
ing the  results  of  the  work  now  in  progress  under  contract  further 
work  will  not  be  advertised. 

Money  statemcfiL 

July  1,  190S,  balance  unexpended $20,430.42 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     10, 000. 00 


30,430.42 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 7, 448.  97 


July  1,  1907,  balance  unexpended 22,981.45 

July  1,  1907,  outstanding  liabilities 2,249.56 

July  1,  1907.  balance  available 20, 731. 89 


July  1,  1907,  amount  covered  by  uncompleted  contracts 6, 816. 92 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 20,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  previous  project : 

August  30,  1852 $1,500 

March  3,  1871 14,000 

March  3,  1873 5,000 

$20,600 

For  present  project : 

June  18,  1878 18,000 

March  3,  1879 10,000 

June  14,  1880 30,000 

March  3,  1881 86,000 

August  2,  1882 30,000 

August  5.  1886 10,000 

August  11,  1888 10,000 

September  19,  1890 10,000 

July  13,  1892 10,000 

August  18,  1894 5,000 

June  3,  1896 15,000 

March  3,  1899 10,000 

June  6,  1900  (allotment — ^maintenance) 10,000 

June  13,  1902— 75,000 

March  3,  1905 20,000 

March  2,  1907 10,000 

359,000 

Total  for  both  projects 379,500 
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CONTRACTS   IN   FORCE. 

Name  of  contractor:  Michael  H.  Flannery. 
Date  of  contract:  December  16,  1905. 
Date  of  approval :  December  26,  1905. 
Date  of  commencement:  March  1,  1906. 

Date  of  completion :  July  31,  1906.     (Time  of  completion  waived.) 
Dredging  about  57,142  cubic  yards  of  material,  at  28  cents  per  cubic  yard, 
scow  measurement.    Contract  annulled  October  22,  1906. 

Name  of  contractor:  The  John  L.  Mills  Company. 
Date  of  contract :  October  31,  1906. 
Date  of  approval :  November  7,  1906. 
Date  of  commencement:  November  10,  1906. 
Date  of  completion:  June  9,  1907.     (Time  of  completion  waived.) 
Dredging  about  33,000  cubic  yards  of  material,  at  28  cents  per  cubic  yard, 
scow   measurement 


COMMERCIAL   STATISTICS. 

Freight  received  and  shipped  by  water,  1906. 

[Statement  by  Capt.  C.  E.  Throckmorton,  Red  Bank.  N.  J.,  for  north  branch  of  the  river, 
and  F.  G.  and  W.  R.  Patten,  Long  Branch,  N.  J.,  for  south  branch  of  the  river.] 


Articles. 

Tons. 

EBtimated 
value. 

Received: 

Coal 

80,000 

1.000 

16,000 

902,500 

200.000 

10.000 

610,000 

1160,000 
80.000 

Lvmber , 

Bnif d^nsT materia). .  .    ^ 

750  000 

Mlecellaneoufl 

1,005,000 

4,000.000 
400,000 

Shipped: 

Farm  produce 

Ff«h  |Ln^  ahell  flsh  .   . _   , 

Hlfloellaneous 

900,000 

Total 

1,668,600 

7,285,000 

Vessels  engaged  in  above  commerce. 


ClasB. 

Trips. 

Draft  when 
loaded. 

Tonnage. 

m^m^fTw , 

2,050 
100 

FeeL 
41to&i 
8ito5 

300  to  875 

SallyesMls 

25  to  40 

Total 

2,160 

The  following  information  was  given  by  Messrs.  T.  G.  &  W.  R.  Patten,  Long 
Branch,  N.  J.,  for  the  year  1905 : 

'•  The  number  of  passengers  carried  by  the  Patten  Line  during  the  year  1905 
was  310,367.  The  most  noticeable  effect,  outside  of  the  large  increase  of  passen- 
gers, of  the  river  improvement  was  the  immediate  increase  of  through  freight 
to  Asbury  Park  and  intermediate  points.  The  large  department  stores  in  New 
York  are  at  present  making  their  out-of-town  deliveries  through  us,  and  the 
perishable  freight  showed  a  constant  and  marked  development. 

"  The  increase  has  been  so  marked  that  this  company  is  planning  the  erection 
of  new  and  larger  docks,  with  new  terminal  facilities  for  rapid  handling  of 
freight,  and  expect  that  the  demand  for  this  method  of  express-freight  delivery 
will  necessitate  the  construction  of  a  new  boat  this  fall." 
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G7. 

IMPROVEMENT  OF  MANASQUAN  RIVER.  NEW  JERSEY. 

Detailed  description  of  this  river  and  the  project  for  its  improve- 
ment are  printed  m  the  Annual  Report  of  the  Chief  of  Engineers  for 
1898,  page  1070,  and  a  condensed  history  is  contained  m  current 
summary. 

OPERATIONS  DURING  THE  PAST  FISCAL  YEAR. 

Nothing  in  furtherance  of  the  project  has  been  done  during  the 
year,  pending  decision  as  to  the  practicability  of  further  work  upon 
this  improvement  with  the  funds  available.  It  is  now  thought  that 
the  funds  are  insufficient  to  begin  the  work  provided  for  under  the 
approved  project. 

Money  statement. 

July  1,  1906,  balance  unexpended $4,995.29 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 18, 65 


July  1,  1907.  balance  unexpended 4,976.64 

Amount  (estimated)  required  for  completion  of  existing  project 14,375.00 


March  3.  1879 $12,000 

June  14,  1880 20,000 

August  2.  1882 7,000 

September  19,  1890 2,000 


APPROPRIATIONS. 

March  3,  1899 $5,000 


Total 46,000 


COMMERCIAL   STATISTICS. 

[StatlsticH  for   1906  have  not  been   received.     The  foUowlntp  statement,   furnished  by 
W.  K.  Blodgett,  Point  Pleasant,  N.  J.,  is  for  1905.1 


Articles. 

Tons. 

Estimated 
value. 

Received,  fish 

50 

92,000 

Vessels  engaged  in  above  commerce. 


Clan. 


Naphtha . 


rr_._,„     .Draft  when 
^^^^-        loaded. 


Fcei, 

3 


The  comiuerc-e  of  this  river  is  small  owing  to  obstructions  at  the  inlet.  The 
river  is  largeiy  used  by  pleasure  craft  during  the  summer  season,  and  the  inlet 
is  used  to  some  extent  by  small  fishing  boats. 


G  8. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

1.  Wreck  of  unknown  hulk  in  Raritan  Bay^  off  Lorillardj  New 
Jersey. — ^This  wreck  was  reported  on  July  12  and  again  on  July  27, 
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1906,  as  a  dangerous  obstruction  to  navigation,  having  caused  injury 
by  collisions.  The  wreck  was  examined  and  found  to  be  an  old 
hulk,  just  awash  at  low  tide,  about  100  feet  long  and  lying  on  its 
side  in  11  feet  of  water  at  low  water.  No  particulars  could  be  learned 
in  regard  to  where  the  derelict  came  from,  owners,  etc.  The  matter 
was  reported  to  the  Chief  of  Engineers,  and  on  Au^st  10,  1906,  the 
sum  of  $750  was  allotted  by  the  Department  for  its  removal.  An 
additional  allotment  of  $100  was  made  on  October  2. 

Sealed  proposals  for  the  removal  of  this  wreck  were  requested, 
and  the  bid  of  Jesse  A.  Gray,  the  lowest  of  three  received,  who  pro- 
posed to  remove  the  wreck  for  the  sum  of  $640,  was  accepted.  The 
method  used  by  the  contractor  was  to  shatter  the  wreck  by  means  of 
explosives,  but  subsequent  examinations  showed  that  several  pieces 
were  left  on  the  bottom  which  the  contractor  failed  to  remove. 

The  matter  was  referred  to  the  Chief  of  Engineers  on  October  8, 
and  under  date  of  October  19,  1906,  a  settlement  for  work  done  was 
authorized.  It  is  not  now  proposed  to  complete  the  total  removal 
of  this  wreck. 

At  the  close  of  the  fiscal  year  the  matter  of  settlement  was  pend- 
ing. In  a  letter  dated  June  26,  1907,  to  the  Chief  of  Engineers  it 
was  proposed  to  pay  the  contractor  $415  for  work  done,  that  amount 
being  accepted  by  him. 

£.  Wreck  of  the  canal  boat  Geo,  H.  N otter  in  Kill  van  Kull^  Nexo 
York  and  New  Jersey. — ^This  wreck  was  reported  on  January  12  and 
14,  1907.  An  examination  was  made,  from  which  it  appears  the 
wreck  which  had  been  abandoned  was  that  of  the  canal  boat  Geo,  H. 
N otter ^  owned  by  J.  J.  Herbert,  1  Broadway,  New  York  City,  loaded 
with  soft  coal,  and  consigned  to  the  Curtis-Blaisdell  Company,  New 
York  City,  and  that  it  was  located  about  200  feet  oif  pier  No.  4  of 
the  Standard  Oil  Company  in  water  30  feet  deep. 

The  matter  was  reported  to  the  Chief  of  Engineers  and  an  allot- 
ment of  $900,  dated  January  22,  was  made  for  its  removal.  The 
removal  of  this  wreck  was  advertised  by  public  notice,  and  the  bid 
of  John  F.  Baxter,  the  lower  of  two  received,  to  do  the  work  for 
the  sum  of  $544  was  accepted. 

The  work  of  removal  was  accomplished  on  February  16,  1907,  and 
the  wreck  was  deposited  in  the  contractor's  yard  at  Weehawken, 
N.  J.,  the  cargo  of  about  200  tons  of  soft  coal  becoming  the  property 
of  the  contractor  under  the  terms  of  the  contract.  After  the  wreck 
had  been  taken  up  it  appeared  that  pieces  of  the  stem,  which  had 
been  broken  off  by  collision,  still  remained  on  the  bottom.  A  thor- 
ough sweeping  was  made  and  these  pieces  removed  on  February  21, 
completing  the  contract. 


EMERGENCY   CONTRACT   IN   FORCE. 

Name  of  contractor :  John  F.  Baxter. 
Date  of  contract :  February  6,  1907. 
Date  of  commencement :  February  11,  1007. 
Date  of  completion  :  February  23,  1907. 

Removal  of  canal  boat  Qeo,  H.  Notter,  lying  in  Kill  van  Kull,  off  Ck)nstable 
Hook,  N.  J.,  for  the  ram  of  $544. 
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APPENDIX  H. 


IMPROVEMENT  OP  DELAWARE  RIVER,  NEW  JERSEY  AND  PENNSYL- 
VANIA, AND  OP  CERTAIN  WORKS  IN  DELAWARE  BAY.  DELAWARE. 


REPORT  OF  MAJ.  J.  C.  8ANF0RD,  CORPS  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907. 

IMPBOVEMBNTS. 


1.  Delaware   River,   New   Jersey   and 

Pennsylvania. 

2.  Perriwig  bar,  Delaware  River. 

3.  Harbor  between  Philadelphia,  Penn- 

sylvania, and  Camden,  New  Jer- 
sey. 

4.  lee  harbor  at  Marcnsbook,  Pennsyl- 

vania. 

5.  Construction  of  Iron  pier  in  Dela- 

ware Bay,  near  Lewes,  Delaware. 


6.  Delaware  Breakwater,  Delaware. 

7.  Construction   of   harbor  of  refuge, 

Delaware  Bay,  Delaware. 

8.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 

9.  Construction  of  hydraulic  dredges. 


Engineer  Office,  United  States  Army, 

Philadelphia^  Pa.^  July  5, 1907. 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  reports 
for  the  works  of  river  and  harbor  improvement  of  the  Philadelphia 
district,  also  of  dredge  construction  in  my  charge,  for  the  fiscal  year 
ending  June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

J.  C.  Sanford, 
Major^  Corps  of  Enffineera. 
Brig.  Gren.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


H  I. 


improvement  of  DELAWARE  RIVER,  NEW  JERSEY,  PENNSYLVANIA. 

AND  DELAWARE. 

An  account  of  this  improvement  is  contained  in  the  Annual  Re- 
ports of  the  Chief  of  Engineers  for  1896,  page  877;  1897,  page  1192; 
1898,  page  1075;  1899,  page  1817;  1900,  page  1567;  1901,  page  1310; 
1902,  page  1025;  1903,  page  967;  1904,  page  1181;  1905,  page  1066, 
and  1906,  page  1021. 
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Expenditures  during  the  past  fiscal  year  have  been  applied  to  the 
following  operations  : 

1.  Surveys. 

2.  Excavation  under  contract  of  the  30- foot  channel  between  Finns 
Point  and  the  south  line  of  Pennsylvania. 

3.  Improvement  of  Schooner  leage. 

4.  Work  of  the  United  States  dredging  plant  in  excavation  of  the 
30-foot  channel  and  in  maintenance. 

These  operations  will  be  described  in  the  above  order.  The  locali- 
ties referred  to  and  previous  operations  thereat  are  described  in  the 
Annual  Reports  of  the  Chief  of  Engineers  for  1896,  pages  1075- 
1079;  1899,  pages  1317-1322. 

1.   SURVEYS. 

In  November,  1906,  a  survey  was  made  at  Duck  Creek  flats  to 
determine  the  condition  of  the  channel  with  a  view  to  future  main- 
tenance work.  A  center  line  survey  covering  the  river  from  Fort 
Delaware  to  deep  water  in  Delaware  Bay  had  also  been  made  in  the 
previous  month.  The  cost  of  this  survey  and  examination,  properly 
chargeable  to  maintenance,  was  $5,545.43.  Numerous  surveys  in  con- 
nection with  contact  work  in  progress  between  Finns  Point  and  the 
south  line  of  Pennsylvania  and  in  connection  with  hired  labor 
work  at  Schooner  ledge,  Tinicum  Island  flats,  Mifflin  bar,  and  Blakes 
channel  have  also  been  made.  The  expenses  of  these  are  charged  to 
the  work  to  which  each  belongs. 

2.    EXCAVATION   UNDER   CONTRACT  OF   THE    30-FOOT   CHANNEL   BETWEEN 
FINNS   POINT  AND   THE  SOUTH   LINE  OF   PENNSYLVANIA. 

This  part  of  the  river  is  divided  into  section  3,  subsections  A  and 
B ;  section  4j  subsections  A  and  B,  and  section  5,  subsection  A,  and  has 
within  its  limits  Deep  Water  Point  shoal  and  Cherry  Island  Flats 
shoal. 

During  the  past  fiscal  vear  operations  under  the  general  project 
have  been  in  progress  as  follows : 

Under  a  project  submitted  March  23  and  approved  April  1,  1905, 
for  the  expenditure  of  $1,500,000,  of  which  $500,000  was  appropriated 
and  contracts  to  the  extent  of  $1,000,000  additional  were  authorized 
by  the  river  and  harbor  act  approved  March  3,  1905,  contracts  for 
work  have  been  entered  into  as  follows,  the  approximate  quantities 
as  stated  to  be  removed  under  each  contract  bemg  subject  to  varia- 
tion of  10  per  cent. 

Under  date  of  August  9,  1905,  with  the  Sanford  &  Brooks  Com- 
pany, of  Baltimore,  Md.,  for  the  excavation  and  removal  by  dredging 
of  about  1,467,750  cubic  yards,  scow  measurement,  from  the  channel 
of  the  Delaware  River  between  Finns  Point  and  the  south  line  of 
Pennsylvania,  in  section  3,  subsection  A,  at  15.45  cents  per  cubic 
yard,  scow  measurement,  the  work  to  be  commenced  within  thirty 
days  after  August  22,  1905,  and  completed  by  December  31,  1906. 
Work  under  this  contract  was  commenced  on  October  2,  1905,  and  is 
still  in  progress,  the  time  for  completion  of  the  contract  having  been 
waived  for  a  reasonable  period  under  supplemental  articles  of  agree- 
ment, dated  December  29, 1906. 

Up  to  June  30,  1907,  about  690,000  net  cubic  yards  of  material, 
scow  measurement,  had  been  removed  from  the  channel  and  pumped 
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ashore  at  Fort  Du  Pont,  Fort  Delaware,  and  the  Sc50tt  property, 
above  Delaware  City,  Del,  This  amount  includes  60,852  cubic  yards 
of  material  which  were  removed  by  the  U.  S.  dredge  Delaware^  and 
credited  to  the  amount  removed  under  this  contract^  in  accordance 
with  a  provision  of  the  specifications  giving  the  engmeer  officer  the 
ri^ht  to  place  additional  plant  on  the  work  at  anj  time  when  the  rate 
or  progress  was  not  up  to  the  specification  requirements. 

Under  date  of  August  3,  1905,  with  the  Maryland  Dredging  and 
Contracting  Company,  of  Baltimore,  Md.,  for'  the  excavation  and 
removal  by  dredgmg  of  about  1,467,750  cubic  yards,  scow  measure- 
ment, from  the  channel  of  the  Delaware  River  between  Finns  Point 
and  the  south  line  of  Pennsylvania,  in  section  3,  subsection  B,  at  15.4 
cents  i)er  cubic  yard,  scow  measurement,  the  work  to  be  commenced 
within  thirty  days  after  August  18, 1905,  and  completed  by  December 
31,  1906.  Work  under  this  contract  was  commenced  September  28, 
1905,  and  is  still  in  progress,  the  time  for  completion  of  the  contract 
having  been  waived  for  a  reasonable  perioa  under  supplemental 
articles  of  agreement,  dated  December  22,  1906. 

Up  to  June  30,  1907,  about  1,180,000  net  cubic  yards  of  material, 
scow  measurement,  had  been  removed  from  the  channel  and  pumped 
ashore  at  Fort  Du  Pont,  Fort  Delaware,  at  the  Scott  property,  above 
Delaware  City,  Del.,  and  above  the  mouth  of  Christiana  River. 

Under  date  of  August  3,  1905,  with  the  American  Dredging  Com- 
pany, of  Philadelphia,  Pa.,  for  the  excavation  and  removal  by  dredg- 
ing "from  the  channel  of  the  Delaware  River  between  Finns  Point  and 
the  south  line  of  Pennsylvania  of  the  following  quantities  of  material 
from  the  localities  stated,  the  work  to  be  commenced  within  thirty 
days  after  August  15, 1905,  and  be  completed  by  December  31, 1906. 

Section  4,  subsection  A,  about  l,584,t50  cubic  yards,  scow  measure- 
ment, at  14  cents  per  cubic  yard,  scow  measurement. 

Section  4,  subsection  B,  about  1,585,500  cubic  yards,  scow  measure- 
ment, at  14^  cents  per  cubic  yard,  scow  measurement. 

Section  5,  subsection  A,  about  1,620,000  cubic  yards,  scow  measure- 
ment, at  15^  cents  per  cubic  yard,  scow  measurement. 

Work  under  this  contract  was  commenced  August  14,  1905,  and 
completed  May  7,  1907,  the  time  of  completion  having  been  waived 
for  a  reasonable  period.  The  total  net  amount  of  material  removed 
under  the  contract  was  as  follows : 

Cable  yards. 

From  subsection  4  A 1,432,149 

From  subsection  4  B 1,453,170 

From  subsection  5  A 1,400,81)5 

Total  4,  382.  223 

The  material  removed  under  this  contract  was  pumped  ashore  at 
the  following  places  provided  by  the  contractor :  Pigeon  Point,  Dela- 
ware, betw^een  Edgemoor,  Del.,  and  the  mouth  of  Christiana  River, 
and  at  Repaupo  Point,  New  Jersey. 

The  work  done  under  these  contracts  has  made  a  channel  30  feet 
deep  at  low  water  from  Finns  Point  to  the  Pennsylvania  State  line 
at  Marcus  Hook,  varying  in  width  as  follows : 

Subsection  3  A,  240  to  360  feet  I  Subsection  4  B,  405  to  550  feet 

Subsection  3  B,  350  to  430  feet  Subsection  5  A,  350  to  510  feet 

Subsection  4  A,  487  to  495  feet  | 
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The  amounts  expended  during  the  year  under  the  foregoing  con- 
tracts are  as  follows: 


Payments. 


Office  ex- 
peii8e8,Bur- 
▼eyB,  superin- 
tendence, and 
inspection. 


Sanford  &  BtooJes  Company 

Maryland  Dredging  and  Contracting  Company . 
American  Dredging  Company 


164,725.97 
168,881.19 
476,022.45 


$17,191.69 
13,725.48 
32,861.80 


The  proportionately  large  cost  for  oflSce  expenses,  surveys,  etc., 
under  tne  contract  with  the  Sanford  &  Brooks  Company  is  due  partly 
to  the  slowness  of  work  under  this  contract  and  partly  to  the  fact 
that  considerable  material  excavated  has  not  yet  been  paid  for,  the 
amount  removed  monthly  not  having  been  sufficient  to  earn  a  pay- 
ment under  the  specifications. 

The  total  amount  of  material  removed  from  the  channel  by  the 
United  States  under  the  general  project  up  to  June  30,  1907,  under 
contracts  and  by  United  States  dredges,  exclusive  of  the  rock  area 
at  Schooner  ledge,  and  dredging  paid  for  by  the  State  of  Pennsyl- 
vania and  city  of  Philadelphia,  was  20,590,000  cubic  yards,  scow 
measurement. 

3.   IMPROVEMENT  OF   SCHOONER  LEDGE. 

Operations  at  this  locality  were  continued  by  the  plant  belonging  to 
the  United  States,  authorized  by  the  Department  July  29, 1903. 

The  drill  scow  Gen.  John  Newton  was  at  work  continuously  dur- 
ing the  year,  except  when  laid  up  during  the  winter.  The  dredge 
Hell  Gate  and  tug  Humphreya  were  en^ged  at  Tinicum  Island  shoal, 
under  the  agreement  with  the  city  of  Philadelphia,  from  August  15, 
1906,  to  the  end  of  the  working  season,  returning  to  the  rock  work  at 
the  commencement  of  the  present  working  season  and  continuing  to 
the  close  of  the  year. 

From  August  3  to  9, 1906,  the  Hell  Gate  was  engaged  in  the  removal 
of  a  sunken  ponton  off  Gloucester,  N.  J. 

As  the  Hell  Gate  removes  the  rock  faster  than  the  Newton  breaks 
it  up  her  services  could  be  dispensed  with  for  the  periods  above 
stated  without  detriment  to  the  work  of  rock  removal,  and  effected  a 
saving  in  the  cost  thereof. 

The  work  done  at  Schooner  ledge  during  the  past  fiscal  year  was 
as  follows : 

Removal  of  12,821  cubic  yards  of  overlying  material,  including  bowlders. 

Removal  of  2,784  cubic  yards  of  ledge  rock. 

2,016  holes  drilled  and  blasted. 

24,554  pounds  of  dynamite  used. 

15,665  cubic  yards  (estimated)  rock  blasted. 

Since  the  commencement  of  operations  at  this  locality  the  following 
work  has  been  accomplished : 

Removal  of  117,506  cubic  yards  of  overlying  material,  including  bowlders. 

Removal  of  11.986  cubic  yards  of  ledge  rock. 

5,030  holes  drilled  and  blasted. 

62,695  pounds  of  dynamite  used. 

49,387  cubic  yards  (estimated)  rock  blasted. 
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Part  of  the  material  removed  by  dredging  was  deposited  behind 
the  bulkhead  between  Edgemoor,  Del.,  and  the  mouth  of  Christiana 
River,  part  in  the  dumpmg  basin  at  Crum  Creek,  and  some  was 
used  by  the  Light-House  Department  at  Salem  Creek,  and  the  new 
Schooner  ledge  front  light. 

The  amount  expended  on  the  field  work  at  Schooner  ledge  during 
the  year  was  $47,101.90;  surveys  connected  with  the  work,  superin- 
tencjence,  office  exjjenses  and  inspection,  $5,656 ;  on  care  and  repair  of 
plant,  $13,190.44,  including  $1,569.98  for  additions  and  betterments. 

4.  WORK  OF  THE  UNITED  STATES  DREDGING  PLANT  IN  EXCAVATION  OP  THE 

30-FOOT  CHANNEL  AND  IN  MAINTENANCE. 

At  the  beginning  of  the  year  the  U.  S.  self-propelling,  suction 
dredge  Delaware  was  engaged  in  the  improvement  of  a  shoal  in 
Philadelphia  Harbor  under  an  allotment  of  $10,000  made  from  the 
appropriation  for  emergencies  in  river  and  harbor  work.  This 
work  had  been  be^n  on  June  6,  1906,  and  was  continued  until  July 

5,  1906,  10,968  cubic  yards  being  removed  in  July,  making  a  total 
of  109,400  cubic  yards  removed  after  June  6.  The  material  was 
deposited  at  Mifflm  bar  dike  and  rehandled  by  the  U.  S.  rehand- 
ling  machine  Cataract.  The  total  amount  expended  on  this  work 
during  the  year,  including  payment  of  liabilities  outstanding  at  the 
beginning  of  the  year,  was  $7,269.97.  From  July  6  to  10,  and  from 
July  23  to  24,  1906,  the  Delaware  worked  on  Deep  Water  Point 
range  with  a  view  to  hastening  the  work  under  contract  with  the 
San  ford  &  Brooks  Company,  as  permitted  by  the  specifications.  She 
removed  60,852  cubic  yards  oi  material,  most  of  which  was  re- 
handled  at  Fort  Delaware  by  the  rehandling  machine  Dewey ^  owned 
by  the  Sanf ord  &  Brooks  Company,  the  remainder  beinc  deposited  at 
Mifflin  bar  dike  and  rehandled  by  the  Cataract.  From  July  11  to  20, 
she  operated  at  Mifflin  bar  removing  69,542  cubic  yards,  and  from 
July  21  to  22,  and  July  25  to  August  1,  she  operated  on  Tinicum 
Iidand  shoal,  removing  43,343  cubic  yards.  All  of  the  material  re- 
moved from  Mifflin  bar  and  Tinicum  Island  shoal  by  the  above  work 
was  rehandled  by  the  CataraH  at  Mifflin  bar  dike.  From  August  2 
to  21, 1906,  and  from  June  13,  1907,  to  the  end  of  the  year  she  was  in 
dry  dock.  From  August  22,  1906,  to  January  15,  1907,  and  from 
May  16  to  June  12, 1907,  she  was  operated  under  the  direction  of  this 
office  for  the  city  of  Philadelphia,  the  cost  of  her  work  being  paid 
by  the  city  (see  below).  From  January  16  to  26  she  was  employed  in 
maintenance  dredging  on  Liston  range,  8,896  cubic  yards  being 
dredged,  which  was  deposited  in  deep  water  in  Delaware  Bay.  Dur- 
ing this  work  she  was  greatly  interfered  with  by  ice,  and  on  the  26th 
the  work  had  to  be  discontinued.  Arrangements  were  then  made  for 
operating  her  in  Ambrose  channel.  New  York  Harbor,  during  the 
remainder  of  the  winter  season,  the  Delaware  River  being  credited 
for  her  work  at  the  rate  of  9  cents  per  cubic  yard  of  material  re- 
moved. After  making  the  necessary  preparations  she  proceeded  to 
New  York  February  5,  1907,  beginning  work  in  Ambrose  channel 
on  February  11,  1907.  She  contmued  on  this  work  until  March  7, 
1907,  removing  289,602  cubic  yards  of  material,  when  she  was  sent 
back  to  Philadelphia  arriving  here  April  4,  1907.  From  April  6  to 
May  15,  1907,  she  operated  on  Liston  range,  remo;y|pj;^  |9^^^1^^ 
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yards  of  material,  which  was  deposited  in  deep  water  in  Delaware 
bay.  The  total  amount  of  material  dredged  by  the  Delaware  during 
the  year  is  as  follows : 

Cubic  yards. 

Delaware  River 853, 273 

Ambrose  channel,  New  York  Harbor 289,602 

Total 1, 142,875 

The  expenditures  on  the  dredge  Delaware  from  the  Delaware  River 
appropriation  during  the  year  in  connection  with  her  work  has  been : 

For  operation $43, 333. 56 

Alterations  and  additions 6,223.77 

Office  expenses,  surveys,  superintendence,  and  ln8i)ectlon 1,385.00 

Total   50, 942. 33 

A  statement  from  Lieut.  Col.  W.  L.  Marshall,  Corps  of  Engineers, 
indicates  that  about  $9,734  will  probably  be  paid  to  the  Delaware 
River  appropriation  for  the  amount  earned  by  the  Delaware  at  New 
York,  $26,082.18,  less  the  amount  paid  by  the  New  York  office  for  her 
operation,  current  repairs,  etc.,  $16,348.13. 

The  new  rehandling  machine  Cataract^  purchased  by  the  United 
States  in  the  spring  of  1906  as  a  tender  to  the  U.  S.  dredge  Delaware^ 
has  been  operated  m  connection  with  the  Delaware  whenever  the  lat- 
ter was  engaged  in  dredgjing  between  Deep  Water  Point  range  and 
the  city  of  Philadelphia,  including  the  time  when  her  expenses  were 
paid  by  the  city.  At  the  beginning  of  the  year  the  construction  of 
Quarters  for  the  crew  of  the  Cataract  was  in  progress  and  was  not 
finally  completed  until  several  months  later.  During  this  time  the 
small  U.  S.  rehandling  machine  Uncle  Sam  was  used  simply  as  a 
quarter  boat  for  the  Cataracts  crew.  In  addition  to  construction  of 
quarters  on  the  Cataract,  several  important  improvements  to  the 
machinery  and  appliances  have  been  made.  A  ponton  pipe  line  was 
built  for  use  with  the  Cataract,  The  minimum  length  of  shore  pipe 
at  first  purchased  has  been  gradually  extended  with  pipe  of  better 
quality  purchased  to  replace  the  original  pipe  as  the  latter  wore  out. 
In  the  latter  part  of  1906  and  in  May  and  June,  1907,  the  Uncle  Sam 
has  been  used  as  a  rehandling  machine,  supplementing  the  work  of 
the  Cataract.  The  expenditures  bv  the  United  States  on  these  re- 
handling machines  have  been  as  follows : 

Oaiaract: 

Field  cost  and  operation $22,359.89 

Office  expenses  and  superintendence 855. 00 

Balance  of  purchase  price _.  70, 600. 00 

Quarters,  pontons,  pipe  line,  additions,  and  betterments 12,097.68 

Uncle  Bam: 

Care  and  ordinary  repairs,  additions,  and  betterments 5,  730.  86 

Office  expenses  and  sujierintendence 138.00 

IMPROVEMENT    OF    DELAWARE    RIVER    BY    THE    STATE    OF    PENNSYLVANIA 
AND  THE  CITY  OF  PHILADELPHIA. 

Under  the  appropriations  aggregating  $750,000,  made  in  1905  by 
the  State  of  Pennsylvania  and  the  city  of  Philadelphia,  to  lie 
expended  under  the  direction  of  the'city  in  accordance  with  the  gen- 
eral project  of  improvement  of  Delaware  River,  an  agreement  was 
entered  into,  under  date  of  July  27,  1906,  with  the  city  whereby 

uigiiizea  oy  v^j  v^v^^^iv 


APPENDIX   H — ^REPORT   OF   MAJOB  SANFOBD.  1085 

Government  plant  should  be  placed  on  the  work  in  sections  7  and  8 
and  operated  under  the  direction  of  this  oflSce;  all  cost  of  the  work 
to  be  paid  for  by  the  city.  Under  this  agreement  the  dredge  Dela- 
ware^ rehandling  machines  Cataract  and  Utu-le  Sam,  and  the  clam- 
shell dredge  HeU  Gate,  w4th  her  tugboat  and  dump  scows  were  placed 
on  the  city  work  at  various  dates  between  August  15  and  August  21, 
1906.  The  dredge  Key  West  was  also  borrowed  from  the  Jackson- 
ville, Fla.,  district  for  this  work  and  operated  between  September  14 
and  December  11,  1906.  The  HeU  Gate  operated  between  August  15 
and  December  24  on  Tinicum  Island  shoal.  The  Key  West  operated 
partly  on  Tinicum  Island  shoal  and  partly  on  Mifflin  bar.  The 
Delaware,  between  August  22,  1906,  and  January  15,  1907,  and 
between  May  16  and  June  12,  1907,  operated  on  Mifflin  bar,  Tinicum 
Island  shoal,  and  shoal  opposite  League  Island.  The  material  re- 
moved by  the  Government  dredges  under  agreement  with  the  city 
is  as  follows : 

Cubic  yards. 

Tinicum  Island  shoal ^ 301,927 

Mifflin  bar 407, 277 

Shoal  opposite  League  Island 21,458 

Total 730,662 

The  total  amount  paid  by  the  city  through  this  office  during  the 
year  for  this  work,  including  office  expenses,  surveys  connected  with 
the  work,  superintendence  and  inspection,  and  care  and  repair  of 
plant  has  been  $93,021.11. 

Under  date  of  October  29,  1906,  the  city  of  Philadelphia  entered 
into  a  contract  with  the  American  Dredging  Company  for  dredging 
to  full  width  and  depth  of  proposed  30- foot  channel  in  sections  6  A, 

6  B,  and  9  for  a  lump  sum  in  each  case.    These  sections,  with  sections 

7  and  8  on  which  the  above-mentioned  Government  plant  has  been 
employed,  cover  the  entire  length  of  the  channel  from  the  south  line 
of  Pennsylvania  to  Christian  street,  Philadelphia.  Under  this  con- 
tract work  was  be^n  in  April,  1907,  and  has  since  continued.  It  has 
thus  far  resulted  m  the  excavation  of  a  channel  having  a  width  of 
about  600  feet  through  subsection  6  A,  and  of  about  50  to  250  feet 
through  subsection  6  B.  The  dredging  has  been  done  with  a  view 
to  securing  a  depth  of  30  feet  at  mean  low  water. 

BETAINING  BANKS   AND   HYDRAULIC   FILLS   AT  FORT  DU   PONT  AND   FORT 

DELAWARE. 

For  description  of  work  previously  done  see  Annual  Reports  of 
Chief  of  Engineers  for  1904,  pages  1184-1186 ;  1905,  pages  1068-1069 ; 

1906,  pages  1024-1025. 

Under  date  of  July  2,  1906,  the  Acting  Secretary  of  War  allotted 
the  sum  of  $5,000  from  the  appropriation  for  army  transportation, 

1907,  under  control  of  the  Quartermaster's  Department,  to  pro- 
vide against  contingencies  in  the  maintenance  of  these  banks  during 
the  fiscal  year  ending  June  30,  1907,  the  work  to  be  done  by  the 
Engineer  Department  and  to  be  paid  for  by  the  Quartermaster's 
Department. 

In  July  and  August,  1906,  material  dredged  under  the  above-men- 
tioned contracts  was  pumped  ashore  at  Fort  Delaware,  completing 
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the  fill  at  that  point  except  for  subsequent  settlement.  Minor  repairs 
were  made  to  the  banks  at  Fort  Delaware  in  August.  An  examination 
of  the  banks  at  Fort  Du  Pont,  which  had  been  constructed  on  a  very 
soft  marsh,  indicated  that  extensive  strengthening  of  the  banks  was 
necessary  before  resuming  pumping;  and  to  economically  strengthen 
them  it  was  decided  that  the  fill  must  first  be  allowed  to  dry 
thoroughly  in  order  that  it  might  be  used  for  these  repairs,  this  material 
being  much  better  suited  for  the  purpose  than  the  soft  material 
outside  the  banks.  For  this  reason  no  material  was  pumped  ashore 
at  Fort  Du  Pont  in  the  latter  half  of  1906.  In  March,  1907,  a  survey 
of  the  banks  at  Fort  Dupont  was  made  and  in  the  following  month  the 
strengthening  of  these  banks  by  hired  labor  was  beffun.     In  the  early 

Eart  of  June  the  repairs  had  been  completed  on  the  banks  of  the  norm 
asin,  though  unusually  bad  weather  nad  delayed  the  work ;  and  the 
pumping  of  dredged  material  into  the  north  basin  was  resumed  and 
continued  until  the  end  of  the  year.  The  repairs  to  the  banks  of  the 
south  basin  had  been  partially  completed  at  the  close  of  the  year. 
The  following  shows  the  amounts,  in  cubic  jards,  scow  measurement, 
of  material  pumped  ashore  at  these  localities  during  the  year  under 
the  two  dreoging  contracts: 


Contractor. 


Fort  Dela- 
ware. 


FortDu 
Pont, 


Sanford  &  Brooks  Co 

Maryland  Dredging  and  Contracting  Co  . 


244,110 
194,460 


M,130 
58,506 


The  total  amount  of  material,  scow  measurement,  pumped  ashore 
to  June  30, 1907,  including  the  above  and  previous  work,  is : 

1,784,056  cubic  yards  at  Fort  Delaware. 
945,293  cubic  yards  at  Fort  Du  Pont 

During  the  year  vouchers  amounting  in  the  aggre^te  to  $2,097.08 
were  certified  and  forwarded  to  the  Quartermaster's  Department  for 
payment.  The  outstanding  liabilities  at  the  close  of  the  year 
amounted  to  $1,789.88,  leaving  a  balance  of  $1,113.04  to  be  returned 
to  the  appropriation. 

IMPROVEMENT  OF  PHILADELPHIA  HARBOR. 

The  work  of  the  U.  S.  dredge  Delaware  in  the  removal  of  shoal 
places  in  the  harbor  had  been  in  progress  at  times. 

Under  date  of  December  6,  1906,  the  Board  of  Engineer  Officers 
appointed  by  Department  orders  dated  June  30,  1904,  to  consider  the 
establishment  of  harbor  lines  in  the  Delaware  and  Schuylkill  rivers, 
at  the  harbor  of  Philadelphia,  and  to  recommend  locations  for  such 
lines,  submitted  a  report,  with  maps  and  descriptions  of  harbor  lines 
recommended.  The  expenses  connected  with  this  work  are  charged 
to  the  Delaware  River  improvement. 

APPROPRIATIONS  FOR  COMPLETION  OF  EXISTING  PROJECT. 

The  river  and  harbor  act  approved  March  2,  1907,  appropriated 
$895,000  for  completing  the  improvement  under  the  general  project 
for  a  30-foot  channel,  and  authorized  contracts  to  an  admtional 
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amount  not  exceeding  $500,000  for  maintenance  of  the  dredged  chan- 
nel, to  be  paid  for  as  appropriations  may  from  time  to  time  be  made 
by  law.  The  same  act  authorized  the  expenditure  of  a  sum  not 
exceeding  $200,000  of  the  amounts  appropriated  and  authorized  in 
widening  the  channel  at  the  bends  therem,  below  the  city  of  Philadel- 
phia, with  a  view  to  securing,  so  far  as  practicable,  a  channel  of  equal 
safety  and  efficiency  in  all  its  parts. 

A  project  for  the  expenditure  of  these  funds  was  submitted  and 
approved.  It  provides  for  the  completion  of  the  general  project  and 
for  maintaining  completed  sections  of  the  channel,  by  contract  or 
hired  labor,  using  Government  plant,  as  may  prove  to  the  best  inter- 
ests of  the  United  States,  and  also  lor  widenmg  the  channel  at  the 
bends  below  Philadelphia  to  such  an  extent  as  the  available  funds 
will  permit. 

It  IS  understood  that  these  funds  are  also  available  for  maintenance 
of  the  dredged  channel  along  the  Philadelphia  water  front  above 
Christian  street.  . 

MISCELLANEOUS. 

Up  to  June  30,  1905,  39  wharves  between  Allegheny  avenue  and 
Moore  street,  on  the  Delaware  River  water  front  of  the  city  of  Phila- 
delphia, had  been  extended  to  the  new  pierhead  line,  and  between 
Pearl  and  Mickle  streets,  Camden,  5  wharves  had  been  similarly  ex- 
tended to  the  New  Jersey  pierhead  line. 

During  the  fiscal  year  ending  June  30,  1904,  licenses  were  granted 
by  the  board  of  port  wardens  of  the  city  of  Philadelphia  for  the 
extension  of  two  additional  piers  on  the  Philadelphia  water  front, 
and  in  the  fiscal  year  ending  June  30, 1905,  a  license  was  given  for  the 
extension  of  one  more  pier,  and  in  the  fiscal  year  endmg  June  30, 
1906,  a  license  was  given  for  the  extension  of  another  pier,  and  in 
the  past  fiscal  year  licenses  were  given  for  the  extension  of  two  addi- 
tional piers  and  one  wharf  on  the  Delaware  water  front.  Detailed 
information  with  reference  to  these  subjects  is  given  in  a  letter  dated 
June  19,  1907,  from  Mr.  Theodore  C.  Knauff,  secretary  of  the  board 
of  harbor  commissioners,  which  he  has  kindly  prepared.  This  letter 
and  its  accompanying  papers  are  appended  hereto. 

Detailed  information  as  to  work  of  dredging  in  the-  channel  of 
Delaware  River,  accomplished  under  appropriations  made  by  the 
State  of  Pennsylvania  and  city  of  Philadelphia,  is  given  in  a  letter 
from  Mr.  W.  K.  Benson,  assistant  director,  department  of  public 
works,  city  of  Philadelphia,  which  he  has  kincQy  prepared.  This 
letter  and  its  inclosure  are  appended  hereto. 

LANDS   CEDED  TO  THE  UNITED   STATES. 

During  the  past  fiscal  year  the  States  of  Delaware  and  New  Jer- 
sey conveyed  to  the  United  States  all  right,  title,  and  interests  in  and 
to  certain  submerged  lands  in  the  Delaware  River  between  the  States 
of  Delaware  and  New  Jersey,  required  in  connection  with  the  bulk- 
head for  dredged  material,  constructed  by  the  United  States  at  Baker 
and  Stony  Point  shoals.  Jurisdiction  over  the  lands  is  also  con- 
veyed to  the  United  States.    The  acts  of  the  legislature  of  the  two 
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States,  approved  by  the  respective  ffovernors  thereof,  conveying  the 
lands  and  jurisdiction,  and  the  deed  to  the  property,  signed  by  the 
governor  of  the  State  of  New  Jersey,  as  authorized  and  directed  by 
the  act  of  the  legislature  of  that  State,  are  appended  hereto. 


Money  statement. 

July  1,  1906,  balance  unexpended $1,194,625.75 

June  30,  1907,  credited  to  appropriation  during  fiscal  year:  Sales 
of  condemned  proi3erty,  $660;  sales  of  blueprints,  $11.98;  ac- 
count services  of  U.  S.  dredge  Delaware  in  Wilmington,  N.  C, 

district,  $1,303.87;  total 1,975,85 

Amount  appropriated  by  river  and  barbor  act  approved  Marcb  2, 

1907 895, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $1,049,033.28 

For  maintenance  of  improvement 8,  710. 17 


2, 091, 601. 60 


1, 058, 343. 45 


July  1,  1907,  balance  unexpended 1,033,258.15 

July  1,  1907,  outstanding  liabilities 90,613.26 


July  1,  1907,  balance  available 942,644.80 


July  1,  1907,  amount  covered  by  uncompleted  contracts 200,  774.  80 

Amount  (estimated)  required  for  completion  of  existing  project—      500,000.00 


Amount  tbat  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $500,000.00 

For  maintenance  of  Improvement 135,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


635,000.00 


APPROPRIATIONS. 


July  4,  1836 $15,  000.  00 

June  10,  1872 10, 000. 00 

March  3,  1873 115,000.00 

June  23,  1874 60,000.  00 

March  3.  1875 30,000.00 

August  14,   1876 40,000.00 

June  18.  1878 110,000.00 

March  3,  1879 201,000.00 

June  14,   1880 235,000.00 

March  3,  1881 250,000.00 

August  2,  1882 286,  000.  00 

July  5,  1884 200.000.00 

August  5.  1880 210,  000.  00 

August  11,  1888 250,  000.  00 

September  10,  1890 240,000.00 

July  13,  1892 50,000.00 

August  18.  1894 170,000.00 

June  3,   189(J 500,000.00 

March  3,  1809 300,000.00 

June  6,   10(X) 270,500.00 

March  3.  1901 61,500.00 

June  13,  1902 600, 000. 00 


March  3,  1903 $1,400,000.00 

April  28,  1904 1,000,000.00 

March  3,  1905 500,000.00 

June  30,  1906 1,000,000.00 

March  2,  1907 895,000.00 

Total    8,999,000.00 

Amounts   received    from 
other   sources    as   fol- 
lows: 
Sales,  condemned 

property    1,145.00 

Sales,  blueprints 11.98 

Services  U.  S.  dredge 
Delaware  in  other 
engineer  district—  1,303,87 

Grand  total 9,001,460.85 

Total  amount  appropri- 
ated on  present  project 
to  June  30,  1907 5, 960, 636. 74 
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CONTRACTS  IN  FORCE. 

1.  With  the  Marylaiid  Dredging  and  Ck>ntracting  Company,  of  Baltimore, 
Md.,  dated  August  3  and  approved  August  15,  1905,  for  excavating  and  removing, 
l>y  dredging,  of  about  1,467,750  cubic  yards  of  material  from  the  channel  of 
Delaware  River  between  Finns  Point  and  south  line  of  Pennsylvania,  from  the 
locality  designated  and  known  as  section  3,  subsection  B,  at  15.4  cents  per  cubic 
yard  scow  measurement.  Work  to  be  commenced  on  or  before  September  17, 
1905,  and  be  completed  by  December  31,  1906.  The  time  limit  of  this  contract 
has  been  waived  for  a  reasonable  period  by  supplemental  articles  of  agreement 
entered  into  December  22,  1906. 

2.  With  the  Sanford  &  Brooks  Company,  of  Baltimore,  Md.,  dated  August  9 
and  approved  August  18,  1905,  for  excavating  and  removing,  by  dredging,  of 
about  1,467,750  cubic  yards  of  material  from  the  channel  of  Delaware  River 
between  Finns  Point  and  south  line  of  Pennsylvania,  from  the  locality  desig- 
nated and  known  as  section  3,  subsection  A,  at  15.45  cents  per  cubic  yard  scow 
measurement  Woiii  to  be  commenced  on  or  before  September  21,  1905,  and  be 
completed  by  December  31,  1906.  The  time  limit  of  this  contract  lias  been 
waived  for  a  reasonable  period  by  supplemental  articles  of  agreement  entered 
hito  December  29,  1906. 


COMMERCIAL  STATISTICS. 

The  following  statement  concerning  the  foreign  commerce  of  the  Delaware. 
River  for  the  years  ending  December  31,  1905  and  1906,  is  compiled  from  reports 
of  the  Board  of  Trade  of  the  city  of  Philadelphia : 


Articles. 


Asphalt  and  asphalt  blocki. . 

Cement 

Chalk 

Clay 

OotJ 

Coal  tar,  and  pitch  of 

Cork  and  cora  wood 

Cotton  and  cotton  fabrics . . . 

I>nu»  and  chemicals 

Kar&enware,    china    and 

stone  ware 

FertUlzen 

Fralts 

QlasB,  and  manafactures  of. . 
Oroceries  and  proTlsions — 
Hair,  and  manufactures  of.. 
Hemp.  Jute,  flax,  and  their 

fabrics 

Hides  and  skins 

htm: 

Man  uf actured 

Ore 

s«- 

Scrap 

Leather,  and  manufactures 

of 

live  stock  and  fowls 


1906. 


TbiM. 
8,510 
2,7«7 
88,087 
66,719 
119 
6,869 
8,152 
11,247 
118,104 


82,046 
24,002 

2,467 
19,814 

2,014 

81,000 
24,696 

20,790 

299,844 

28,968 

4,961 

2,789 
98 


1906. 


Tons. 

8,810 

2,847 

80,805 

69,574 


7,651 

2,187 

11,788 

218,206 

84,722 
27,722 
17,446 

1.971 
84,048 

4,019 

81,296 
22,602 

68,883 

877,241 

72,805 

1,281 

1,500 
718 


Articles. 


Mineral  water 

Molasses 

OU 

Ores,  metals,  and  manufac- 
tures of  

Plants  and  seeds 

Plaster  of  Paris  and  plaster 
(crude) 

Rags 

Salt 

8ilk,  and  manufactures  of.. 

Stone,  and  manufactures  of. 

Saffar 

Sulphur: 

Crude 

Ore 

Tin 

Tobacco 

Wines  and  liquors , 

Wood  pulp,  paper,  and  man- 
ufactures of 

Wood,  and  manufactures  of, 

Wool  and  wool  fabrics 

Miscellaneous 

Total 


1905. 


1906. 


Tom. 

443 
42.153  j 

2,200  I 

20,879  ! 
2,670 

71,000 

14,317 

17,076 

407 

275 

252,118 

3,0^ 

76,827 

10,791 

1,121 

2,862 

2,809 
33,896 
24,440 
45,054 


1,865,245 


Tnu. 
8,279 
38,266 
15,377 

84,962 
9,724 

79,686 

11,144 

9,900 

188 

1,148 

255,057 

6,292 

85,442 

8,952 

1,200 

658 

2,798 
50,841 
17,240 
55,375 


1,782,935 


ENG   1907- 
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Articles  . 


Beef,  pork,  and  products — 

Bricks 

Cars  and  locomotives 

Coal 

Com  aad  com  meal 

Cotton  and  cotton  fabrics. . . 

Drugs  and  chemicals 

Feed 

Fertilizers 

Flour 

Fruit 

GlnooBe 

eine  and  glue  stock , 

Groceries  and  provisions . . . , 
Gunpowder  and  explosives. , 
Hides,  leather,  and  manu- 

faotoresof 

Iron: 

Manufactured 

Pg 

Scrap , 

Livestock , 

Metals,  other,  and  manufac- 
tures of 


1905. 

1906. 

Tons. 

Tons. 

35»268 

51,768 

10,689 

93 

2,470 

1% 

749,900 

642,249 

222,580 

282,025 

19,253 

10,402 

7,073 

23,358 

40,566 

59,480 

704 

777 

143,112 

343,019 

212 

276 

21,009 

15,068 

32 

19 

17,467 

10,676 

163 

264 

1,146 

3,819 

43,306 

61,001 

2,056 

3,190 

49 

65 

42,947 

43,488 

8,177 

8,162 

Articles. 


Molasses , 

Oats  and  oatmeal 

Oilcake 

Oil: 

Lubricating , 

Other 

Paraffin , 

Petroleum,  crude  and  re- 
fined  , 

Residuum 

Rosin  and  turpentine , 

Seeds , 

Soap,  tallow,  and  grease 

Stone,  and  manufactures  of 

Tobacco 

Wines  and  liquors 

Wood  pulp,  paper,  and  man- 
ufactures of 

Wood,  and  manufactures  of 
Miscellaneous 

Total 


1905. 


Tons. 
8,294 
96,047 
73,691 

110,088 
41,382 
19,634 

1,242,824 
167,264 
8,374 
2,060 
15,880 
3,780 
3,684 
1,942 

895 
69,811 
89,662 


3,267,439 


1906. 


Tons. 
24,718 
99,446 

118,089 

181,005 

251,456 

18,908 

1,209,642 
157,590 
8,470 
22,572 
18,137 
16,339 
3,808 
2,566 

528 
78,111 
45,276 


3,800,996 


Passengers  arriving  from  and  departing  for  foreign  countries  by  river. 


1905. 

1906. 

Arrivals 

28,569 
12,107 

26,423 

Departures 

11,204 

Total 

40,676 

87,627 

Comparative  statement  of  quantity  and  value  of  exports,  imports,  and  revenue 

collected. 


Year. 

Exports. 

Imports. 

Revenue. 

Quantity. 

Value. 

Quantity. 

Value. 

1897 

Tons. 
2,599,952 
3,019,006 
3,069,570 
3,513,526 
3,183,584 
2,748,889 
2,378,807 
2,552,065 
8,267,439 
3,800,996 

161,760,616 
69,392,047 
67,044,250 
81,146,966 
79,324,844 
76,022,896 
73,184,894 
66,539,909 
70,645,108 
88,276,315 

l,.'T:»,iH4 

l,;-.nH)6'2 
l,MriV.:S48 
J,:.';.s  J45 

$27,921,738 
37,516,707 
48,241,016 
49,186,877 
51,865,142 
65,064,776 
65,516,062 
53,862,194 
67,913,822 
72,187,678 

$14,a'j7,gf71 

1898 •: 

rj,^]K  TSS 

1899 

21,777,735 

1900 

21  775,201 

1901 

1"  1,  (M6, 0Q7 

1902 

%i  :<&)  302 

1903 

21J  12111,331 

1904 

17  [J97  7UD 

1906 

2iiJ'F.^,.W€ 

1906 

2n  fitt^i  MS 

Foreign  entrances  and  clearances. 


Class. 


American: 

Steam  vessels . 

Sailing  vessels 
Foreign; 

Steam  vessels . 

Sailing  vessels 

Total 


Entered  from  for- 
eign ports. 


No. 
46 
71 

1,000 
97 


1,214 


Tons. 
60,200 
83,082 

2,024,158 
65,806 


2,183,246 


CI  eared  tor  for- 
eign ports. 


No. 
43 
75 

1,006 


1,223 


Tons. 
60.043 
68,601 

2,078,752 
77,322 


2,284,718 


Total. 


No. 
89 
146 

2,006 
196 


2,487 


Ibns. 
120,243 
101,688 

4,102,910 
143,128 


4,467,964 
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The  following  statement  concerning  the  domestic  and  coastwise  commerce  of 
the  Delaware  River  for  the  years  ending  December  31,  1905  and  1906,  has  been 
complied  from  returns  made  to  this  office  by  shippers,  consignees,  and  carriers : 


Articleii. 


1905. 


Quantity.        Value. 


1906. 


Quantity. 


Value. 


Asphalt 

Bricks  and  terra  cotta . . . 

Chemicals 

Clay 

Coal 

Coal  tar 

Cotton 

Pertilixere 

Grain 

Hay 

Ice 

Iron: 

Manufactured  . .' 

Ore 

s« 

Scrap 

Lumber 

Manure 

Oysters  and  fish 

Petroleom  and  products . 

Produce  and  fruit 

Railroad  ties 

Sand 

Stone: 

BuildiniT 

Paving 

Sugar  

Wood  (cord) 

Miscellaneous 


Total. 


DEPARTURK8. 


Asphalt 

Bricks  and  terra  cotta. . . . 

Chemicals , 

Coal 

Coal  tar 

Fertilizers. 

Grain , 

H»y 

Ice 

Iron: 

Manufactured 

"«.- 

Ore 

Lumber 

Manure 

Oysters  and  fish 

Petroleum  and  products. 

Produce  and  fruit 

Sand 

Stone,  building 

Sugar 

Wood 

Miscellaneous 


Total. 


Tons. 
10,500 
21,880 

104,083 
10,819 

611,218 
10,484 
25,600 
94,260 

117,224 
88,271 
60,777 

126,287 

18,812 

65,200 

554 

903,068 
77,381 
56,515 

898.802 

69,174 

89,306 

1,779,712 

106,796 
101,000 
128,060 
102,304 
2,867,748 


8,545,135 


10,000 
25,621 
103,572 
7,694,946 
25,833 
94,873 
63,502 
10,500 
31,176 

76,546 

6,701 

16,000 

48,718 

73,228 

206,667 

435,653 

4,305 

896,807 

255,252 

17,400 

5,625 

2,109,327 


•92,925 

55,095 

2,142,055 

19,369 

1,761,913 

43,987 

5,100,000 

1,488,065 

2,908.664 

622,344 

124,554 

8,796,166 

100,716 

848,605 

1,486 

9,810,596 
84,869 
902,580 

7,419.835 

3,076,267 
406,580 
951,912 

468,994 

505,000 

11,497,038 

398,679 

761,412,371 


Tone. 
11,560 
14,820 

164,818 
15,000 

617,069 
21,610 
20,000 

121.602 

138,807 
2,652 
19,729 

85,114 

7,700 

80,606 


867,718 
163,200 
62.570 
670.129 
189.644 
155,338 
2,052.441 

76,988 
UO.OOO 
181,847 

81,666 
2,526,049 


815,480,007 


8,348,627 


12,205,752 


90,000 

58,628 

2,598,496 

80,402,184 

161,716 

1,586,274 

1,978,138 

84,400 

68,852 

2,192.994 

86.855 

148,800 

282,180 

77,861 

2,200,766 

5,305.289 

432,700 

603,161 

1,407,474 

1,892,000 

83,760 

607,741,049 


11,560 
5,606 
79,644 
7,730,643 
8,580 
110,931 
55,136 
2,666 
8,495 

76,239 

33,755 

5,000 

46,879 

58,106 

152,040 

409,658 

71,786 

826,222 

286.094 

15,000 

4,645 

2,240,076 


8102,217 

49,846 

8,794.174 

60,000 


129.660 

4,000,000 

1,971,940 

8,578,188 

27,296 

84,462 

2,960,946 

154,000 

1,881,338 


13,652,523 
244,800 
2,628,640 
7,^86,  111 
6,873,879 
953,614 
1,338,878 

682,437 

220,000 

10,795,868 

285,707 

626,616,060 


691,802,969 


102,217 

77,890 

2,191,711 

27,206,621 

19,261 

2,335,920 

1,264,615 

24,960 

16,017 

2,549,882 

697,605 

45,000 

678,853 

70,971 

1,822,200 

5,887,218 

8,747,450 

468.818 

1,282,968 

1.100,000 

27,870 

569,266,965 


658,808,567 


12,228,490 


620,823,882 


Passengers  arriving  at  and  departing  from  Philadelphia, 


1906. 


Arriving 1,168,584 

Departing 1,168,583 


1,476,090 
1,498,144 


Total I    2,837,117 


2,974,284 
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Domestio  and  coastwise  arrivals  and  departures  in  cargo. 


Class. 

1905. 

1906. 

Arrivals. 

Departures. 

Arrivals. 

Departures. 

fifAamern                    ...        . .     - , .  -      - . , , 

a 19, 859 

8,768 

c28,000 

365 

a 19, 450 

685,154 

d41,280 

40 

a 15, 900 

8.086 

C87.990 

239 

alA,868 
633,086 

BailiDir  vessels 

Canal  Doats  and  banres 

<f  38,100 
50 

Rafts 

Total 

51,992 

95,924 

57,215 

87.104 

•  Exclusive  of  tugboats  and  ferryboats. 

^  Including  30,000  oyster  boats  (estimated). 


<"  Including  18,000  railroad  lighters. 
*  Including  18,200  railroad  lighters. 


SUMMABT. 

Freight  movement. 


Foreign: 

Arrivals..... 

Departures.. 
Domestic: 

Arrivals 

Departuren. 


Total. 


1905. 


Quantity. 


Tom. 
1,365,245 
3,267,439 

8.545,185 
12,205,752 


25,388,571 


Value. 


$67,913,822 
70,645,103 

815,480,007 
658,808,567 


1,612,847,499 


1906. 


Quantity. 


Tbnt. 
1,732,985 
8,800,995 

8,848,627 
12,228,490 


026,111,047 


Value. 


172,187,678 
88,276,315 

691,802,989 
620,828,382 


1,472,540,364 


•  Of  this  total  quantity,  2,528,500  tons  were  carried  on  car  floats  between  Philadelphia 
and  Camden.     It  is  not  possible  to  obtain  this  information  for  the  year  1905. 

Vessel  movement. 


Foreign  trade. 

Domestic  trade. 

1906. 

1906. 

1905. 

1906. 

ARRIVING. 

fiteam  vessels 

1,316 

790 

2,228 

1,386 

748 

2.062 

19,859 

8,768 

28,000 

365 

19,450 

85,154 

41,280 

40 

15,900 

Sailing  vessels 

3,086 

Canal  i)oats  and  banres 

Rafts 

DEPARTING. 

Steam  vessels 

1,320 

761 

2,082 

1,396 

716 

1,944 

15,868 

Sailing  vessels 

33,086 

Canal  boats  and  barsrcs 

38.100 

Rafts 

•  50 

Total 

8,497 

8,266 

147,916 

144,319 

EXPORTS   OF  GRAIN    AND   PETROLEUM. 


The  following  tables  give  the  amount  of  grain  and  petroleum  shipped  from 
this  port  during  the  years  1905  and  1906,  compared  with  the  shipments  from 
other  ports  named : 

Export  of  grain  (wheat  and  com). 


Philadelphia 

Montreal 

Portland 

Boston 

New  York 

Baltimore 

Newport  News. . . 

Norfolk 

New  Orleans 

Galveston 

Mobile 

St  Johns  (N.B.). 


Furts. 


Total 139,893,299 


]qc&. 


Bushels.      Per  cent. 


8, 
16, 

6, 
15, 

!?; 

3, 
1, 
20, 
12, 
1, 
2, 


956,975 
009.280 
509,827 
018,422 
606,825 
547,650 
782,364 
096,251 
451.706 
847,697 
748.406 
877,894 


6.4 
11.6 
3.9 
10.8 
24.1 
12.7 
2.7 
.7 
14.7 
9.2 
1.2 
2.0 


1100^ 


Bushels.      Percent. 


15,438,875 
18,727,884 

7,417,878 
15.831,759 
40,048,573 
29.499,152 

4,285,087 

516,107 

23,013,303 

28,094,970 

2,071,018 

6,825,221 


100.0      186.269,277 


8.4 
10.1 
4.0 
8.6 
21.5 
15.9 
2.3 
.8 
12.4 
12.5 
1.1 
2.9 


100.0 
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Porta. 

1906 

1906. 

Barrels. 

Percent. 

Barrels. 

Percent. 

Sew  York 

9,243,777 
9,041,008 

49.28 

48.19 

2.63 

8,917,462 
9,063.730 

49  69 

PtlfliUff^fpfliiL.  .                          

60  41 

Baltiinore 

474,848 

Total 

18,759,633 

100.00 

17,981,192 

100  00 

Vessels  under  construction  at  the  different  shipyards  along  the  Delaware  River 

during  the  year  J906. 


Fini8hed.!BulldinK.  i 


jPini«hed.  Bollding. 


STKEL  VEHKUB. 


Banle  ships 

Cmlsers 

Sc^mshlps 

Iceboats 

Fishing  boats 

Steamboats 

Bevenae  catten 

Steam  tugs 

Wrecking  steamem. . 

Ferryboats 

I4ght-hou8e  tenders . 

lightrshipe 

Steam  yachts 


Ine  boats. 

Gsr  floats 

Baiges 

Lighten 

Total... 


6 

1 

12  ' 

1 

3 

1  I 
5  1 


WOODBN   VKH8F.LH. 


Steamboats 

Revenue  cutters 

Steam  tugs 

Gasoline  achoonere  . 

Steam  bargeM 

Gasoline  bouts 

SchoonerR 

Scbooner-yachtM 


Car  floats 

Pontons 

Dredffes 

Pile  drivers 

Rock  cutter  hulls . 


13 
2 


Total. 


18 


LETTEB  FBOH  MB.  THEO.  0.  KNAUFF,  SECRETABY  OF  THE  BOABD  OF  UABBOB  COMMI8- 
8IONESS  FOB  THE  CITY  OF  PHILADELPHIA,  WITH  REFERENCE  TO  THE  PROGRESS 
MADE  BY  THE  CITY  OF  PHILADELPHIA  IN  THE  IMPROVEMENT  OF  THE  DELAWARE 
BIVEB  AND  EXTENSION  OF  PIERS  IN  THE  HARBOR  OF  PHILADELPHIA  BY  PRIVATE 
OWNESS  DUBINO  THE  FISCAL  YEAB  ENDING  JUNE  30,   1907,  WITH  TWO  INCLOSUBES. 

BOABD  OF  HaBBOB  CoMMISSIONEBS  FOB  THE  CiTY  OF  PHILADELPHIA, 

Philadelphia,  June  19,  1907. 

Deab  Sib  :  I  beg  to  acknowledge  the  receipt  of  your  communication  of  June  3, 
1907,  in  which  you  ask  to  be  furnished  with  a  concise  statement  regarding  the 
prepress  made  since  June  30,  1900,  by  the  city  of  Philadelphia  on  the  reconstruc- 
tion of  the  water  front  along  the  Delaware  River  and  in  the  advancement  of 
wharves  to  the  new  pierhead  line  by  the  city  and  private  owners. 

Under  the  head  of  the  improvement  of  the  channel  of  the  Delaware  River  I 
would  state  that  the  only  work  on  the  deepening  of  this  channel  by  the  city 
has  been  under  a  joint  appropriation  of  $750,000  by  the  city  and  State,  in  equal 
shares,  for  work  between  the  city  line  and  the  south  line  of  Pennsylvania. 
This  work  has  been  done  in  part  by  the  city  by  contract  with' the  American 
Dredging  Company  and  part  by  the  ITnited  States  Government  plant  at  the 
expense  of  the  city. 

Under  the  head  of  the  Improvement  of  Delaware  avenue  nothing  has  been 
done  in  the  way  of  actual  construction  during  the  year.  What  plans  have  been 
made  for  the  future  will  be  seen  by  the  nmiexed  par)ers,  particularly  that 
marked  "  Exhibit  A,"  being  a  copy  of  a  letter  from  Mr.  George  S.  Webster,  chief 
engineer  and  surveyor  of  the  city,  giving  all  details  In  connection  with  that  and 
the  other  subjects  of  your  inquiry. 

I  also  inclose  you  herewith,  marked  **  Exhibit  B,"  copy  of  a  communication 
from  Mr.  George  F.  Sproule,  secretary  of  the  board  of  port  wardens,  giving 
information  in  relation  to  the  extension  of  piers  to  the  new  pierhead  line  during 
the  year. 

Very  truly,  Theo.  C.  Knauff,  t 

uigi!izea^(if:^(y^^  IV^ 
Maj.  C.  A.  F.  Flaoleb,  Corps  of  Engineers. 
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Exhibit  A. 

Department  of  Public  Wobks,  Bubeau  of  Subveyb, 

Philadelphia,  June  7,  1907. 

Deab  Sib:  Answering  your  letter  of  the  4th  instant  relative  to  the  work  of 
improving  the  Delaware  River  Harbor  front  I  would  state  tliat  during  the 
current  year  nothing  has  been  done  in  the  way  of  actual  construction  toward  this 
end  by  the  city,  although  considerable  improvement  has  been  made  by  individual 
owners  of  wharf  property,  the  records  of  which  are  not  obtainable  in  this 
bureau. 

I  may  mention,  however,  that  under  date  of  May  10,  1D07,  an  ordinance  was 
approved  appropriating  the  sum  of  $13,500,000  out  of  the  loan  authorized  by 
ordinance  of  February  0,  1907,  to  various  bureaus  In  the  department  of  public 
works,  etc.  Of  this  there  was  an  item  of  $1,500,000  to  item  30  of  the  bureau 
of  sun'eys  "  for  the  purchase  and  improvement  of  wharves  and  w^idening 
Delaware  avenue,  subject  to  future  legislation  by  councils." 

Inasmuch  as  the  legislation  referred  to  has  not  been  enacted,  there  is  no 
definite  policy  outlined  for  the  expenditure  of  this  money. 

I  understand,  however,  that  the  widening  of  Delaware  avenue  referred  to  was 
to  be  north  of  Vine  street  to  Falrmount  avenue  and  south  of  South  street  to 
Washington  avenue,  the  present  width  north  of  Vine  street  being  50  feet  and 
the  proposed  width  150  feet  and  that  south  of  South  street  being  80  feet,  the 
proposed  width  being  150  feet. 

The  most  of  the  work  of  harbor  improvement  which  has  l)een  carried  on  by 
the  city  during  the  current  year  is  that  of  deepening  the  channel  of  the  Dela- 
ware River  under  the  appropriation  made  by  the  city  and  the  State,  of  equal 
shares,  amounting  to  $750,000.  This  work  Is  being  carried  on  in  part  by  the 
I'nited  States  Government  plant  under  an  agreement  with  the  city  of  Phila- 
delphia and  at  the  expense  of  the  latter.  Other  portions  of  the  work  are  being 
carried  on  directly  under  contract  with  the  American  Dredging  Company. 
Tours  truly, 

G.  S.  Websteb,  Chief  Engineer. 

Mr.  Theo.  C.  Knauff, 

Secretary  Board   of   Harbor   CommisHtonera. 


Exhibit  B. 

BOABD  of  WaBDENS  FOB  THE  POBT  OF   PHILADELPHIA, 

Philadelphia,  June  11,  1907, 
Deab  Sib:  In  reply  to  your  favor  of  the  6th  instant,  would  state  that  the 
following  licenses  have  been  issued  by  tlie  board  of  wardens  for  the  port  of 
Philadelphia  since  June  30,  1900: 

Chas.  F.  Felin  &  CJo.,  to  build  a  wharf  l>et\*^een  Ontario  and  Westmoreland 
streets,  Delaware  River. 

Lehigh  Coal  and  Navigation  Company-,  to  extend  to  the  port  wardens*  line, 
piers  Nos.  75  and  76  north   (Delaware  River). 
Very  truly  yours, 

Geo.  F.  Spboule,  Secretary, 
Mr.  Theo.  C.  Knauff, 

Board  of  Harbor  Commissioners  for  the  City  of  Philadelphia. 


LETTEB  FBOM  MB.  W.  B.  BENSON,  ASSISTANT  DIBECTOB,  DEPABTMENT  PUBLIC  WORKS, 
CITY  OF  PHILADELPHIA,  WITH  BEFEBENCE  TO  WOBK  DONE  IN  THE  IMPBOVEMENT 
OF  DELAWABE  BR'EB,  UNDEB  APPBOPBIATIONS  MADE  BY  THE  STATE  OF  PENNSYL- 
VANIA AND  CITY  OF  PHILADELPHIA,    WnH  ONE  INCLOSUBE. 

Depabtment  OF  Pl'blic  Wobks,  City  of  Philadelphia, 

Philadelphia,  June  22,  1907. 
Deab  Sib:  Yours  of  the  12th  instant,  requesting  a  statement  of  the  work 
done  under  contract  with  the  American  Dredging  Company  In  subsections  6  A, 
6  B,  and  9  of  the  Delaware  River,  received. 

In  reply,  I  have  the  honor  to  inclose  herewith  a  rejwrt  made  by  Mr.  George 
S.  Webster,  chief  engineer  of  bureau  of  surveys,  on  this  subject 
Yours  very  truly, 

W.  R.  Benson,  Assistj^^^^^qtor. 
Maj.  C.  A.  F.  Flaoi£B,  Corps  of  Engineers.  ^ 
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INCLOSUBE. 

After  it  became  known  that  the  appropriation  made  by  Congress  for  the 
Improvement  of  the  Delaware  River  under  the  30-foot  channel  project  was  not 
sufficient  to  complete  the  work  beyond  the  southerly  line  of  the  State  of  Penn- 
sylyania,  the  legislature  of  the  State  being  then  In  session,  a  bill  was  passed 
and  approved  May  8,  1905,  for  improving  the  channel  of  the  Delaware  River 
between  the  south  line  of  the  State  of  Pennsylvania  and  the  Philadelphia 
Harbor,  and  set  aside  the  sum  of  $375,000  to  be  expended  for  this^work,  pro- 
vided the  city  of  Philadelphia  would  appropriate  a  like  amount,  the  stipulation 
'  lieiug  that  the  work  should  be  done  under  the  supervision  of  the  department 
of  public  works,  bureau  of  surveys  of  the  city  of  Philadelphia,  subject  to  the 
direction  of  the  United  States  engineer  in  charge  of  this  district 

The  city  of  Philadelphia,  by  ordinance  of  October  4,  1905,  set  aside  an  equal 
amount,  making  available  for  this  work  the  sum  of  $750,000. 

Under  date  of  July  27,  190(5,  after  negotiations  between  the  director  of  the 
department  of  public  works  and  the  engineer  officer  in  charge  of  this  district, 
an  agreement  was  entered  into  whereby  the  War  Department  loaned  to  the  city 
of  Philadelphia  a  part  of  its  dredging  plant,  to  be  operated  on  this  improve- 
ment, under  the  direction  of  the  engineer  officer  of  this  district  and  at  the 
expense  of  the  city  of  Philadelphia. 

Work  has  been  carried  on  since  that  time  under  this  agreement  in  sub- 
sections 7  and  8.  lying  between  the  north  end  of  Chester  and  the  lower  end  of 
lieague  Island. 

There  has  been  removed  to  date  by  the  Government  plant  778,075  cubic  yards 
of  material  out  of  2,072,000  cubic  yards  to  be  removed,  at  a  total  expenditure 
of  $92,038.97. 

After  several  advertisements  during  the  years  1905  and  the  early  part  of  1906, 
after  each  of  which  proposals  were  rejected,  a  contract  was  finally  awarded  on 
August  15,  1906,  to  the  American  Dredging  Company  of  Philadelphia,  for  work 
on  subsections  6  A.  6  B,  and  9.  Sections  6  A  and  6  B,  extending  from  the  south- 
erly line  of  the  State  of  Pennsylvania  to  a  point  opposite  the  northern  portion 
of  Chester,  excluding  the  rock  excavation  at  Schooner  ledge,  and  section  9, 
extending  from  opposite  League  Island  to  Christian  street,  Philadelphia,  the 
prices  being  as  follows : 

For  section  6  A,  requiring  the  removal  of  1,080,000  cubic  yards,  a  lump  sum 
of  $150,100. 

For  section  6  B,  comprising  the  removal  of  896,000  cubic  yards,  a  lump  sum  of 
$132,200. 

For  section  9,  comprising  840,000  cubic  yards,  the  lump  sum  of  $148,100,  or 
a  total  of  $430,400. 

The  contract  for  this  work  was  entered  into  October  29,  1906. 

The  work  of  constructing  banks  for  receiving  basins  was  undertaken  during 
the  late  fall  and  winter,  and  active  work  began  in  the  spring. 

There  has  been  removed  from  subsection  6  A  prior  to  June  15,  1907,  a  total 
of  722,870  cubic  yards,  and  from  section  6  B  139,783  cubic  yards,  making  a  total 
of  862,653  cubic  yards,  all  of  which  has  been  pumped  ashore  beyond  high-water 
mark.    No  material  has  yet  been  removed  from  section  9. 

The  total  payments  on  account  under  this  contract  have  amounted  to 
$79,430.01,  10  per  cent  having  been  retained. 

The  limit  of  time  for  the  completion  of  the  whole  of  the  work  is  June  30,  1908. 
JTours  truly, 

G.  S.  Websteb,  Chief  Engineer. 


AN  ACT  CEDING  CERTAIN  SUBMERGED  LANDS  IN  THE  DELAWARE  RIVER  TO  THE  UNITED 
STATES  BY  THE  STATE  OF  DELAWARE  AND  JURISDICTION  OVER  SAME,  EXCEPT  80 
FAR  AS  THE  EXECUTION  OF  ALL  CIVIL  AND  CRIMINAL  PROCESS  ISSUED  UNDER  ANY 
LAW  OF  THE  STATE. 

AN  ACT  To  cede  certain  lands  to  the  United  States  of  America. 

Be  it  enacted  hy  the  Senate  and  House  of  Representatives  of  the  State  of  Dela- 
icare  in  General  Assembly  met: 

Section  1.  That  all  the  right,  title,  interest,  and  property  of  this  State  In  and 
to  certain  submerged  land  in  the  Delaware  Kiver  between  the  States  of  Dela- 
ware and  New  Jersey,  the  location  of  said  land,  with  reference  to  the  United 
States  Engineer  Department  triangulation  of  the  said  river,  being  more  spe^-iC 
oally  described  as  follows :  ^ 
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Beginning  at  a  point  A  In  said  land  distant  four  thousand  three  hundred  and 
fifteen  feet  from  tri angulation  station  Stony  Point  on  a  line  south  sixty-five 
(65)  degrees,  forty-one  (41)  minutes  west  therefrom;  this  point  A  being  also 
north  sixty-two  (62)  degrees,  fifty  (50)  minutes,  and  twenty-six  (26)  seconds 
west,  ten  thousand  eight  hundred  fifteen  and  nine-tenths  (10,815.9)  feet  from 
triangulation  station  Hope;  thence  from  A  north  seven  (7)  degrees  and  thirty- 
three  (33)  minutes  west,  two  thousand  and  six  and  two-tenths  (2,006.2)  feet  to 
B;  thence  north  five  (5)  degrees  and  forty-seven  (47)  minutes  west,  tliree 
hundred  eigbty-two  and  six-tenths  (382.6)  feet  to  C;  thence  from  C  north  three 

(3)  degrees  fiftj'-three  (53)  minutes  west;  eight  thousand  one  hundred  and 
fifty-five  (8,155)  feet  to  D;  thence  from  D  north  seven  (7)  degrees,  forty-nine 
(49)  minutes,  and  twenty  (20)  seconds  west,  four  thousand  five  hundred 
and  nineteen  (4,519)  feet  to  E;  the  beginning  of  a  curve  the  degree  of  which 
Is  thirty  (30)  degrees,  eleven  (11)  minutes,  and  twenty-five  (25)  seconds 
and  which  covers  a  central  angle  of  one  hundred  and  fifty-two  (152)  degrees, 
four  (4)  minutes,  and  ten  (10)  seconds  to  F.  The  bearing  and  length  of 
the  chord  from  E  to  F  is  north  eighty-three  (83)  degrees,  fifty-one  (51) 
minutes,  and  twentj'-flve  (25)  seconds  west,  three  hundred  and  seventy-two 
and  six-tenths  (372.6)  feet  Point  E  is  also  south  eighty- three  (83)  degrees, 
fifty-two  (52)  minutes,  and  forty-five  (45)  seconds  west,  two  thousand  eight 
hundred  twelve  and  seventy-six  hundredths  (2,812.76)  feet  from  triangulation 
station  Alloway  Creeli;  thence  from  F  south  twenty  (20)  degrees,  six  (6)  min- 
utes, and  thirty  (30)  seconds  west,  one  thousand  one  hundred  and  five  (1,105) 
feet  to  G;  thence  from  G  south  eleven  (11)  degrees,  thirty-one  (31)  minutes, 
west,  six  hundred  and  eighty-three  (683)  feet  to  H ;  thence  from  H  south  four 

(4)  degrees,  twenty  (20)  minutes,  and  ten  (10)  seconds  west,  six  thousand 
seven  hundred  and  forty-seven  (6,747)  feet  to  K;  thence  from  K  south  seven 
(7)  degrees,  seventeen  (17)  minutes,  and  thirty  (30)  seconds  east,  two  thousand 
nine  hundred  twenty-two  and  six-tenths  (2,922.6)  feet  to  M;  thence  from  M 
along  a  fifty-nine  (59)  minute  curve,  covering  a  central  angle  of  twenty -five  (25) 
degrees  and  twenty-eight  (28)  minutes  to  N.  The  l)earing  and  length  of  the 
chord  from  M  to  N  Is  south  twenty  (20)  degrees  and  three  (3)  minutes  east, 
two  thousand  five  hundred  and  sixty -eight  and  four-tenths  (2,568.4)  feet ;  thence 
from  N  south  thlrtj'-two  (32)  degrees  forty-seven  (47)  minutes  east,  one  thou- 
sand eight  hundred  nine  and  eight- tenths  (1,809.8)  feet  to  O;  thence  from  O 
along  a  sixteen  (16)  degree,  twenty-five  (25)  minute,  and  thlrty-sIx  (36) 
seconds,  curve,  covering  a  central  angle  of  one  hundred  and  fifty-four  (154)  de- 
grees and  forty -six  (46)  minutes  to  A,  the  place  of  beginning.  The  bearing  and 
length  of  the  chord  from  O  to  A,  the  place  of  beginning,  is  north  sixty-nine  (69) 
degrees  and  fifty  (50)  minutes  east,  six  hundred  and  eighty-three  and  one-tenth 
(683.1)  feet,  containing  five  hundred  and  eighty-three  (583)  acres,  more  or  less, 
shall  be,  and  hereby  are,  ceded  to  and  vested  in  the  United  States  of  America  as 
fully,  absolutely,  and  to  the  same  extent  as  this  State  now  holds  and  is  entitled 
to  the  same,  together  with  the  Jurisdiction  thereof. 

Sec.  2.  That  the  sovereignty  and  jurisdiction  of  this  State  shall  extend  over 
the  land  hereby  ceded  to  and  vested  In  the  United  States  of  America  so  far  as 
that  all  civil  and  criminal  process  issued  under  any  law  of  this  State  may  be 
executed  in  any  part  of  said  laud  and  in  any  building  now  erected  or  that  may 
hereafter  be  erected  on  said  land. 

Isaac   T.    Pabkeb, 
President  of  the  Senate. 
Richard   Hodgson, 
Speaker  of  the  House, 


Approved  this  the  fourth  day  of  April,  A.  D.  1907. 


Preston  Lea,  Oovemor. 


AN  ACT  authorizing  THE  GOVERNOR  OF  THE  STATE  OF  NEW  JERSEY  TO  CEDE  TO  THE 
UNITED  STATES  CERTAIN  SUBMERGED  LANDS  IN  THE  DELAWARE  RIVER,  PASSED  BY 
THE  LEGISLATURE   OF   THE   STATE. 

Chapter  20,  Laws  1901,  State  of  New  Jersey, 

AN  ACT  Authorizing  the  governor  to  cede  to  the  United  States  certain  lands  iinder  water 
in  the  Delaware  River  for  the  purpose  of  aiding  in  the  improvement  of  said  river. 

Whereas,  The  Federal  Government  is  engaged  in  dredging  and  otherwise 
improving  the  bed  of  the  Delaware  River  under  authority  of  Congress,  and  in 

uigiiizea  oy  v^Tov^h:  iv^ 
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the  conrse  of  such  Improvement  It  has  been  found  necessary  for  the  Government 
to  construct  a  bulkhead  around  portions  of  what  are  known  as  "  Dan  Baker  " 
and  **  Stony  Point  *'  shoals  so  as  to  form  a  basin  within  which  to  deposit  the 
material  dredged  from  the  channel ;  and  whereas,  when  completed  this  area 
will  form  an  island  which  it  is  thought  important  to  have  in  the  possession  and 
under  the  control  of  the  Federal  Government ;  and  whereas,  the  Government  of 
the  Unitrt  States  desires  to  acquire  title  to  that  portion  of  the  river  bottom 
of  the  Delaware  river  in  which  the  aforesaid  island  is  to  be  constructed; 
therefore, 

Be  it  enacted  hy  the  senate  and  general  assemhly  of  the  State  of  Neic  Jersey: 

1.  The  Governor  of  this  State  be  and  he  hereby  is  authorized  and  directed 
to  cede  Jurisdiction  over  and  convey  to  the  United  States  all  the  right,  title 
and  interest  of  this  State  in  and  to  certain  submerged  land  In  the  Delaware 
river,  .between  the  States  of  Delaware  and  New  Jersey,  the  location  whereof 
with  reference  to  the  United  States  Engineer  Department  triangulation  of  the 
said  river,  is  more  particularly  described  as  follows : 

Beginning  at  a  point  A  in  said  land  distant  four  thousand  three  hundred  and 
fifteen  feet  from  triangulation  station  Stony  Point  on  a  line  south,  slxty-flve 
(65)  degrees  forty-one  (41)  minutes  west,  therefrom;  this  point  A  being  also 
north,  sixty-two  (62)  degrees  fifty  (50)  minutes  and  twenty-six  (26)  seconds 
west,  ten  thousand  eight  hundred  and  fifteen  and  nine- tenths  (10815.9)  feet 
from  triangulation  station  Hope;  thence  from  A  north,  seven  (7)  degrees  and 
thirty- three  (33)  minutes  west,  two  thousand  and  six  and  two- tenths  (200G.2) 
feet  to  B;  thence  north,  five  (5)  degrees  and  forty-seven  (47)  minutes  west, 
three  hundred  eighty- two  and  six- tenths  (382.G)  feet  to  C;  thence  from  C  north 
three  (3)  degrees  fifty-three  (53)  minutes  west,  eight  thousand  one  hundred 
and  fifty-five  (8155)  feet  to  D;  thence  from  D  north,  seven  (7)  degrees  fortj^- 
nine  (49)  minutes  and  twenty  (20)  seconds  west,  four  thousand  five  hundred 
and  nineteen  (4519)  feet  to  E,  the  beginning  of  a  curve  the  degree  of  which  is 
thirty  (30)  degrees  eleven  (11)  minutes  and  twenty-five  (25)  seconds,  and 
which  covers  a  central  angle  of  one  hundred  and  fifty- t^'o  (152)  degrees  four 
(4)  minutes  and  ten  (10)  seconds  to  F.  The  bearing  and  length  of  the  chord 
from  E  to  F  is  north,  eighty-three  (83)  degrees  fifty-one  (51)  minutes  and 
twenty-five  (25)  seconds  west,  three  hundred  and  seventy- two  and  six- tenths 
(372.6)  feet  Point  E  is  also  south,  eighty  three  (83)  degrees  fifty-two  (52) 
minutes  and  forty-five  (45)  seconds  west,  two  thousand  eight  hundred  and 
twelve  and  seventy-six  hundredths  (2812.76)  feet  from  triangulation  station 
Alloway  creek;  thence  from  F  south,  twenty  (20)  degrees  six  (6)  minutes  and 
thirty  (30)  seconds  west,  one  thousand  one  hundred  and  five  (1105)  feet  to  G; 
thence  from  G  south,  eleven  (11)  degrees  thirty-one  (31)  minutes  west,  six 
hundred  and  eighty-three  (683)  feet  to  11 ;  thence  from  H  south,  four  (4) 
degrees  twenty  (20)  minutes  and  (10)  seconds  west,  six  thousand  seven  hun- 
dred and  forty-seven  (6747)  feet  to  K;  thence  from  K  south,  seven  (7)  degrees 
seventeen  (17)  minutes  and  thirty  (30)  seconds  east,  two  thousand  nine  hun- 
dred and  twenty-two  and  6-tenths  (2922.6)  feet  to  M;  thence  from  M  along  a 
fifty-nine  (59)  minute  curve,  covering  a  central  angle  of  twenty-five  (25) 
degrees  and  twenty-eight  (28)  minutes  to  N.  The  bearing  and  length  of  the 
chord  from  M  to  N  is  south,  twenty  (20)  degrees  and  three  (3)  minutes  east, 
two  thousand  five  hundred  and  sixty-eight  and  four- tenths  (2568.4)  feet;  thence 
from  N  south,  thirty-two  (32)  degrees  forty-seven  (47)  minutes  east,  one  thou- 
sand eight  hundred  and  nine  and  eight-tenths  (1809.8)  feet  to  O;  thence  from 
O  along  a  sixteen  (16)  degree  twenty-five  (25)  minutes  and  thirty-six  (36) 
seconds  curve,  covering  a  central  angle  of  one  hundred  and  fifty-four  (154) 
degrees  and  forty-six  (46)  minutes  to  A,  the  place  of  beginning.  The  bearing 
and  length  of  the  chord  from  O  to  A,  the  place  of  beginning,  is  north,  sixty-nine 
(69)  degrees  and  fifty  (50)  minutes  east,  six  hundred  and  eighty-three  and 
one-tenth  (683.1)  feet. 

2.  The  sovereignty  and  jurisdiction  of  this  State  over  the  land  herein  author- 
ized to  be  conveyed  is  hereby  retained  so  far  as  that  all  civil  and  criminal 
process  issued  under  authority  of  any  law  of  this  State  may  be  executed  in  any 
part  of  the  premises  so  conveyed. 

3.  This  act  shall  take  effect  immediately. 
Approved,  March  29,  1907. 
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AN  ACT  GBDINO  JUBISDICTION  TO  THE  UNITED  STATES  OVBB  THE  ABOVE  LANDS,  EXCEPT 
FOR  CEBTAIN  PUBFOSE8  NAMED  IN  THE  ACT,  WHICH  ABE  BETAINBD  BT  THE  STATE 
OF   NEW   JEB6BY. 

Chapter  19,  Laws  1907,  State  of  'Sew  Jersey, 

AN  ACT  Ceding  to  the  United  States  Jurisdiction  over  lands  acquired  for  public  purposes 

within  this  State. 

Be  it  enacted  hy  the  senate  and  general  aakemhly  of  the  State  of  New  Jersey: 

1.  The  conaent  of  the  State  of  New  Jersey  is  bereby  given  pursuant  to  the 
provisions  of  article  one,  section  eight,  paragraph  seventeen,  of  the  Constitu- 
tion of  the  United  States,  to  the  acquisition  by  the  United  States,  by  pur- 
chase, condemnation  or  otherwise,  of  any  land  within  this  State,  for  the  erec- 
tion of  dockyards,  custom  houses,  court  houses,  or  ]>ost  offices,  or  other  needful 
buildings. 

2.  Exclusive  jurisdiction  in  and  over  any  land  so  acquired  by  the  United 
States  is  hereby  ceded  to  the  United  States  for  all  purposes  except  the  ser\'ice 
of  process  issued  out  of  any  of  the  courts  of  this  State  in  any  civil  or  criminal 
proceeding,  but  such  jurisdiction  shall  continue  only  so  long  as  the  United 
States  shall  retain  ownership  of  said  lands. 

3.  The  jurisdiction  hereby  ceded  shall  not  vest  until  the  United  States  shall 
have  actually  acquired  ownership  of  said  lands,  and  so  long  as  said  lands  shall 
remain  in  the  ownership  of  the  United  States  the  same  shall  be  exempt  from  any 
and  all  taxes,  assessments  or  other  charges  leviable  by  this  State  or  any  of  its 
municipalities. 

4.  This  act  shall  take  effect  immediately. 
Approved,  March  29,  1907. 


INDBNTUBE  BY  THE  OOVEBNOB  OP  THE  STATE  OF  NEW  JEB8ET,  CONVEYING  THE  LANDS 
TO  THE  UNITED  STATES,  IN  ACCOBDANCE  WITH  THE  AUTHORIZATION  AND  DIREC- 
TIONS CONTAINED  IN  THE  ABOVE  ACT. 

Whereas  the  Legislature  of  the  State  of  New  Jersey,  by  an  act  approved  the 
twenty-eighth  day  of  March,  nineteen  hundred  and  seven,  entitled  "An  Act 
authorizing  the  Governor  to  cede  to  the  United  States  certain  lands  under  water 
in  the  Delaware  River  for  the  purpose  of  aiding  in  the  improvement  of  said 
river,"  did  authorize  and  direct  the  Governor  of  the  State  of  New  Jersey  to  code 
jurisdiction  over  and  to  convey  to  the  United  States  of  America  all  the  right, 
title  and  interest  of  the  State  of  New  Jersey  In  and  to  certain  submerged  land 
in  the  Delaware  river,  between  the  States  of  Delaware  and  New  Jersey  herein- 
after i)articularly  described. 

Now  therefore,  this  indenture,  made  this  twenty-first  day  of  May,  In  the  year 
of  our  Lord,  one  thousand  nine  hundred  and  seven,  between  Edward  C.  Stokes, 
Governor  of  the  State  of  New  Jersey,  party  of  the  first  part,  and  the  United 
States  of  America,  party  of  the  second  part,  wltnesseth :      • 

The  party  of  the  first  part,  in  pursuance  of  the  power  and  authority  vested  in 
said  party  of  the  first  part  by  the  act  of  the  Legislature  above  recited,  has 
given,  granted,  bargained,  sold,  aliened,  remised,  released,  conveyed  and  con- 
firmed, and  by  these  presents  does  give,  grant,  bargain,  sell,  alien,  remise, 
release,  convey  and  confirm  unto  the  United  States  of  America,  Its  successors 
and  assigns,  all  the  right,  title  and  interest  of  the  State  of  New  Jersey  In  and 
to  certain  submerged  land  in  the  Delaware  River  between  the  States  of  Dela- 
ware and  New  Jersey,  the  location  whereof  with  reference  to  the  United  States 
Engineer  Department  triangulatlon  of  the  said  river,  Is  more  particularly 
described  as  follows: 

Beginning  at  a  point  A  in  said  land  distant  four  thousand  three  hundred  and 
fifteen  feet  from  triangulatlon  station  Stony  Point  on  a  line  south,  sixty-five  (65) 
degrees  forty-one  (41)  minutes  west,  therefrom;  this  point  A  being  also  north, 
sixty-two  (62)  degrees  fifty  (50)  minutes  and  twenty-six  (26)  seconds  west, 
ten  thousand  eight  hundred  and  fifteen  and  nine-tenths  (10,815.9)  feet  from 
triangulatlon  station  Hope;  thence  from  A  north,  seven  (7)  degrees  and 
thirty-three  (33)  minutes  west,  two  thousand  and  six  and  two-tenths  (2,006.2) 
feet  to  B;  thence  north,  five  (5)  degrees  and  forty-seven  (47)  minutes  west, 
three  hundred  eighty-two  and  six-tenths  (382.6)  feet  to  C;  thence  from  C 
north,  three  (3)  degrees  flfty-three  (53)  minutes  west;  eij|ht|hou8and^ne^hun- 
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dred  and  fifty-five  (8,155)  feet  to  D;  thence  from  D  north,  seven  (7)  degrees 
forty-nine  (49)  minutes  and  twenty  (20)  seconds  west,  four  thousand  five  hun- 
dred and  nhieteen  (4,519)  feet  to  E,  the  beginning  of  a  curve  the  degree  of 
which  is  thirty  (30)  degrees  eleven  (11)  minutes  and  twenty-five  (25)  seconds, 
and  which  covers  a  central  angle  of  one  hundred  and  fifty-two  (152)  degrees 
four  (4)  minutes  and  ten  (10)  seconds  to  F.  The  bearing  and  length  of  the 
chord  from  E  to  F  Is  north,  eighty-three  (83)  degrees  fifty-one  (51)  minutes 
and  twenty-five  (25)  seconds  west,  three  hundred  and  seventy-two  and  six- 
tenths  (372.6)  feet.  Point  E  is  also  south,  eighty-three  (83)  degrees,  fifty-two 
(52)  minutes  and  forty-five  (45)  seconds  west,  two  thousand  eight  hundred  and 
twelve  and  seventy-six  hundredths  (2,812.76)  feet  from  triangulation  station 
Alloway  creelc;  thence  from  F  south,  twenty  (20)  degrees  six  (6)  minutes  and 
thirty  (30)  seconds  west,  one  thousand  one  hundred  and  five  (1,105)  feet  to 
6;  thence  from  G  south,  eleven  (11)  degrees  thirty-one  (31)  minutes  west, 
six  hundred  and  eighty-three  (683)  feet  to  H;  thence  from  H  south,  four  (4) 
degrees  twenty  (20)  minutes  and  ten  (10)  seconds  west,  six  thousand  seven 
hundred  and  forty-seven  (6,747)  feet  to  K;  thence  from  K  south,  seven  (7) 
degrees  seventeen  (17)  minutes  and  thirty  (30)  seconds  east,  two  thousand 
nine  hundred  and  twenty-two  and  six-tenths  (2,922.6)  feet  to  M;  thence  from 
M  along  a  fifty-nine- (59)  minute  curve,  covering  a  central  angle  of  twenty-five 
(25)  degrees  and  twenty-eight  (28)  minutes  to  N.  The  bearing  and  length  of 
the  chord  from  M  to  N  is  south,  twenty  (20)  degrees  and  three  (3)  minutes 
east,  two  thousand  five  hundred  and  sixty-eight  and  four-tenths  (2,568.4)  feet; 
thence  from  N  south,  thirty-two  (32)  degrees  forty-seven  (47)  minutes  east, 
one  thousand  eight  hundred  and  nine  and  eight- tenths  (1,809.8)  feet  to  O; 
thence  from  O  along  a  sixteen  (16)  degree  twenty-five  (25)  minute  and  thirty- 
six  (36)  seconds  curve,  covering  a  central  angle  of  one  hundred  and  fifty-four 
(154)  d^rees  and  forty-six  (46)  minutes  to  A,  the  place  of  beginning.  The 
bearing  and  length  of  the  chord  from  O  to  A,  the  place  of  beginning,  is  north, 
sixty-nine  (69)  degrees  and  fiftj'  (50)  minutes  east,  six  hundred  and  eighty- 
three  and  one-tenth  (683.1)  feet 

Together  with  all  and  singular  the  rights,  liberties,  privileges,  hereditaments 
and  appurtances  to  the  same  belonging  or  appertaining,  and  also  all  the  estate, 
right,  title,  Interest,  property,  claim  and  demand  whatsoever,  both  at  law  and 
in  equity,  of  the  said  party  of  the  first  part  of,  in  and  to  the  said  premises, 
with  the  appurtenances ;  to  have  and  to  hold  the  above-mentioned  and  described 
premises,  with  the  appurtenances,  unto  the  said  party  of  the  second  part,  its 
successors  and  assigns,  to  the  only  proper  use,  benefit  and  behoof  of  the  said 
party  of  the  second  part  its  successors  and  assigns  forever. 

The  jurisdiction  of  the  State  of  New  Jersey  over  all  of  the  above-descril)ed 
land  is  hereby  ceded  to  the  United  States  of  America  except  that  the  State  of 
New  Jersey  retains  its  sovereignty  and  jurisdiction  over  the  land  herein  con- 
veyed so  far  as  that  all  civil  and  criminal  process  issued  under  authority  of 
any  law  of  the  State  of  New  Jersey  may  be  executed  in  any  part  of  the  premises 
hereby  conveyed. 

In  witness  whereof  the  party  of  the  first  part  has  hereunto  set  his  hand  and 
seal  the  day  and  year  first  above  written. 

[SEAL.]  E.  C.  Stokes, 

Qovernor  of  the  Sit  ate  of  New  Jersey, 

Signed,  sealed  and  delivered  in  the  presence  of 

Theodore  Backus. 


State  of  New  Jersey,  County  of  Mereer,  as: 

Be  it  remembered  that  on  this  twenty-first  day  of  May,  in  the  year  of  our 
Lord  one  thousand  nine  hundred  and  seven,  before  the  subscriber,  a  master  in 
chancery  of  the  State  of  New  Jersey,  personally  appeared  Edward  C.  Stokes, 
governor  of  said  State,  who,  I  am  satisfied,  is  the  person  named  in  and  who 
executed  the  foregoing  deed  of  conveyance,  and  I  having  fir&t  made  known  to 
him  the  contents  thereof,  he  did  thereupon  acknowledge  that  he  signed,  sealed, 
and  delivered  the  same  as  his  voluntary  act  and  deed  as  governor  of  the  State 
of  New  Jersey,  in  pursuance  of  the  power  and  authoritj'  vested  in  him  by  an 
act  of  the  legislature  of  said  State. 

Thbodobb  Backus, 
Master  in  Chancery  of  the  State  of  New  Jersey, 

uigiiizea  oy  v_j  v^v^^^iv^ 
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H    2. 

IMPROVEMENT  OF  DELAWARE  RIVER  AT  PERRIWIG  BAR,  NEW 
JERSEY  AND  PENNSYLVANIA. 

The  approved  project  for  the  expenditure  of  available  funds  pro- 
vides for  dredging  a  channel  7  feet  deep  at  mean  low  water  with  a 
bottom  width  of  200  feet,  in  three  straight  stretches  through  Perriwig 
bar,  at  an  estimated  cost  of  $50,000. 

During  the  past  fiscal  year  a  new  survey  was  made  of  this  locality 
to  determine  any  changes  that  might  have  occurred,  and  specifications 
for  the  dredging  were  prepared  and  submitted  with  the  view  to 
advertising  for  proposals  for  the  work  to  be  done.  At  the  close  of 
the  fiscal  year  the  specifications  had  not  been  finally  approved. 

The  amount  expended  at  this  locality  during  the  past  fiscal  year 
was  $530.29. 

Money  statement. 

Amount  appropriated  by  river  and  liarbor  act  approved  March  2, 1907-  $50, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement    530.29 


July  1.  1907,  balance  unexpended 49,469.71 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement  in  addition  to  the 'balance 
unexpended  July  1,  1907 1,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATION. 
March  2,  1907 .  $50,000 


H  3. 

IMPROVEMENT    OF    HARBOR    BETWEEN    PHILADELPHIA,    PENNSYL- 
VANLV,  AND   CAMDEN,  NEW   JERSEY. 

An  account  of  this  improvement  is  contained  in  the  Annual  Reports 
of  the  Chief  of  Engineers  for  1896,  page  897;  1897,  page  1205 ;  1898, 
page  1085;   1899,  page  1328;   1900,  page  1566;   and  1906,  page  1038. 

The  U.  S.  dredge  Delaware  was  placed  on  the  work  of  dredging 
shoal  places  withm  limits  of  this  harbor  June  6,  1906,  and  to  the 
close  of  the  fiscal  year  of  1906  excavated  and  removed  98,432  cubic 
yards  of  material.  During  the  past  fiscal  year  in  the  month  of 
July  the  same  dredge  excavated  and  removed  a  further  quantity  of 
10,968  cubic  yards,  making  the  total  quantity  removed  under  the 
allotment  of  $10,000  from  the  appropriation  of  March  3, 1905, 109,400 
cubic  yards,  all  of  which  was  deposited  in  front  of  the  U.  S.  rehand- 
ling  machine  Cataract  at  Mifflin  bar  and  pumped  ashore  behind  the 
dike  at  that  locality. 

The  total  cost  of  this  work  was  $9,992.94,  the  sum  of  $7.06  being 
redeposited  to  the  credit  of  the  appropriation.  ^  t 

uigiiizeci  Dy  ^^JOOv  IC 
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Money  statement. 

July  1,  1906,  balance  unexpended  from  allotment  of  $10,000  from 
appropriation  for  emergencies  in  river  and  Iiarlx)r  worlss,  act  of 
March  3,   1905 . ^L |7,292,70 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 7, 269. 97 


July  1,  1907,  balance  unexpended 22.73 

July  1,  1907,  outstanding  liabilities 15.67 


July  1,  1907,  balance  available,  returned  to  appropriation 7.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
]9^»  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 40,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


August  11,  1888 $500,000 

September  19,  1890 200,000 

March  3,  1891 300,000 

August  5,  1892 41, 000 

Match  3,  1893 500,000 

August  18,  1894 250,000 


March  2,  1895 $850,000 

June  11,   1896 600,000 

June  4,  1897 694, 000 

March  3,  1905  (allotment).  10,000 


Total    a3, 945, 000 


H  4. 
IMPROVEMENT  OF  ICE  HARBOR  AT  MARCUSHOOK,  PENNSYLVANIA. 

An  account  of  this  improvement  is  contained  in  the  Annual  Reports 
of  the  Chief  of  Engineers  for  1896,  page  920;  1900,  page  1574;  and 
1904,  page  1196. 

The  protection  works  for  this  harbor  consist  of  the  old  landing 
piers  and  seven  detached  piers  having  foundations  of  wooden  cribs 
filled  with  stone,  the  superstructures  being  filled  with  cut  stone. 

There  were  no  expenditures  during  the  past  fiscal  year  and  no  lia- 
bilities were  incurred. 

Money  statement. 

July  1,  1906,  balance  unexpended $37.54 

July  1,  1907,  balance  unexi)ended 37.64 


APPROPRIATIONS. 


Jane  23,  1866 $5,000 

March  2,  1867 94,000 

January  14,  1880 35,000 

March  2,  1881 30,000 

August  2,  1882 15,000 


August  5,  1886 $15,000 

August  11,   1888 15,000 

September  19,  1890 5, 000 

Total    214.000 


a  Of  this  amount,  $87.24  was  carried  to  the  surplus  fund.  > 

uigiiizea  oy  >^J 
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H  5. 

CONSTRUCTION   OF   IRON   PIER   IN   DELAWARE   BAY,    NEAR   LEWES. 

.  DELAWARE. 

An  account  of  this  work  is  contained  in  the  Annual  Reports  of 
the  Chief  of  Engineers  for  1896,  page  920,  and  for  1900,  page  1574. 

During  the  past  fiscal  year  no  work  has  been  done  or  liabilities 
incurred. 

The  funds  now  available  are  considered  sufficient  for  present  needs. 

Money  statement. 

July  1,  1906,  balance  unexpended $820.60 

July  1,  1907,  balance  unexpended 820.60 


APPROPRIATIONS. 


July   15.    1870 $225,000 

June  23,  1874 10, 000 

March  3,  1875 25,000 

March  3,  1875 15,000 

August  14,   1876 30,000 

June  18,  1878 20, 000 

March  3,  1879 10, 500 


June  14,  1880- |10. 000 

March  3,  1881 10,000 

August  2,  1882 13, 000 

April  4,  1890 10, 000 

June  3,  1896 7, 660 


Total    386.160 


H  6. 

IMPROVEMENT  OF  DELAWARE  BREAKWATER,  DELAWARE. 

An  account  of  this  improvement  is  contained  in  the  Annual  Reports 
of  the  Chief  of  Engineers  for  1896,  page  922;  for  1897,  page  1214; 
for  1898,  page  1094;  for  1901,  page  1323,  and  for  1905,  page  1083. 

During  the  past  fiscal  year  no  work  has  been  done  nor  expenses 
incurred. 

The  funds  now  available  are  considered  sufficient  for  present  needs. 

The  commercial  statistics  of  the  harbor  at  and  in  the  vicinity  of 
this  breakwater  are  given  in  connection  with  the  report  on  the  har- 
bor of  refuge,  Delaware  Bay,  Delaware. 

Money  statement, 

July  1,  1906,  balance  unexpended $875.64 

July  1,  1907,  balance  unexpended 875.64 


APPROPRIATIONS. 


May  7,  1822 $22, 700. 00 

May  23,  1828 250,000.00 

April  23,  1830 162.000.00 

March  2,  1831 208,000.00 

July  3,  1832 270,000.00 

March  3.  1833 270,000.00 

June  28,  1834 270, 000. 00 

March  3,  1835 100,000.00 

July  2,  1836 100,000.00 

July  4,  1836  ( survey ) 1, 000. 00 

March  3,  1837 141,000.00 

July  7,  1838 150,000.00 

August  30,  1852 30, 000.  00 

June  23,  1866 107, 910. 00 

March  2,  1867 109, 493.  70 


August  2,  1882 $125, 000.  00 

July  5,  18^ 75.000.00 

August  5.  188(5 56,  250.  00 

August  11,  1888 100, 000. 00 

September  19,  1890 80,000.00 

July  13,  1892 50,000.00 

August  18,  1894 50, 000. 00 

June  3,  1896 80, 000. 00 


Total    2,808,353.70 

Received    from    sale    of 
old  building 1.00 


Grand  total 2, 808, 354.  70 

uigiiized  by  vJiOOpi  i v 
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H7. 

CONSTRUCTION  OF   HARBOR   OF   REFUGE,   DELAWARE   BAY, 

DELAWARE. 

An  account  of  this  improvement  is  contained  in  the  Annual  Reports 
of  the  Chief  of  Engineers  for  1897,  page  1216;  for  1901,  page  1325; 
for  1902,  page  1036;  for  1903,  page  970,  and  for  1904,  page  1199. 

During  the  past  fiscal  year  no  work  was  done  or  liabilities  incurred. 

The  available  funds  are  held  for  examinations,  maintenance,  and 
repairs. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,128.66 

July  1,  1907,  balance  unexpended 1,12a  66 


APPROPRIATIONS. 


June  3,  1896 $5,000 

June  4.  1897 394,  334 

July  1,  1898 800,000 

March  3,  1899 377.000 


June  6,  1900 $450, 000 

March  3,  1901 213,000 


Total    2,239,334 


COMMERCIAL   STATISTICS. 
AfT/rc/*  at  Delaware  breakwater  during  1906. 


1 

steamers. 

Ships. 

Barks. 

Brigs.  Schooners.  Baixes. 

TotaL 

For  orders 

33 
30 

2 
3 

11 
24 
2 

11 ' !       57 

For  barbor. ....  ^ .,  t  ..  r , ...  r  - 

1             521          359 

987 

In  distress 

1                8    

10 

Total 

63 

5 

37 

j             MO          359 

1.004 

H  8. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

(1)  On  April  22, 1904,  the  barge  Alice  was  sunk  by  collision  in  the 
Delaware  River  near  Tinicum  Island.  The  wreck  being  considered 
an  obstruction  to  navigation,^  its  removal  was  recommended.  Sealed 
proposals  were  opened  July  8,  1904.  All  the  bids  were  rejected,  the 
prices  oflFered  being  considered  too  high.  Nothing  further  has  been 
done  in  regard  to  the  removal  of  this  wreck.  It  is  proposed  to  remove 
the  wreck  Dy  the  use  of  United  States  plant. 

(2)  Under  date  of  January  12, 1906,  Mr.  William  Hagen,  of  Phila- 
delphia, gave  notice  that  he  was  the  owner  of  a  ponton  sunk  in  the 
eastern  channel  of  Delaware  River,  about  500  feet  from  the  end  of  the 
wharf  below  Mercer  street,  Gloucester,  N.  J.,  and  that  he  had  aban- 
doned the  wreck  for  removal  by  the  United  States.  An  examination 
of  the  wreck  was  made  and,  it  having  been  found  to  be  an  obstruction 
to  navigation,  its  removal  was  recommended.  Sealed  proposals  for 
removal  of  the  wreck  were  opened  on  March  12,  1906,  ana  rejected, 
the  prices  being  considered  as  excessive  for  the  work  to  be  done,  the 
lowest  of  the  bids  being  for  the  sum  of  $635.  The  wreck  was  removed 
by  the  use  of  plant  bdonging  to  the  United  States  and  employment 
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of  hired  labor,  the  work  being  completed  on  August  9,  1906,  at  a 
total  cost  of  $457.01. 

(3)  A  canal  boat  loaded  with  clay,  sunk  about  four  years  ago,  was 
found  lying  in  Delaware  River  along  the  inshore  side  of  the  lower 
inner  ice  pier  at  New  Castle,  Del.  The  wreck  was  found  to  be  a  dan- 
gerous menace  to  navigation  and  its  removal  was  recommended. 
Under  date  of  July  13,  1906,  a  contract  was  entered  into  with  Charles 
W.  Johnston,  of  Lewes,  Del.,  for  removal  of  all  parts  of  the  wreck 
and  contents  from  the  waterway  for  the  sum  of  $319.  The  work  of 
removal  was  completed  on  July  21,  1906. 

(4)  Under  date  of  July  1,  1906,  the  inspector  of  the  fourth  light- 
house district,  reported  the  existence  of  the  wreck  of  the  schooner 
Hampton^  lying  in  Delaware  Bay  between  Cross  Ledge  Light  Station 
and  Fortescue  oeach.  The  wreck  having  been  found  to  be  a  dan- 
gerous obstruction  to  navigation,  its  removal  was  recommended. 
Under  date  of  August  31,  1906,  a  contract  was  entered  into  with 
Ebe  T.  Lynch  &  Co.,  of  Lewes,  Del.,  for  removal  of  all  parts  of  the 
wreck  and  contents  from  the  waterway  for  the  sum  of  $295.  The 
work  of  removal  was  completed  on  September  28,  1906. 


H  9. 

CONSTRTJCTION  OF  HYDRAULIC  DREDGES. 

SEAGOING   DREDGES. 

1.    DREDGE   FOR   IMPROVING    HARBOR   AT   PEN8AC0LA,    FLA. 

For  work  previously  performed  under  contract  for  a  wooden  hull, 
sinrfe-screw  suction  dreage,  see  page  977,  Annual  Report  of  the  Chiei 
of  Engineers  for  1903 ;  page  1207,  Annual  Report  of  the  Chief  of 
Engineers  for  1904 ;  pages  1090  and  1901,  Annual  Report  of  the  Chief 
of  Engineers  for  1905,  and  pages  1045  and  1046,  Annual  Report  of 
the  Chief  of  Engineers  for  1906. 

The  defects  for  the  dredge  Caucus^  noted  in  the  Annual  Report  for 
1906,  have  been  remedie^J  at  the  navy-yard  at  Pensacola,  Fla.  The 
question  of  the  amount  to  be  charged  the  contractors  on  account  of 
these  defects  has  caused  considerable  correspondence  and  has  not  yet 
been  fully  decided. 

Total  amount  expended  to  June  30, 1907,  including  cost  of  construc- 
tion, inspection,  outfit,  and  voyage  from  New  York  to  Pensacola, 
Fla.,  was  $171,378.39. 

Money  statement. 

June  30,  1907,  amount  drawn 1176,000.00 

Amount  expended  to  June  30,  1906 |168,217.29 

June  30, 1907,  amount  expended  during  fiscal  year.        3, 161. 10 

171.378.39 

4,621.61 
November  3,  1906,  amount  deposited  to  credit  of  appropriation, 
funds  not  needed 3, 000. 00 

July  1,  1907,  balance  unexpended 1,621.61 

July  1,  1907,  amount  held  for  payment  of  outstanding  liabilities, 
when  question  of  amount  properly  chargeable  to  contractors  is 
decided ,,..-.-,,        1.621. 61 

lOogk 


uigiiizea  oy  ' 


^gl 


APPENDIX   H — ^BEPOBT   OF   MAJOB   SANFORD.  1105 

2.   DREDGE    FOR   IMPROVING   DELAWARE    RIVER,    PENNSYLVANIA   AND    NEW 

JERSEY. 

For  work  previously  performed  under  contract  for  a  twin-screw, 
s-teel-huU,  suction  dredge,  see  pages  1214  and  1215,  Annual  Report 
of  the  Chief  of  Engineers  for  1904;  page  1096  Annual  Report  of 
the  Chief  of  Engineers  for  1905,  and  pages  1048  and  1049  Annual 
Report  of  the  Chief  of  Engineers  for  1906. 

At  the  beginning  of  the  year  the  dredge  had  been  accepted,  deliv- 
ered, and  was  at  work  on  the  Delaware  Kiver. 

Total  amount  expended  to  June  30,  1907,  including  cost  of  con- 
struction, inspection,  outfit,  and  voyage  from  Sparrows  Point,  Md., 
to  Philadelphia,  Pa.,  via  Wilmington,  N.  C,  was  $387,434.91. 

Money  statement 

June  30,  1907,  amount  drawn $400,000.00 

Amount  expended  to  June  30,  1906 $321,608.92 

June  30, 1907,  amount  expended  during  fiscal  year,      65, 825. 99 

387,434.91 


12,565.09 


October  23,    1906,   amount  deposited  to   credit  of   appropriation, 
funds  not  needed 12,565.09 


3.   DBEDGE    FOR    IMPROVING    IX)WER    WILLAMETTE    AND    CX)LUMBIA    RIVER, 
OREGON    AND    WASHINGTON. 

The  river  and  harbor  act  approved  March  2,  1907,  contains  an 
appropriation  of  $300,000  for  improving  the  lower  Willamette  and 
Columbia  rivers  below  Portland,  Oreg.,  to  be  expended  in  the 
construction  and  operation  of  a  dredge. 

During  the  past  fiscal  year  the  plans  and  specifications  for  a  single- 
screw,  steel-hull,  suction  dredge  tor  this  improvement  were  prepared, 
submitted,  and  approved.  Proposals  were  invited  by  public  adver- 
tisement, and  the  lowest  bid  received,  that  of  the  Newport  News 
Shipbuilding  and  Dir  Dock  Company,  at  the  nrice  of  $234,500  for 
constructing  the  dredge  and  delivering  it  at  Newport  News,  Va., 
was  accepted.    The  contract  for  this  work  has  not  yet  been  executed. 

The  following  bids  were  received  for  constructing  the  dredge  and 
delivering  it  at  point  of  construction : 

The  Moran  Company,  Seattle,  Wash $285,000 

Maryland  Steel  Company,  Sparrow  Point,  Md 239,850 

Newport  News  Shipbuilding  and  Dry  Dock  Company,  Newport  News, 

Va   234, 500 

The  amount  expended  to  June  30,  1907,  in  the  preparation  of  the 
plans  for  the  dredge,  trip  of  mechanical  engineer  to  Portland,  Oreg., 
and  return  to  Philadelphia,  Pa.,  job  printing,  etc.,  was  $1,167.32, 
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Money  statement. 

June  30,  1907,  amount  allotted  and  drawn  from  appropriation  of 

March  3,  1905,  for  preparation  of  plans,  etc.,  of  dredge $2,000.00 

June  30,  1907,  amount  expended 1,167.32 

July  1,  1907,  balance  unexpended 832.68 

July  1,  1907,  outstanding  liabilities 79.40 


4.   DREDGES    FOR    IMPROVING    NEW    YORK    HARBOR,    NEW    YORK. 

The  river  and  harbor  act  approved  March  2, 1907,  contains  author- 
ity for  the  completion  of  the  project  for  improving  Ambrose  channel, 
New  York  Harbor,  to  be  paid  for  as  appropriations  may  from  time 
to  time  be  made  by  law,  to  an  amount  not  exceeding  $1,148,510, 
exclusive  of  amounts  before  appropriated  or  authorized,  from  which 
amount,  or  from  any  amounts  before  appropriated  or  authorized,  not 
exceeding  $800,000  may  be  expended  for  the  construction  of  two 
suction  dredges. 

The  plans  and  specifications  for  two  twin-screw,  steel-hull,  suction 
dredges  for  this  improvement  were  prepared  and  submitted  for 
approval  under  date  of  June  26,  1907,  with  the  view  to  advertising 
for  proposals  for  constructing  the  dreages.  At  the  close  of  the  past 
fiscal  year  these  plans  had  not  been  approved. 

The  total  amount  expended  in  the  preparation  of  the  plans  and 
specifications  for  these  dredges  to  June  30,  1907,  was  $929.11. 

Money  statement, 

June  30,  1907,  amount  drawn $2,500.00 

June  30,  1907,  amount  expended 929. 11 

July  1,  1907,  balance  unexpended 1,570.89 


NONSEAGOING   DREDGE. 
5.    DREDGE  FOR  IMPROVING   HARBOR  AT  SAVANNAH,  GA. 

The  river  and  harbor  act  approved  March  2,  1907,  contains  an 
appropriation  of  $300^000  for  the  improvement  of  the  harbor  of 
Savannah,  Ga.,  authorizes  contracts  for  a  further  sum  of  $700,000, 
and  provides  for  the  construction  of  a  dredge  of  the  stationary 
pumping  type,  at  a  cost  not  to  exceed  $125,000. 

The  preparation  of  the  plans  for  a  steel-hull  dredge  of  the  type 
required  for  use  in  the  improvement  of  Savannah  Harbor  was  m 
progress  at  the  close  of  the  past  fiscal  year,  about  60  per  cent  of  the 
wore  having  been  completea  at  that  date. 

The  total  amount  expended  on  the  work  of  preparing  the  plans  of 
the  dredge  to  June  30,  1907,  was  $171.67. 

Money  statement, 

June  30,  1907,  amount  drawn $2,000.00 

June  30,  1907,  amount  expended 171.67 

July  1,  1907,  amount  unexpended 1,828.83 
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IMPROVEMENT    OF    RIVERS    AND    HARBORS    IN     SOUTHERN    NEW 
JERSEY  AND  OP  CERTAIN  RIVERS  AND  HARBORS  IN  DELAWARE. 


REPORT  OF  MAJ.  C.  A.  F.  FLAGLER,  CORPS  OF  EN0INEER8,  OFFICER 
IN   CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1901. 


IMPROVEMENTS. 


1.  RaDCocas  River,  New  Jersey. 

2.  Cooper  Creek,  New  Jersey. 

3.  Mantua  Creek,  New  Jersey. 
4   Raccoon  Creek,  New  Jersey. 

5.  Salem  River,  New  Jersey. 

6.  Alloway  Creek,  New  Jersey. 

7.  Cohansey  River,  New  Jersey. 

8.  Tuckerton  Creek,  New  Jersey. 

9.  Cold  Spring  Inlet,  New  Jersey. 


10.  Wilmington  Harbor,  Delaware, 

11.  Appoqulnlmlnk,     Murderklll,     and 

Mlspllllon  rivers,  Delaware. 

12.  St  Jones  River,  Delaware. 

13.  Smyrna  River,  Delaware. 

14.  Broadklll  River,  Delaware. 

15.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


Engineer  Office,  United  States  Army, 

Wilmington^  Del,^  July  10^  1907. 
General  :  I  have  the  honor  to  inclose  herewith  annual  report  for 
the  works  of  river  and  harbor  improvement  in  this  district  for  the 
fiscal  year  ending  June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

C.  A.  F.  Flagler, 
Major ^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S,  A. 


I  I. 

IMPROVEMENT  OF  RANCOCAS  RIVER,  NEW  JERSEY. 

For  the  history  of  this  improvement  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  185. 
Nothing  was  done  on  this  improvement  during  the  past  fiscal  year. 
No  contract  in  force. 
It  was  impracticable  to  obtain  commercial  statistics. 
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Money  statement, 

July  1,  1906,  balance  unexpended $20.  76 

July  1,  1907,  balance  unexpended 20.76 

APPROPRIATIONS. 
^  BELOW   THE   FORKS. 

March  3,  1881 $10,000 

August  2,  1882 10,000 

September  19,  1890 10,000 

$30,  000 

MOUNT    HOLLY    URANCH. 

July  13,  1802 5,000 

August  18,  1894 3,000 

8,000 

LUMBERTON    BRANCH. 

June  3,  1896 2,000 

March  3,  1899 2,000 

June  13,  1902 3,000 

7,000 

Total 45,000 

Carried  to  surplus  fund  in  July,  18J}0 - 100.09 

Carried  to  surplus  fund  In  July,  1905 «  399. 70 


I    2. 

IMPROVEMENT  OF  COOPER  CREEK,  NEW  JERSEY. 

For  the  history  of  this  improvement  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  186. 

Under  a  project  approved  by  the  Chief  of  Engineers  July  20, 1906, 
emer^ncy  contract  aated  September  21,  1906,  was  entered  into  with 
the  River  and  Harbor  Improvement  Company,  of  Camden,  N.  J.,  the 
lowest  bidder,  for  dred^ng,  at  24  cents  per  cubic  yard,  measured  in 
place,  and  work  under  it  was  begun  September  27  and  continued  to 
October  17,  1906,  when  it  was  completed.  The  channel  was  dredged 
between  the  12-foot  curve  in  the  Delaware  River  and  the  State  Street 
Bridge,  to  a  depth  of  13  feet  at  mean  low  water,  which  included  an 
allowance  of  1  foot  for  overdepth,  and  a  width  of  70  feet  with  side 
slopes  of  one  on  one.  The  quantity  of  material  removed  was  19,969 
cubic  yards,  place  measurement,  and  consisted  of  mud,  which  was 
scowed  away  and  deposited  ashore  above  the  high- water  line  in  Line 
Ditch,  South  Camden,  N.  J.  This  was  for  maintenance.  No  work 
was  done  above  State  street  owing  to  the  presence  of  a  water  main 
crossing  the  stream  at  that  point.  The  city  authorities  have  now^  it 
is  stated,  entered  into  a  contract  for  lowering  the  pipe,  under  which 
operations  are  to  be  begun  early  in  July,  1907. 

"  Pertains  to  Mount  Holly  Branch. 
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Money  statement. 

Jnly  1,  1906,  balance  unexpended $8, 602. 20 

Jnne  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 5,072.96 


July  1.  1907,  balance  unexpended 3,529.24 

Amount  (estimated)  required  for  completion  of  existing  project 5, 072. 96 

Amount  tbat  can  be  profitably  expended  in  fis<*al  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  Improvement $5, 072. 96 

For  maintenance  of  improvement 4,000.00 


Submitted  In  compliance  -with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


9,072.96 


APPROPRIATION. 
June  3,  1896 $37,000 


CONTRACT  IN   FORCE. 

Emergency  contract  with  the  River  and  Harbor  Improvement  Company  of 
Camden,  N.  J.,  dated  September  21,  1906,  for  dredging,  at  24  cents  per  cubic 
yard,  place  measurement,  work  to  be  begun  October  1  and  completed  December  1, 
1906. 


COMMERCIAL  STATISTICS  FOR  CALENDAR  TEAR   ENDING  DECEMBER  31,   1906. 

Receipts  and  shipments. 


Clan. 


Qoantlty. 


Value. 


Receipts: 

Cool 

Lumber,  laths 

Ores,  chemicals,  etc 

Com,  hay,  etc 

Baod,  stone,  day,  etc. . . . 

Pipe  and  pig  Iron 

Fertilizers,  mannre,  etc. 
Miscellaneous 


Tons. 
74,406 

1,704 
81,906 

1,920 
48,896 
23,267 
35,811 

7,500 


8193,835 
13,879 

200,893 
27,200 
61,262 

491,761 
60,406 

115,000 


Total. 


224,410 


1,153,726 


Shipments: 

Chemicals  ..... 

Fertilizers 

Iron  pipe 

Miscellaneous. 


16,000 
1,607 

17,622 
5,000 


810,000 
93,186 

678,226 
30,000 


Total 

Total  receipts  and  shipments. 


40,129 


1,011,412 


264,539 


2,165,412 


The  foregoing  statistics  were  compiled   from   statements   furnished  by  the 
Board  of  Trade  of  the  city  of  Camden,  N.  J. 


I  3. 


IMPROVEMENT  OF   MANTUA   CREEK,  NEW  JERSEY. 

For  the  history  of  this  improvement  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  188. 

Under  date  of  August  11, 1906,  the  Chief  of  Engineers  approved  the^ 
application  of  the  available  funds,  as  far  as  they  would  go,  to  the^ 
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construction  of  jetties  to  protect  the  channel  at  the  new  mouth,  and 
on  September  24  proposals  were  opened  for  the  work,  the  lowest 
bidder  being  Richard  Farrott,  of  Newburgh,  N.  Y.,  with  whom  con- 
tract dated  October  6, 1906,  was  made  at  $17.75  per  linear  foot  for  the 
jetties  and  $5  per  linear  foot  for  the  dike  to  close  a  gap  in  the  bank 
made  with  the  dredged  material,  the  work  to  be  begun  within  30 
days  and  completed  within  90  working  days  after  notification  of 
approval  of  contract.  The  contract  was  approved  October  15  and 
notification  thereof  given  to  the  contractor  October  19,  1906.  Work 
on  the  contract  was  begun  on  November  8,  but  little  progress  was 
made  in  January,  February,  and  the  early  part  of  March,  due 
partly  to  stormy  weather  and  the  contractor's  inability  to  secure 
delivery  of  the  necessary  materials.  The  time  for  the  completion  of 
the  contract  was  waived  for  a  reasonable  period  under  authority  of 
the  Chief  of  Engineers  dated  February  1,  1907,  and  by  authority 
of  the  Secretary  of  War  a  supplemental  contract  dated  April  15,  and 
approved  April  17,  1907,  was  made  for  325  additional  feet  more  or 
less  of  dike  to  close  the  gap  in  the  bank.  At  the  close  of  the  fiscal 
year  608  linear  feet  of  the  jetty  had  been  constructed,  of  which  307 
feet  is  on  the  east  side  of  the  entrance  to  the  creek  and  301  on  the 
west  side;  also  186  feet  of  the  dike.  The  portion  of  the  jetty  pro- 
vided for  by  the  contract  has  been  completed  and  the  dike,  also, 
will  be  in  the  course  of  a  few  days. 

Under  date  of  March  19,  1907,  the  Chief  of  Engineers  approved  a 
project  for  the  expenditure  of  the  available  funds  in  the  completion 
of  the  jetties  to  the  12- foot  curve  in  the  Delaware  Eiver  and  the  con- 
struction of  a  dike  to  close  the  old  mouth  of  the  creek;  and  to  apply 
whatever  balaiixce  may  remain  to  redredging  the  channel  to  project 
dimensions  from  the  Delaware  River  to  Paulsboro.  Proposals  for 
the  completion  of  the  jetties  and  for  the  dike  to  close  the  old  mouth 
were  opened  on  June  21,  1907,  and  contract  awarded  to  the  lowest 
bidder,  the  Franklin  K.  Wills  Company,  of  Wilmington,  Del.,  on 
June  28,  1907,  at  $19.90  per  linear  foot  of  jetty  and  $9.25  per  linear 
foot  of  dike,  the  work  to  be  commenced  within  twenty  days  after  noti- 
fication of  approval  of  contract,  and  completed  within  four  months 
after  such  notification. 

Money  statement. 

July  1,  1906,  balance  unexpended $15,564.54 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     34, 450. 00 

50. 014.  54 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       12, 164.  22 


July  1,  1907,  balance  unexpended 37,850.32 

July  1,  1907,  outstanding  liabilities 2,400.00 


July  1,  1907,  balance  available 35, 450.  32 


July  1,  1907,  amount  covered  by  uncompleted  contracts 050.00 

Amount  (estimated)  required  for  completion  of  existing  project 50,580.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $25,000.00 

For  maintenance  of  improvement 3, 000. 00 

28,  000.  00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  QlLrv^-,:iw 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.       ^ 


APPENDIX  I — ^BEPOBT   OF   MAJOB  FLAGLEB. 


1111 


APPROPRIATIONS. 

Augnst  2,  1882 $3,000 

March  3,  1809 25,000 

June  13,  1902 35,000 

March  2,  1907 34,450 

Total 97,460 


CONTRACTS  IN   FORCE. 

With  Richard  Parrott,  of  Newburgh,  N.  Y.,  dated  October  6,  and  approved 
October  15,  1906,  for  600  feet  of  Jetty  and  75  feet  of  dike  constraction  at  mouth 
of  Mantua  Creek,  New  Jersey,  at  $17.75  per  foot  for  the  Jetty  and  $5  per  foot  for 
the  dike,  the  work  to  be  commenced  within  thirty  days  after  notification  of 
approval  of  contract  and  completed  within  ninety  working  days  after  such 
notification.  Time  extended  under  authority  of  Chief  of  Engineers  dated 
February  1,  1907. 

Supplemental  contract  to  above,  dated  April  15,  1907,  approved  by  Chief  of 
Engineers  April  25,  and  by  the  Acting  Secretary  of  War  April  27,  1907,  for  325 
feet,  more  or  less,  additional  dike  at  same  price  and  upon  same  conditions,  forty 
days  being  allowed  therefor. 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING  DECEMBER  31,  1906. 

Receipts  and  shipments. 


Claas. 


Quantity. 


Value. 


ReoeiptK 

Raw  bone,  coal,  phosphate  rock,  etc 

Bricks,  lumber,  Bnlngles,  etc 

Manure 

Total 

Shipments: 

FertUlaers,  fruit,  yegetables,  potatoes,  etc 

Total  receipts  and  shipments 


Tbns. 
160,000 
4,800 
20,000 


184,300 


65.920 


240,220 


1222,600 
184,000 
80,000 


886,500 


578,200 


964,700 


Vessels  sailing  and  trading  in  Mantua  Creek,  New  Jersey. 


Class. 

Number. 

Cargro. 

Steamers - - 

627 
68 

241 
67 
60 

Rook. 

Sailing  yesf 
Barges .  .. 

lels 

Fish. 

Grain. 

Car  floats 

Sloops 

General  truck. 

Note. — ^The  foregoing  represents  the  number  of  times  vessels  of  the  classes 
given  have  entered  the  creek. 

Vessels  huilt. 


Class. 


Draft. 


Baiges. 


ffeeL 


10 
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Vessels  repaired. 


Class. 

Number. 

Tonnage. 

2 
2 

40 

Sailing  veasels 

100 

One  barge  of  400  tons  is  under  construction. 

The  foregoing  statistics  were  furnislied  by  W.  J.  Adamson,  Paulsboro,  N.  J. 


I  4. 
IMPROVEMENT  OF  RACCOON  CREEK,  NEW  JERSEY. 

For  the  history  of  this  improvement  see  the  Annual  Keport  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  189. 

No  work  has  been  done  on  this  improvement  during  the  past  fiscal 
year. 

No  contract  in  force. 

Money  statement. 

July  1,  1906.  balance  unexpended $10,400.78 

Amount  appropriated  by  riyer  and  harbor  act  approved  March  2, 

1907 15, 000. 00 


25, 400.  78 

June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $653.  66 

For  maintenance  of  improvement 289.78 

943.44 


July  1,  1907,  balance  unexpended 24,457.34 


Amount  (estimated)  required  for  completion  of  existing  project 57, 135. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $10,000.00 

For  maintenance  of  improvement 2,500.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


12,500.00 


APPROPRI ATIO  NS. 

August  2,  1882 $3,000 

June  13,  1902 15,000 

March  3,  19a5 15,000 

March  2,  1907 15,000 

Total 48,000 
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COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING  DECEMBER  31,  1906. 

Receipts  and  shipments. 


ClAflS. 


Quantity. 


Value. 


Receipts: 

Coal  and  dimension  Btone 

Fertilizeni  and  mill  work 

Grain,  hay,  potatoes 

Miscellaneous 

Total 

Shipments: 

Berries,  garden  truck,  and  potatoes 
Tomatoes 

Total 

Total  receipts  and  shipments 


Tons, 

7,400 

82,474 

1,840 

102,000 


143,714 


41,460 
8,700 


45,150 


188,864 


177,000 
609,480 
45,650 
176,000 


968,180 


1,000,000 
27,760 


1,027,750 


1,995,880 


Vessels  sailing  and  trading  in  Raccoon  Creek,  New  Jersey. 


Class. 

Number. 

Aggregate 
tonnage. 

Draft 

Remarks. 

Steamer 

1 
1 
1 
8 
3 
4 

125 
90 
50 

Feet 
8 
6 
5 

4to6 
5 
6 

•^'k 

Do 

Do 

Irregularly. 

ftHig<n 

Napktha launches 

Tugs 

Total 

18 

265 

The  foregoing  statistics  were  furnished  by  Lewis  M.  Shoch,  Swedesboro,  N.  J. 


I  5. 
IMPROVEMENT  OF  SALEM  RIVER,  NEW  JERSEY. 


This  is  a  new  improvement  and  is  provided  for  in  the  river  and 
harbor  act  of  March  2, 1907,  as  follows : 

Improving  Salem  River,  New  Jersey:  Completing  improvement  in  accordance 
with  the  report  submitted  in  House  Document  Numbered  Seventy-eight,  Fifty- 
fifth  Congress,  first  session,  twenty-nine  thousand  dollars. 

The  report  referred  to  was  submitted  in  June,  1897,  and  contem- 
plates the  formation  of  a  channel  100  feet  wide  and  9  feet  deep  at 
mean  low  water,  amplifying  at  the  bends  so  as  to  permit  the  passage 
of  a  vessel  200  feet  long  from  the  Delaware  River  up  to  the  highway 
bridge  over  Little  Salem  Creek,  and  the  removal  of  the  stony  bars  in 
front  of  the  city  wharves  and  at  the  bend  above  the  brickyard,  at  an 
estimated  cost  of  $31,500. 

Under  date  of  March  19^  1907,  a  project  was  approved  for  the 
expenditure  of  the  appropriation,  including  a  survey  of  the  stream 
l)erore  beginning  the  work  of  improvement.  The  field  work  of  this 
survey  has  been  completed. 

No  contract  in  force. 
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Money  statement, 

Amonnt  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $29, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement     318. 79 


July  1,  1907,  balance  unexpended 28,681.21 


July  1,  1907,  balance  available 28,681.21 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,00a00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

Previous  project : 

March  3,  1871 $4,000 

Juue  18,  1878 3,000 

June  14,  1880 3,000 

March  3,  1881 3,000 

August  2,  1882 1,500 

July  13,  1892 2,500 

August  18,  1894 1,700 

a  18,  700 
Present  project : 

March  2,  1907 29,000 

Total L 47, 700 


I  6. 

IMPROVEMENT  OF  ALLOWAY  CREEK,  NEW  JERSEY. 

For  the  history  of  this  improvement,  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  191. 
No  contract  in  force. 

Money  statement. 

July  1,  1906,  balance  unexpended $509.24 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-      6, 000. 00 


5,509.24 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 62. 61 


July  1,  1907,  balance  unexpended 5,446.63 


Amount  (estimated)  required  for  completion  of  existing  project 200.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

a  Of  this  amount  $1,490.66  was  carried  to  surplus  fund. 
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APPROPRIATIONS. 


S^tember  19,  1890 $6,000 

July  13,  1892 3,000 

August  18,  1894 3. 000 

June  3»  1896 3,000 

March  3,  1899 3,000 


June  13,  1902 $3,000 

March  3,  1905 3,000 

March  2,  1907 5,000 


Total    29,000 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING   DECEMBER  81, 

Receipts  and  shipments. 


1906. 


Class. 


Quantity. 


Value. 


Receipts: 

Coal,  tin  plates,  sand,  etc 

Soda  ash,  flour,  fertilizers,  feed,  etc 
Miscellaneous 

Total 

Shipments: 

Canned  goods,  glassware,  etc 

Fruit,  grain,  hay,  etc 

Total 

Total  receipts  and  shipments 


Tims. 
29.800 
10,628 
1,000 


•288,500 
150,250 
60,000 


40,928 


433,750 


10,776 
6,200 


605,000 
124,000 


16,975 


729,000 


57,908 


1,162,750 


Vessels  sailing  and  trading  in  Alloway  Creek,  New  Jersey. 


Class. 

Number. 

Aggregate 
tonnage. 

Draft. 

Remarks. 

8tefL*ner 

1 
1 
1 
3 

1 
1 
1 

100 
100 
100 
325 
250 
25 
75 

Ikxt. 
8 
6 
6h 

6  to  8 
8 
6 
8 

Trlweeklv. 
Semiweeklv. 
Occasionally. 
Do. 

1)0 

Do 

Schooners 

Barge 

Monthly. 

Gasoline  boat 

Weekly. 

Tug 

Occasionally. 

Total 

' 

975 

The  foregoing  statistics  were  furnished  by  William  Plummer,  of  the  Quinton 
Glass  Ck>mpany,  Quinton,  N.  J. 


I  7. 
IMPROVEMENT  OF  COHANSEY  RIVER,  NEW  JERSEY. 

Under  date  of  March  19,  1907,  the  Chief  of  Engineers  approved  a 
project  for  the  expenditure  of  the  appropriation,  the  work  to  be  done 
under  two  separate  contracts,  one  for  dredging  the  river  from  Stony 
Point  to  the  head  of  navigation,  and  the  other  at  the  mouth.  Pro- 
pasals  for  the  former  were  opened  on  June  24,  1907,  and  at  the  close 
of  the  fiscal  year  the  award  of  the  contract  was  under  consideration. 
The  work  at  the  mouth  is  delayed  pending  the  acquisition  of  land 
needed  by  the  United  States  for  a  proposed  cut-off.  Negotiations  for 
its  transfer  free  of  expense  are  now  in  progress  and  may  soon  be 
consimimated. 

The  commerce  of  Cohansey  River,  which  was  very  large  for  years 
prior  to  1884,  was  only  about  16,800  tons  in  1906,  as  reported,  owing 
to  the  deterioration  of  the  channel.  ^  , 

No  contract  in  force.  ugmzedbyVjOOglC 
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Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $55, 800. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
Improvement 31. 22 


July  1,  1907,  balance  unexpended - 55,  768.  78 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,500.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

Previous  project: 

March  3,  1873 $10,000 

June  18,  1878 5,000 

March  3,  1879 4,500 

June  14,  1880 4,500 

March  3,  1881 7,000 

August  2,  1882 5,000 

36, 000 
Present  project : 

March  2,  1907 .' 55, 800 

Total 91, 800 


I  8. 

IMPROVEMENT  OF  TUCKERTON  CREEK,  NEW  JERSEY. 

For  the  history  of  this  improvement  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  194. 
No  contract  in  force. 

Money  statement, 

July  1,  1906,  balance  unexpended $248.23 

Amount  appropriated   by   river   and   harbor   act   approved    March 
2,    1907 12,  000.  00 


12,  248.  23 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 6. 00 


July  1,  1907,  balance  unexpended 12,242.23 


Amount  (estimated)  required  for  completion  of  existing  project 27,380.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  Improvement $20,000.00 

For  maintenance  of  Improvement 2, 000. 00 

22,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

June  13,  1902 $12,000 

March  3,  1905 12, 000 

March  2,  1907 12, 000 

Total 36, 000 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING   DECEMBER  31,   1906. 

Receipts  and  shipments. 


ClaM. 


Quantity.     Value. 


Receipts: 

Oysters  and  fish , 

Fertilizers,  scrap  iron,  salt,  and  hay , 

Total 

Shipments: 

Coal,  cord  wood,  lumber,  and  a^cultural  products, 

Total  receipts  and  shipments 


917,585 


Vessels  sailing  and  trading  in  Tuckerton  Creek,  New  Jersey. 


Class. 

Number. 

tonnage. 

Draft 

Remarks. 

Schooners 

6 

8 

100 

420 

150 

14 

240 
160 
400 
840 
800 
140 

4 

3 

Sloops 

|In  oyster  and  general 

Catboats 

n.      mercnanaise  iraae. 

Qarvers 

il      Days  not  regular. 

Gnnnlngr  and  cf am  boatv 

11! 

lAnnches,  gusollne 

21  to  Si 

Total 

698 

2,080 

Vessels  of  a  total  of  3,000  tonnage  repaired  during  the  year. 

One  15-ton  power  boat  Is  under  construction  and  one  10-ton  sloop  is  being 
rebuilt. 

The  foregoing  statistics  were  furnished  by  Benjamin  H.  Crosby,  Tuckerton, 
N.  J. 


I  9. 

IMPROVEMENT  OF  COLD  SPRING  INLET,  NEW  JERSEY. 

This  is  a  new  project  approved  by  the  river  and  harbor  act  of 
March  2,  1907,  which  appropriated  $1311,000  for  a  channel  depth  of 
15  feet  at  mean  low  water,  and  provided  for  an  increase  of  depth  to 
25  feet  in  case  private  interests  should  contribute  $100,000  to  the 
improvement.  The  act  further  authorized  contracts  to  be  entered 
into  to  complete  the  improvement,  to  be  paid  for  as  appropriations 
may  from  time  to  time  be  made  by  law,  not  to  exceed  in  the  aggregate, 
exclusive  of  the  amount  therein  appropriated  and  of  any  sums  con- 
tributed from  other  sources,  $596,000  in  case  a  15-foot  depth  is  made, 
or  $900,000  in  case  a  25-foot  depth  is  made.     For  further  conditions 
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and  details  see  Annual  Report  of  the  Chief  of  Engineers  for  1907, 
Part  1,  page  195. 

Arrangements  have  been  in  progress  since  the  passage  of  the  act 
for  the  execution  of  the  required  deeds,  etc.,  to  the  United  States  of  the 
land  and  easements  required  before  work  can  be  undertaken  by  the 
Government,  and  the  Cape  May  Real  Estate  Company,  of  Cape  May, 
N.  J.,  has  agreed  to  convey  the  necessary  land  and  to  execute  a  bond 
for  the  contribution  of  the  $100,000  required  in  order  to  make  the 
depth  of  channel  25  feet. 

As  soon  as  all  these  formalities  have  been  duly  approved  it  is 

Sroposed  to  begin  work  under  a  project  approved  by  the  Chief  of 
Ingineers  under  date  of  May  13,  1907,  for  the  expenditure  of  $1,- 
311,000.    This  contemplates  the  construction  of  jetties  at  the  entrance, 
and  the  submission  later,  during  the  progress  of  the  jetty  work,  of 
an  application  for  dredging  to  a  depth  of  25  feet  at  mean  low  water. 
No  contracts  in  force. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907 $311, 000. 00 


Amount  (estimated)  required  for  completion  of  existing  project —    900,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  worlts  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 900,000.00- 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATION. 

Act  approved  March  2,  1907 $311,000 


I   lo. 
IMPROVEMENT  OF  WILMINGTON  HARBOR,  DELAWARE. 

For  the  history  of  this  improvement,  see  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  196. 

At  the  close  of  the  fiscal  year  1906  dredging  was  in  progress  under 
a  contract  made  with  the  Bowers  Hydraulic  Dredging  Company, 
dated  July  7,  1905,  at  11  cents  per  cubic  yard,  place  measurement. 
July  28, 1906,  a  supplemental  contract  was  entered  into  and  approved 
by  the  Chief  of  Engineers  August  16,  and  by  the  Secretary  of  War 
August  17,  1906,  providing  tor  additional  dredging  at  the  same 
price,  and  work  was  carried  on  thereunder  until  October  16,  1906. 
The  channel  was  dredged  to  a  depth  of  18  feet  at  mean  low  water, 
the  widths  made  being  250  feet  to  the  mouth  of  the  Brandywine  and 
thence  to  the  Third  Street  Bridge  200  feet  wide.  The  quantity  of 
material  removed  under  these  two  contracts  was  376,694  cubic  yards 
and  consisted  of  sand,  mud,  and  gravel,  which  was  pumped  ashore 
behind  banks  above  the  high-water  line.    The  result  of  these  opera- 
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tions  was  a  minimum  depth  of  18  feet  at  mean  low  water  from  the 
18-foot  curve  in  the  Delaware  River  to  the  Third  Street  Bridge. 
This  was  as  far  as  the  dredging  could  be  done  bj  the  Federal  Govern- 
ment under  the  terms  of  the  appropriation  which  was  for  work  "  up 
to  the  Third  Street  Bridge." 

To  provide  for  the  necessities  of  navigation  above  Third  Street 
Bridge  the  citv  of  Wilmington  appropriated  $4,857  in  accordance 
with  an  act  or  the  State  legislature  approved  March  9,  1901.  By 
authority  of  the  Secretary  of  War  and  upon  request  of  the  city 
authorities,  the  supervision  of  the  work  and  expenditure  of  the 
appropriation  was  assumed  on  behalf  of  the  city  by  the  local  United 
States  engineer  officer.  After  due  advertisement,  contract  dated  Sep- 
tember 26,  1906,  was  entered  into  with  the  River  and  Harbor 
Improvement  Company  of  New  .Jersey,  the  only  bidder,  at  27  cents 
per  cubic  yard,  place  measurement.  Work  thereon  was  be^n  on 
October  19  and  completed  November  8,  1906,  during  which  period  the 
diannel  was  dredged  to  a  depth  of  17  feet  at  mean  low  water  and  a 
width  of  75  feet  fiom  a  point  about  1,100  feet  above  the  Third  Street 
Bridge  to  a  point  about  100  feet  below  the  Market  Street  Bridge,  a 
distance  of  2,600  feet.  The  quantity  of  material  removed  was  16,()04 
cubic  yards,  measured  in  place.  This  consisted  of  sand,  mud,  and 
gravel  and  was  conveyed  in  scows  to  the  American  Dredging  Com- 
pany's dredge  Pennsylvania^  lying  on  the  Delaware  River  front  of 
the  city,  where  it  was  pumped  ashore  upon  the  meadows  of  the  Cherry 
Island  Marsh  Company.  The  result  of  these  operations  by  the  city 
was  a  continuous  channel  75  feet  wide  and  17  feet  deep  at  mean  low 
water  from  the  Third  Street  Bridge  to  the  Market  Street  Bridge,  and 
connecting  with  the  channel  above  and  below  the  bridges  dredged  by 
the  United  States  Government.  The  cost  of  this,  including  advertis- 
ing ($18.50  of  which  was  paid  by  the  city  treasurer)  and  inspection, 
was  $4,400.64.  The  amount  expended  by  the  United  States  engineer 
officer  on  this  account  from  the  amount  turned  over  to  him  ($4,857), 
was  $4,382.04.  The  balance,  $474.96,  was  returned  to  the  city  by 
check,  dated  November  28, 1906.  , 

Under  date  of  March  19,  1907,  the  Chief  of  Engineers  approved  a 
project  which  provides  for  repairs  to  the  jetties  at  the  mouths  of  the 
Christiana  and  Brandywine  and  for  dredging  and  maintaining  the 
diannel  18  feet  deep  at  mean  low  water  from  that  depth  in  the  Dela- 
ware River  to  the  Baltimore  and  Ohio  Railroad  bridge,  with  a 
bottom  width  of  250  feet  to  the  mouth  of  the  Brandywine  and  thence 
200  feet  to  the  Baltimore  and  Ohio  Railroad  bridge. 

After  due  advertisement,  proposals  for  dredging  were  opened  on 
Mav  8,  and  contract  dated  May  17  and  approved  June  6,  1907,  made 
with  the  lowest  bidder,  the  Bowers  Hydraulic  Dredging  Company, 
of  Camden,  N.  J.,  at  15.9  cents  per  cubic  yard,  place  measurement. 
The  work  is  to  be  completed  within  twelve  months  after  notification 
of  approval  of  contract,  which  was  given  June  10,  1907.  Work  on 
the  retaining  banks  to  hold  the  material  to  be  dredged  on  this  con- 
tract has  been  begun,  and  it  is  expected  that  the  dredging  will  be 
commenced  early  in  July. 


Digitized  by 


Google 


1120        BEPOBT   OP   THE   CHIEF   OF   ENGINEERS,  U.   S.  ARMY. 


Money  statement, 

July  1,  1906,  balance  unexpended $33,560.42 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     75, 000. 00 
Allotted  from  emergency  apiuropriation,  river  and  harbor  act  ap- 
proved March  3,  1905 250.00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  maintenance  of  improvement $24,816. 14 

Returned  to  Treasury 62.97 


108,810  42 


24, 879. 11 


July  1,  1907,  balance  unexpended 83,931.31 

July  1,  1907,  outstanding  liabilities 8,900.00 


July  1,  1907,  balance  available 75,931.31 


July  1,  1907,  amount  covered  by  uncompleted  contracts 55,000.00 


Amount  that  can  be  profitaby  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For    dredge $175,000.00 

For  dredging o  135, 000. 00 


Submitted  in  compliance  with  reiiuirementfl  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


310, 000. 00 


APPROPRIATIONS. 


July  14,  1836 $15,000 


March  3,  1887_ 

July  7,  1838 

July  11,  1870 

June  10,  1872 

March  3,  1873— 
June  23,  1874— 
March  3,  1875-_ 
August  14,  1876- 
June  18,  1878- __ 
March  3,  1870— 
June  14,  1880___ 
March  3,  1881__ 
August  2,  1882.  _ 

July  5,  1884 

August  5,  188(»-_ 
August  11,  1888_ 


8,000 

9,356 

15,000 

10,000 

6,000 

6,000 

10,000 

16,000 

7,  OCX) 

3,500 

10.000 

50,000 

50,000 

25.000 

18,750 

30,000 


September  19,  1890 $30, 000 

July  13,  1892 40,000 

August  18,   1894 25,000 

June  3,  1896 20,000 

July  1,  1898 205,846 

March  3,  1899 45,000 

June  6,  1900 200,  000 

June  13,  1902 50,000 

March  3,  190ri 25,000 

March  3,  1005  (allotment)—  250 

March  2.  1907 75,000 


Total    1,005,702 

Received  from  sale  of  river 
and  harbor  property 210 


Total    1,005,912 


Amount  returned  to  the  Treasury $2,474. 19 


CONTRACTS   IN  FORCE. 

With  the  Bowers  Hydraulic  Dredging  Company,  of  Camden,  N.  J.,  for  dredging 
between  the  Delaware  River  and  the  Third  Street  Bridge,  at  11  cents  per  cubic 
yard,  place  measurement,  the  work  to  be  commenced  within  forty-five  days  from  ■ 
July  7,  1005,  and  completed  within  eleven  months  from  that  date.     Contract 
dated  July  7  and  approved  July  24,  1005. 

With  the  Bowers  Hydraulic  Dredging  Company,  of  Camden,  N.  J.,  supple- 
mentary to  the  above  contract,  dated  July  28,  1906,  for  additional  dredging 
within  the  same  limits  and  at  the  same  price,  the  work  to  be  commenced  on  or 


« $5,000  between  Newport  and  the  pulp  works. 
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before  July  30  and  completed  by  November  1,  1006.  Contract  dated  July  28  and 
approved  August  16  by  tbe  Gbief  of  Engineers  and  August  17,  1906,  by  the 
Acting  Secretary  of  War. 

Emergency  contract  dated  December  22,  1906,  made  with  A.  S.  Trultt,  of  New 
Castle,  Del.,  for  removal  of  snag  or  log  from  channel  of  Christiana  River,  the 
work  to  be  completed  within  ten  days  from  date  of  contract    Price,  $80. 

With  the  Bowers  Hydraulic  Dredging  Company,  of  Camden,  N.  J.,  for  dredg- 
ing between  the  Baltimore  and  Ohio  Railroad  bridge  and  the  Delaware  River, 
at  15.9  cents  per  cubic  yard,  place  measurement,  the  work  upon  the  retaining 
basins  to  be  commenced  within  twenty  days  after  notification  of  approval  of 
contract  and  the  entire  work  completed  within  twelve  months  after  such  notifi- 
cation of  approval.  Notification  given  June  10,  1907.  Contract  dated  May  17 
and  approved  June  6,  1907. 


(X>MMERCIAL   STATISTICS. 

The  tonnage  and  value  of  the  leading  articles  shipped  to  and  from  the  port  of 
Wilmington,  by  water,  during  the  calendar  year  ending  December  31,  1906,  are 
as  follows: 

Commercial  atatistica  of  the  city  of  Wilmington,  Del,  for  the  calendar  year 

1906. 


Articles. 


Quantity. 


Value. 


DOMESTIC  CX)HMJBBCB.a 

Receipts! 

Hides,  railroad  ties,  ship  timber,  etc i. 

Chemicals,  oils,  wood  pulp,  building  material,  etc 

Agricultuial  products,  catUe,  horses,  hogs,  etc 

General  mercnandise,  including  dry  goods,  groceries,  etc 

Miscellaneous  not  included  above 

Total  receipts 

Shipments: 

Coal,  quarry  stone,  etc 

Manuiactored  products,  canned  goods,  flour,  iron  supplies,  leather,  etc. . 

Agricultural  products 

General  merchandise,  including  dry  goods,  groceries,  etc 

Misoellaneous,  not  included  above 

Total  shipitkents 

Total  receipts  and  shipments,  domestic 

rOBEIGN  COMMEBCE.b 

Imports: 

China  clay 

Cornwall  rock 

Nitrate  of  soda 

Bowlder  flints 

Crede  China  stone 

Scrap  iron  and  steel 

Laths 

Total  imports 

Exports: 

Car  material 

Spruce  timber 

Powder 

Total  exports 

Total  imports  and  exports,  foreign 

Total  receipts  and  shipments,  domestic  and  foreign 


TbfM. 

618,126 
47,031 
14.860 
80,000 
60,000 


764,607 


147,969 
26,768 
760 
20,776 
60,000 


246,202 


999.769 


700 
6.061 
6,816 

800 
1,209 

400 
1,846 


16,880 


260 
160 
197 


697 


16,927 


1,016,696 


814,290,264 
1,917,165 
2,818,665 
6.000,000 
10,000,000 


84,626,974 


438,025 
14,834,860 

142,000 
4,194,590 
10.000,000 


29,604.476 


64,130,449 


3,880 

2,460 

245,568 

5.0^ 
4,000 
4,694 


266,009 


98,109 
4,865 
17,675 


116,149 


881,166 


64,6U,617 


•  Furnished  by  the  Wilmington  Board  of  Trade. 

*  Furnished  by  the  United  States  collector  o£  customs,  Wilmington,  Del. 
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Vessels  sailing  and  trading  in  Wilmington  Harbor, 
[Furnished  by  the  Wilmington  Board  of  Trade.] 


Glaas. 


Name. 


Regis- 
tered 
tonnage 
each. 


Draft. 


Trlpa, 


Bargee 

Schooners 

Do 

Naphtha  launches  or  bargee . 

10  harbor  tugs 

lObaiges 

1  barge 

1  schooner 

1  barge 

Do 

Do 

Do 

Do 

1  steamer 

Do 

Do 

Sbaiges 

4  car  floats 

Riyer  tugs  and  steamers 

Sandbaxges 

Yachts 

Dredge 

Steamer 

Barges 


Various.. 
.....do.. 

do.. 

do.. 

.....do.. 
.....do.. 


Sandsnipe 

Seven  

Nine 

Alice 

Century 

Christiana 

Ulrica 

Brandy  wine 

City  of  Chester. 

Various 

do 

.....do 

do ^ 

do 

Phoenix 

Dorothy 

Various 


100 

50 

860 

12 

12-95 

475 

100 

66 

160 

160 

160 

160 

200 

205 

407 

604 

160 

250 

60-100 

800 

25-150 

250 

605 

100-600 


Feet, 
8 
6 
19 
8 
5-10 
8 
4 
6 
7* 
Z* 

74 

8 

7 

10 

10 

6 

6 

7 

8 

6-10 

10 

12 

6-12 


1  per  day. 

Do. 
1  per  month. 

lA  per  day,  9  months  in  year. 
10  daily. 

1  weeluy. 

Do. 

2  per  week. 

['2  daily,  each  way. 

Do. 
Do. 
Do. 

Do. 

Do. 

Do. 
2  daily. 
1  daily. 
8  weekly,  9  months  in  year. 

1  per  month. 

2  or  8  per  week. 
2  per  month. 


Foreign  vessels  sailing  and  trading  in  Wilmington  Harbor,  Delaware,  during 
•  the  calendar  year  1906,  famished  by  United  States  collector  of  customs,  port  of 
Wilmington,  Del. :  Fifteen  vessels,  aggregate  tonnage  22,028,  and  draft  an  aver- 
age of  about  18  feet. 

In  addition  to  the  foregoing,  there  is  invested  in  freight  and  passenger  lines, 
domestic,  doing  business  in  the  harbor  of  Wilmington,  approximately  $1,350,000. 
These  lines  carry  freight  valued  at  approximately  $50,000,000  annually,  and 
about  600,000  passengers. 

A  direct  line  of  steamers  between  New  York  and  Wilmington,  making  two  to 
three  round  trips  a  week,  has  been  established  and  been  in  operation  during  the 
past  year. 

There  is  Invested  In  manufacturing  and  mercantile  interests  on  the  Chris- 
tiana River,  all  dependent  upon  the  river's  navigation  facilities,  fully  $25,000,000. 
This  is  exclusive  of  the  investments  on  the  Brandywlne,  tributary  to  the  Chris- 
tiana, and  which  would  amount  to  not  less  than  $500,000. 

Vessels  built. 


Glass. 

Wood. 

steel. 

Tonnage. 

Draft. 

Ferryboats 

4 
8 

i* 

1 

8* 

4,806 

720 

830 

283 

1.200 

198 

160 

6.740 

2,790 

6,200 

Feet, 

Tugboat.<f , , . ,  T . ^ ,-,,-,--,..  _ ^ . , , , . 

Steam  barge -. 

1 
1 
1 

8 

Steamer,  frelff ht  and  rivwenfirer , - ,  r  - 

6 

Reyenue  cntter 

Yacht 

9 

Oil  barge 

Car  floats 

9 

Do 

6 

Total 

18 

12 

28,426 
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Vessels  repaired. 


Cla 


Number. 


Goftlbaigeb 

Damp  scows 

Vessels  (about) . 
BuKes. 


Steamers 

Sailing  yeasels . 


;i       I 

-I  1*000 
16 
23 

.1  21 


Total. 


1,072 


Tonnage. 


7,200 
4,200 
123,000 
3,350 
20,380 
10,490 


168,620 


Vessels  under  construction. 

One  steel  revenue  cutter,  158  feet  by  30  feet  by  10  feet,  408  tons  displacement, 
draft  5  feet 

Three  steel  towing  boats,  each  80  feet  by  20  feet  by  10  feet  10  inches,  draft 
7  feet  6  inches. 

One  composite  lighter. 

One  steel  light-house  tender. 

Four  steel  tugboats. 

One  steel  wrecking  steamer. 

Two  steel  coastwise  steamers. 

Three  steel  ferryboats. 

Two  steel  lumber  steamers. 

Three  steel  car  floats. 


I  II. 


IMPROVEMENT  OP  APPOQUINIMINK,  MURDBRKILL,  AND  MI8PILL10N 

RIVERS,  DELAWARE. 

(a)    APPOQUINIMINK  RIVER. 

For  the  history  of  this  improvement,  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  198. 

No  work  has  been  done  on  this  improvement  during  the  past  fiscal 
year.  The  expenditures  were  for  examinations  and  arrangements  for 
dredging  this  year. 

Proposals  were  opened  on  May  4,  1907,  and  contract  made  with 
the  lowest  bidder,  The  Eickards  Dredging  Company,  of  Philadel- 
phia, Pa.,  for  this  and  other  works,  at  14^  cents  per  cubic  yard,  place 
measurement,  for  the  Appoquinimink  River  aredging,  the  entire 
work  provided  for  by  the  contract  to  be  completed  by  November  11, 
1907. 
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Money  statement. 

July  1,  1906,  balance  unexpended $1,496. 16 

Amount  allotted  from  appropriation  made  by  river  and  barbor  act 

approved  Marcb  2,  1907 5,000.00 

Transferred  from  Mlspilllon  River  allotment 100.00 


June  30,  1907,  amount  expended  during  fiscal  year : 
For  works  of  improvement 

For  maintenance  of  Improvement 


6, 596. 16 


$150.00 
396.36 


546.36 


July  1,  1907,  balance  unexpended 6,049.80 


July  1,  1907,  amount  covered  by  uncompleted  contracts 4, 200.00 

Amount  (estimated)  required  for  completion  of  existing  project 7,400.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $7,400.00 

For  maintenance  of  improvement 2,500.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4.  1807,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


9,900.00 


APPROPRIATIONS. 


September  19,  1890 $5,000 

July  13,  1892 5,000 

August  18,  1894 5, 000 

June  3.   1890 5.000 

March  3,  1899 5,000 

Returned  to  Treasury 


June  13,  1902  (allotments)  __ 
March  3,  1905  (allotments), 
March  2,  1907  (allotment)  — 

Total    


$7,000 
5,600 
5,000 

42,(500 
.-  $3.00 


CONTRACT  IN  FORCE. 

With  The  Rickards  Dredging  Company,  of  Philadelphia,  Pa.,  for  dredging 
Appoquinimink-,  Smyrna,  St.  Jones,  and  Murderkill  rivers,  Delaware,  the  work 
to  be  begun  June  16  and  to  be  completed  by  November  11,  1907.  Contract  dated 
May  14  and  approved  May  22,  1907.  Price  for  Appoquinimink  River^  141  cents 
per  cubic  yard,  place  measurement 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING  DECEMBER  31.   1906. 

Receipts  and  shipments. 


Clfus. 

Quantity. 

Value. 

Receipts: 

Coal 

TOTIS. 

2,200 

5,725 

295 

7,800 

$18,200 
80,160 
11,800 

780,000 

Fertilizen 

Potatoes 

General  merchandise 

Total 

16,020 

885,160 

Shipments: 

Canned  goods 

2,325 

12, 745 

295 

985 

232,500 

Agricultural  pn>ducts — ^l)utler,  eggs,  fruit,  gniin,  poultry,  etc 

926,875 
47,200 
88.650 

Fish 

General  merchandise. 

Total 

16,350 

1,295,225 

Total  rffceipts  and  shipments 

82,870 

2,180,875 
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Clam. 


Number. 


Aggregate 
tonnage. 


Draft. 


Remarks. 


Steamer 

Do 

Toga 

Schooners 

Barges 

Gasoline  barges. 


196 
210 


Feet. 


150 
400 
250 


Semi  weekly. 
Transient. 

Do. 

Do. 

Do. 

Do. 


Total. 


10 


1,146 


The  above  statistics  were  famished  by  F.  B.  Watkins,  Odessa,  Del. 


(b)  mtjrderkill  river. 

The  previous  history  of  the  improvement  is  contained  in  the 
Annual  Keport  of  the  Chief  of  Engineers  for  1907,  Part  1,  page  199. 

No  work  has  been  done  on  the  improvement  during  the  past  fiscal 
year. 

Proposals  for  work  with  available  funds  were  opened  May  4,  1907, 
and  contract  dated  May  14  and  approved  May  22,  1907,  made  with 
The  Rickards  Dredging  Company,  of  Philadelphia,  Pa.,  the  lowest 
bidder,  at  14  cents  per  cubic  yard,  place  measurement,  the  work,  in 
conjunction  with  other  dredging,  to  be  completed  by  November  11, 
1907. 


Money  statement. 


$565.47 


July  1,  1906,  balance  unexpended 

Amount  allotted  from  appropriation  made  by  river  and  harbor  act 

approved  March  2,  1907 8, 000. 00 


8,  565.  47 


June  30, 1907,  amount  expended  during  fiscal  year : 

For  maintenance  of  improvement 

Redeposited  to  credit  appropriation  emergency.. 


$448.37 
279. 19 


727.56 


July  1,  1907,  balance  unexpended 7, 837.  91 


July  1,  1907,  amount  covered  by  uncompleted  contracts 7, 200. 00 

Amount  (estimated)  required  for  completion  of  existing  project 23, 264. 00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $10,000.00 

For  maintenance  of  improvement 2, 500. 00 


Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


12,  500.00 
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APPROPRIATIONS. 


March  3,  1905  (allotment) $5,500 

March  3,  1905  (allotment) 3,860 

March  2,  1907  (allotment) 8,000 


July  13,  1892 $7,000 

August  18,  1894 a6, 500 

June  3,  1896 6, 500 

March  3,  1899 5,000 

June  13,  1902  (allotment) 2,000 

April  28,  1904  (allotment) 5, 500 

Expended  for  mouth  of  St  Jones  River $1,500.00 

Returned  to  Treasury 347.52 


Total    a49,860 


Total 1, 847. 52 


CONTRACT  IN   FORCE. 

With  the  Rlckards  Dredging  C!ompany,  of  Philadelphia,  Pa.,  dated  May  14, 
and  approved  May  22,  1907,  for  dredging  the  Murderkill  and  other  rivers  In 
Delaware,  the  work  to  be  commenced  twenty  days  after  notification  of  approval, 
which  was  May  27,  1907,  and  to  be  completed  within  five  and  one-half  months. 
Price  for  Murderkill  River,  14  cents  per  cubic  yard  place  measurement. 
Amount,  $7,200. 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING  DECEMBER  31,   1306. 

Receipts  and  shipments. 


Cla88. 


Receipts: 

Coal,  tin,  solder,  oysters,  etc 

Fertilizers,  lumber,  etc 

Hay,  horses,  cattle,  etc 

Qeneral  merchandise 

Total 

Shipments: 

Canned  goods,  baskets,  machinery,  etc 

Agricultural  products— fruit,  eggs,  poultry,  com,  wheat,  etc 
General  mercoandlse 

Total 

Total  receipts  and  shipments 


Quantity. 


Tons. 

5,906 

6,400 

406 

1,300 


14,011 


8,300 

11.004 

700 


15,004 


29,015 


Value. 


982,500 

158.000 

S6,125 

260,000 


245,000 
496,900 
140,000 


881,900 


1,418,525 


Vessels  sailing  and  trading  in  Murderkill  River,  Delaware. 

There  is  a  steamer  trading  in  the  Murderkill  River  with  a  tonnage  of  293  and 
a  draft  of  6  feet  It  makes  two  or  three  trips  a  week.  Also  from  thirty  to  forty 
small  sailing  yessels  and  steam  and  naphtha  launches  with  an  average  tonnage 
of  30  and  about  5  feet  draft: 

Ten  naphtha  steamers  and  30  sailing  vessels,  1,050  tons,  repaired  during  the 
year. 

The  foregoing  statistics  were  furnished  by  J.  W.  Townsend,  secretary  Fred- 
erica  and  Philadelphia  Steamboat  Ck)mpany,  Frederica,  Del. 

oQt  this  amount,  $1,500  was  expended  in  removing  shoal  at  mouth  of  St 
Jones  River. 
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(c)    MISPILLION   RTVER. 

For  the  history  of  this  improvement,  see  the  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  Part  1,  page  201. 

At  the  beginning  of  the  present  fiscal  year  operations  were  in 
progress  under  a  contract  for  dredging  at  the  mouth  and  in  the  river, 
and  proposals  had  been  invited  for  the  extension  of  the  Green  Point 
jetty,  to  De  opened  July  19, 1906. 

The  dredging  was  continued  to  August  20,  1906.  The  channel 
across  the  flats  at  the  mouth  of  the  river  was  dredged  to  the  5-foot 
curve  in  Delaware  Bay,  a  length  of  4,360  feet,  the  cut  being  made  50 
feet  wide  and  5^  feet  deep  at  mean  low  water  from  the  outer  end  of 
the  north  jetty.  The  quantity  of  material  removed  was  22,368  cubic 
yards,  place  measurement,  and  consisted  of  sand,  mud,  and  oyster 
shells,  and  was  deposited  along  the  south  side  of  the  dredged  cut. 

In  the  river  dredging  was  tegun  on  Julv  24  at  New  Wharf  reach 
and  continued  upstream  to  the  steamboat  wharf  at  Milford,  a  distance 
of  about  5  miles.  Eight  shoals  were  dredged  to  a  depth  of  4^  feet 
at  mean  low  water  and  a  width  of  40  feet,  and  at  sharp  turns  the 
channel  was  widened.  The  Quantity  of  material  removed  in  this 
section  was  22,456  cubic  yaras,  measured  in  place,  and  consisted 
mainly  of  mud.  It  was  deposited  upon  the  adjacent  marshes.  The 
contract  price  was  9.9  cents  per  cubic  yard,  place  measurement. 

Proposals  for  the  extension  of  the  Green  Point  jetty  were  opened 
July  19  and  emergency  contract  dated  July  20,  1906,  made  with  the 
Tatnall-Brown  Company,  of  Wilmington,  Del.,  the  lowest  bidder,  at 
$7.50  per  linear  foot.  Work  under  this  contract  was  begun  on  Sep- 
tember 1,  1906.  On  October  16  the  time  limit  for  completion  was 
waived*  for  a  reasonable  period,  the  contractor  to  pay  expenses  for 
supervision  and  inspection  during  the  extended  period.  The  contract 
work  was  completea  on  November  16,  1906.  The  entire  length  of  the 
extension  made  is  511.2  feet,  running  in  a  southeasterly  direction, 
parallel  to  the  north  jetty. 

Under  date  of  March  20,  1907,  the  Secretary  of  War  approved  an 
allotment  of  $40,000,  the  same  to  be  expended  in  accordance  with  the 
report  referred  to  in  the  appropriation  made  by  the  act  of  March  2, 
1907,  and  under  date  of  March  22,  1907,  the  Chief  of  Engineers 
approved  A  project  for  such  jetty  work  and  dredging  as  can  1^  done 
with  allotment.  Proposals  for  jetty  construction  and  repairs  were 
opened  May  20,  1907,  and  contract  dated  June  4  and  approved  June 
18,  1907,  made  with  the  lowest  bidder,  the  Tatnall-Brown  Company, 
of  Wilmington,  Del.,  at  $10.35  per  linear  foot,  for  the  construction 
of  the  jetty,  the  work  to  be  completed  within  five  months  after 
notification  of  approval  of  the  contract.  Work  under  this  contract 
began  on  June  15,  and  to  the  end  of  the  fiscal  year  160  piles  had  been 
driven,  170  linear  feet  of  waling  placed,  and  84  feet  of  repairs  to  the 
north  jetty  completed. 
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Money  statement. 

July  1,  1906,  balance  unexpended $10,170.72 

Amount  appropriated  by  river  and  barbor  act  approved  March  2, 1907.    40, 000. 00 


Transferred  to  Appoquinimlnk  River  improvement . 


50, 170.  72 
100.00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $426. 56 

For  maintenance  of  improvement 10,070.72 


50,070.72 


10, 497. 28 


July  1,  1907,  balance  unexpended \ 39,573.44 

July  1.  1907,  outstanding  liabilities 150.00 


July  1,  1907,  balance  available 39,423.44 


July  1,  1907,  amount  covered  by  uncompleted  contracts 24,850.00 

Amount  (estimated)  required  for  completion  of  existing  project 47,065.00 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $25,000.00 

For  maintenance  of  improvement 2, 800. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


27,800.00 


APPROPRIATIONS. 


Previous  projects  : 

March  3,  1879 $3,000 

June  14,  1880 4,000 

March  3,  1881 3,500 

August  2,  1882 3,000 

August  11,  1888 3,500 

July  13,  1892 12,000 

August  18,  1894 10,000 

March  3,  1899 2,500 

June  6,  1900  (allotment).  1,050 


Previous  projects— Continued : 

June  13, 1902  (allotments)  $15, 300 
April  28,  1904  (allotment)  1,  800 
March  3, 1905  ( allotments )     19, 000 


78,650 
Present  project: 

March  2,  1907  (allotment)     40, 000 


Total 118,650 


Returned  to  the  Treasury $159.93 

Transferred  to  Appoquinimink  River,  Delaware,  improvement 100.00 


CONTRACTS  IN  FORCE. 

With  the  Pennsylvania  Dredging  Company,  of  Camden,  N.  J.,  approved 
May  26,  1906,  for  dredging  45,400  cubic  yards  of  material,  at  9.9  cents  per  cubic 
yard,  place  measurement,  the  work  to  be  commenced  within  thirty  days  after 
notification  of  approval  of  contract  and  completed  within  three  months  after 
such  notification. 

Emergency  contract,  dated  July  20,  1906,  with  Tatnall-Brown  Company,  of 
Wilmington,  Del.,  for  extension  of  Jetty  at  mouth  of  Mispillion  River,  Delaware, 
500  linear  feet,  at  $7.50  per  linear  foot,  the  work  to  be  commenced  within  thirty 
days  and  completed  within  three  months  from  date  of  contract 

Contract  of  the  Tatnall-Brown  Company,  of  Wilmington,  Del.,  approved 
June  18,  1907,  work  to  be  commenced  within  twenty  days  and  completed  within 
five  months  after  notification  of  approval  of  contract,  for  Jetty  construction  and 
repairs  at  mouth  of  Mispillion  River,  Delaware,  at  the  following  prices,  viz : 

Jetty  construction,  at  $10.35  per  linear  foot 

Materials  for  repairs  in  place :  Lumber,  Including  spikes,  etc.,  $60  per  M  feet 
B.  M. ;  stone,  $4  per  cubic  yard ;  brush,  $5  per  cord. 

Estimated  cost  of  Jetty  construction  and  repairs,  $25,000^)  zee  cy  ^jv^v/^iv 
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COMMERCIAL  STATISTICS  FOE  CALENDAR  YEAR  ENDING  DECEMBER  31,  1906. 

Receipts  and  shipments. 


Glass. 


Value. 


Receipts: 

Goal,  stone,  raw  bone,  sand,  ship  Umber, 
Fertilizers,  flour,  canned  goods,  etc 


etc. 


Hay,  hogs,  horses,  etc  . 
Genenl  merchandise.. 

Total 


Shipments: 

Cord  wood,  logs,  railroad  ties,  etc I  107,250 

Canned  goods,  lumber,  etc '  27,130 

Agricultural  products— fmits,  grain,  poultry,  etc I  42,626 


Total '      177,006 


872,000 
1,188,700 
1,388,020 


2,893,720 


Total  receipts  and  shipments 268,704 


6,117,823 


Vessels  trading  in  Mispillion  River,  Delaware. 


Class. 

Number. 

Aggregate 
tonnage. 

Draft. 

Remarks. 

Rfeeamer 

1 
1 
1 
9 

132 
140 
300 
920 

61 

6 

4i 

4ktob 

Triweekly. 

Do 

Do. 

Do 

Occasionally. 

I*d""ff  YwtmU 

Weekly. 

Total 

12 

1,492 

One  steamer,  draft  6^  feet  and  130  tonnage;  one  tug,  5^  feet  draft;  five 
bargee  of  an  aggregate  of  2,850  tons ;  one  barge  of  .300  tons,  and  one  police  boat, 
draft  4  feet,  built  during  the  year. 

Three  vessels  are  under  construction,  as  follows : 

One  freight  and  passenger  steamer,  100'  by  29'  by  8'  G". 

One  freight  and  passenger  steamer,  100'  by  23'  by  7'. 

One  freight  and  passenger  steamer,  100'  by  22'  8"  by  7'. 

One  additional  steamer,  300  tons,  to  be  put  In  service  during  the  coming  year. 

The  foregoing  statistics  were  furnished  by  J.  Stanley  Short,  of  Milford,  Del. 


I    12. 


IMPROVEMENT  OF  ST.  JONES  RIVER,  DELAWARE. 

For  previous  history  of  this  improvement  see  the  Annual  Report 
of  the  Chief  of  Engineers  for  1907,  Part  1,  page  203. 

At  the  close  of  the  fiscal  year  1906  operations  were  in  progress 
under  a  contract  for  dredging  with  the  $9,500  allotted  by  the  Secre- 
tary of  War  on  March  9,  1906^  and  the  channel  had  been  dredged 
from  Lebanon  downstream  a  distance  of  about  4J  miles  and  across 
the  flats  at  the  mouth  for  a  length  of  2,900  feet.  This  work  was  con- 
tinued to  September  4,  1906,  wnen  the  contract  was  completed.  The 
dredging  done  included  23  shoals  in  the  river,  an  aggregate  length  of 
25.061  feet,  resulting  in  a  continuous  channel  from  Lebanon  to  the 
6-root  curve  in  Delaware  Bay,  with  a  width  not  less  than  40  feet  in 
the  river  and  50  feet  across  the  flats,  the  depth  being  not  less  than  6 

uigiiizec!  Dy  %^JV^v/pi  iv 


1180       EBPOBT   OF   THE   CHIEF   OF   ENGINEERS,  U.   S.  ABMT. 

feet  at  mean  low  water.  The  price  paid  for  this  work  was  8|  cents 
per  cubic  yard,  place  measurement.  The  quantity  of  material  re- 
moved was  83,504  cubic  yards,  measured  in  place,  and  consisted  of 
sand,  gravel,  clay,  and  mud,  with  numerous  stumps  and  logs.  That 
taken  from  the  river  was  placed  ashore  above  the  high-water  line  and 
that  removed  from  the  flats  was  thrown  over  along  the  south  side  of 
the  cut. 

On  May  4, 1907,  proposals  were  opened  for  dredging  this  and  other 
streams  m  Delaware  emptying  into  Delaware  Bay,  the  Rickards 
Dredging  Company,  of  Philadelphia,  Pa.,  being  the  lowest  bidder,  at 
16  cents  per  cubic  yard,  place  measurement.  Contract  was  entered 
into  May  14  and  approved  May  22, 1907,  and  work  under  this  contract 
was  begun  on  June  25  and  continued  to  the  end  of  the  fiscal  year, 
when  it  was  still  in  progress.  The  channel  was  dredged  downstream 
a  length  of  250  feet  from  Wilson's  wharf,  about  If  miles  below  the 
steamboat  wharf  at  Lebanon,  and  a  length  of  900  feet  was  dredged 
from  the  mouth  across  the  flats,  width  and  depth  made  being,  respec- 
tively, 50  and  6  feet  at  mean  low  water.  The  quantity  of  material 
removed  is  2,130  cubic  yards,  measured  in  place,  and  consisted  of 
mud  and  sand.  That  dredged  in  the  river  was  thrown  over  upon  the 
adjacent  banks  and  that  dredged  from  the  flats  was  deposited  along 
the  south  side  of  the  dredged  cut. 

Money  statement, 

July  1,  1906,  balance  unexpended $8,583.47 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_      3, 000. 00 

11,583,47 
.Tune  30,  1907,  amount  expended  during:  fiscal  year : 

For  maintenance  of  improvement $7,800.22 

Returned  to  Treasury 1,035.24 

8, 835. 46 


July  1,  1907,  balance  unexpended 2,748.01 

July  1,  1907,  outstanding  liabUities 320.00 

July  1,  1907,  balance  available 2,428.01 


July  1,  1907,  amount  covered  by  uncompleted  contracts 2,300.00 


Amount  that  can  be  profitably  exi>ended  in  fiscal  year  ending  June  30. 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,300.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1881 $.">,  000 

July  5,  1884 10,00<) 

August  5,  1886 10,000 

August  11,  1888 15,000 

August  18,  1894 1.500 

June  6.  1900  (allotment) 3,500 


June  13.  1902   (allotment) $4,500 

March  3.  11X)5  (allotment) 9,650 

March  2,  1907 3,000 


Total , 62,150 

Returned  to  the  Treasury $1,593.50 
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CONTRACTS  IN   FORCE. 

Contract  of  the  Houston-Rickards  Dredging  Company,  of  Philadelphia,  Pa., 
dated  April  20,  and  approved  May  2,  1906,  for  dredging,  at  8}  cents  per  cubic 
yard,  place  measurement  Amount  available,  $8,500.  Work  began  May  22  and 
was  completed  August  31,  1906. 

Contract  of  The  Rickards  Dredging  Company,  of  Philadelphia,  Pa.,  dated  May 
14,  and  approved  May  22,  1907,  for  dredging  at  16  cents  per  cubic  yard,  place 
measurement,  the  work  for  this  river  in  conjunction  with  other  rivers  In  Dela- 
ware to  be  completed  within  five  and  one-half  months.  Dredging  on  the  St. 
Jones  River  began  June  25,  1907. 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING   DECEMBER  31,   1906. 

Receipts  and  shipments. 


Claas. 

Quantity. 

Value. 

Receipts: 

Raw  bone,  tin  plate,  phosphate  rock,  etc 

Tbns. 

11,212 
9,891 
2,189 

10,250 

1672,840 

Chemicals,  canned  goods, 'flour,  iron 'supplies,  etc 

622,612 

281,426 

2,152,500 

AjFricultuial  nroducts. . . .' '. « .  T.'. 

Oeneral  merchandise 

Total 

83,492 

3,578,778 

Shipments: 

Cord  wood,  railroad  ties,  ship  timber,  oysters,  etc 

2,974 
12.204 
8,886 
2.690 

108,837 

Canned  goods,  fertilizers,  baskets,  etc..'. 

575.260 

Pea^thes.'nears.  annles.  srain.  cattle,  etc 

1,487.815 
470.760 

General  merrlianaifie 

Total 

21.704 

2,587,162 

Total  receipts  and  shipments .* 

55,196 

6,166,940 

Vessels  sailing  and  trading  in  Saint  Jones  River ^  Delaware. 


Class. 

Number. 

tonnage. 

Draft. 

Remarks. 

Steamer 

1 
11 

2 
65 

220 
1.100 

Feet. 

8*  to  6* 
5   to6 
2    to6 

4  to  A  times  a  week. 

Su>araerR 

Occasionally. 
Do. 

X^igv 

Schooneis,  doops,  etc 

8.427 

Occasionally,  and  several  regularly. 

Total 

79 

4,747 

The  foregoing  statistics  were  furnished  by  the  Lebanon  Navigation  Company, 
Lebanon,  Delaware. 


I   13. 
IMPROVEMENT  OF  SMYRNA  RIVER,  DELAWARE. 

For  previous  history  see  Annual  Report  of  the  Chief  of  Engineers 
for  1907,  Part  1,  page  205. 

The  river  and  harbor  act  of  March  2, 1907,  appropriated  $2,000  for 
maintenance  of  this  improvement,  and  under  date  of  March  19,  1907, 
the  Chief  of  Engineers  approved  a  project  for  its  expenditure, 
together  with  an  imexpended  balance  of  $400  from  former  allotments 
in  removing  shoals  that  had  formed  between  Smyrna  Landing  and 
Delaware  Bay.    After  due  advertisement  proposal^  jj^fljEj^yqpfg/^^^ 
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May  4,  1907,  for  this  and  other  streams  in  Delaware  emptying  into 
Delaware  Bay,  and  contract  dated  May  14,  and  approved  May  22, 
1907,  made  with  The  Eickards  Dredging  Company,  of  Philadelphia, 
Pa.,  the  lowest  bidder,  at  16  cents  per  cubic  yard,  place  measurement. 
Work  under  this  contract  was  begun  on  June  10  and  continued  to 
June  24,  1907,  when  the  contract  was  closed.  During  this  period  the 
channel  was  dredged  between  the  steamboat  landing  at  Smyrna  and 
a  point  about  2^400  feet  below  and  at  Brick  Store  reach,  where  a 
shoal  600  feet  in  length  with  an  average  width  of  38  feet  was 
removed.  The  width  made  in  these  oj)erations  was  50  feet  and  the 
depth  7  feet  at  mean  low  water,  which  included  1  foot  for  overdepth 
allowed  by  the  contract.  This  was  the  extent  to  which  the  work 
could  be  carried  with  the  available  funds.  The  quantity  of  material 
removed  is  10,495  cubic  yards,  measured  in  place,  and  consisted  prin- 
cipally of  mud  in  the  upper  river  and  of  drift  sand  with  a  small 
percentage  of  mud  in  the*  Brick  Store  reach.  It  was  all  deposited 
upon  the  adjacent  banks  above  the  high-water  line. 

Money  statement. 

July  1,  1906,  balance  unexpended z. $2,238.44 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-       2, 000.  00 

4.  238.  44 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  maintenance  of  improvement $1,  G76. 12 

Returned  to  Treasury 585.  79 

2,  201.  91 


July  1,  1907,  balance  unexpended 1, 97G.  53 

July  1,  1907,  outstanding  liabilities 1,7^5.00 


July  1,  1907,  balance  available 191.53 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  Improvement,  in  addition  to  the  balance 
unexiiended  July  1,  1907 3,25<J.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 
Project  of  1878 : 

June  14,  1880 $5,000 

March  3,  1881 3,000 

August  2,  1882 2,000 

$10, 000 

Project  of  1887 : 

August  11,  1888 10,000 

September  19.  1890 5,000 

July  13,  1892 3,000 

August  18,  18J)4 5,000 

June  3,  1896 5,000 

March  3,  1899 5,000 

June  13,  1902 15,000 

June  13,  1902  (allotment) 0,000 

March  3,  1905 5,  365 

March  3,  1905  (allotment) 1,600 

March  2,  1907 2,000 

62,965 

Total _>:^^|j^65 

Returned  to  Treasury  to  June  30,  1907 i^i'f  °f  L'T^?  4, 157. 37 
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CONTRACT  IN  FORCE. 

Contract  dated  May  14,  and  approved  May  22,  1907.  with  The  Rickards  Dredg- 
ing Company,  of  Philadelphia.  Pa.,  for  dredging,  at  16  cents  per  cubic  yard,  place 
meaanrement  Amount  ay&ilable,  $1,800.  Work  began  June  10,  and  was  com- 
pleted June  24,  1907. 


COMMERCIAL  STATISTICS  FOR  CALENDAR  YEAR  ENDING   DECEMBER  31,   1906. 

Receipts  and  shipments. 


Clan. 


Receipts: 

Raw  bone,  coal.  ixMi  ore,  phosphate  rock,  etc 
Canned  goods,  fertllLEers,  flour,  mill  work,  etc 

Butter,  com,  wheat,  oats,  cattle,  hogs,  etc 

General  merchandise 

Totol 

Shipments: 

Railroad  ties,  ship  timber,  etc 

Canned  goods,  flour,  mlllwork,  etc 

Fruit,  grain,  cattle,  poultry,  etc 

General  merchandise 

Total 

Total  receipts  and  shipments 


Quantity. 


TbfM. 
7,410 
10,040 
62,449 
10,000 


79, 8M 


76,520 
9,770 
28,832 
12,000 


127,122 


Value. 


985,460 

264,000 

606,600 

1,000.000 


1,844,950 


212,000 

349,000 

1,516,600 

1,200,000 


8,277,600 


6,122, 4f)0 


Vessels  sailing  and  trading  in  Smyrna  River,  Delaware. 


Class. 

Xo. 
1 

Aggregate 
tonnage. 

Draft. 

Feet. 
6 

6 

6 
6 

Remarks. 

8teamer 

234 

9  months  triweekly;  balance  of  year 

dally. 
8   months   dally;    balance   of    year 

irregularly. 
Irregularly. 

Do 

1 

1 
1 

100 
50 

200 

Gasoline  barge 

Do 

Total 

4 ;           f>M 

In  addition  to  foregoing.  5  tngs  with  floats  and  barges,  a  number  of  schooners, 
and  a  large  number  of  fishing  vessels  trade  in  the  river. 

Vessels  of  100  tonnage  were  repaired  during  the  year. 

The  foregoing  statistics  were  famished  by  A.  E.  Jardine,  secretary  Phila- 
delphia and  Smyrna  Transportation  Ck)mpany,  Smyrna,  Del. 


I  14. 


IMPROVEMENT  OF  BROADKILL  RIVER,  DELAWARE. 

Under  date  of  March  19,  1907,  the  Chief  of  Engineers  approved 
a  project  for  the  expenditure  of  the  available  funds  oy  cutting  a  new 
outlet  across  Lewes  Cape,  about  one-fourth  mile  north  of  the  con- 
fluence of  Broadkill  Eiver  and  Lewes  Creek;  the  opening  up  of  the 
old  channel  of  Lewes  Creek  to  permit  the  free  flow  of  its  waters 
through  the  new  mouth,  and  the  construction  for  its  protection  of 
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a  jetty  on  the  north  side,  extending  out  into  Delaware  Bay  beyond 
the  6- foot  depth — across  Lewes  Cape,  a  timber  revetment,  and  across 
Lewes  Sound  to  its  western  shore  as  a  dike. 

Only  the  preliminary  steps  have  been  taken  for  beginning  the 
work,  as  title  to  a  piece  of  land  required  for  the  cut  at  the  mouth 
has  not  yet  been  approved.  It  is  expected,  however,  that  this  ap- 
proval will  be  obtained  soon  and  the  work  commenced. 

The  water  traffic  this  year  between  Milton  and  points  in  Delaware 
and  Pennsylvania  is  reported  to  be  valued  at  $1,085,000.  The  water 
rates  are  about  two-thirds  of  those  by  rail.  These  rates  are  not 
expected  to  be  lowered  by  the  improvement  of  the  stream,  but  better 
service  will  make  them  of  more  value  to  the  community  and  increase 
the  stated  value  of  freight  by  at  least  150  per  cent.  ^ 

No  contract  in  force. 

Money  statement. 

Amount  appropriated  by  river  and  liarbor  act  approved  Marcli  2, 1907-  $33, 330. 00 
June  30.  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement    75. 54 


July  1,  1907,  balance  unexpended 33,254.46 


Amount  (estimated)  required  for  completion  of  existing  project 06,605.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $40,575.00 

For  maintenance  of  improvement 1,500.00 


Submitted  in  compliance  with  re<iuirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


42, 075.  00 


APPROPRIATION. 
Act  approved  March  2,  1907 $33,330 


I  15. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

Wrecks  of  steamer  Ranald  and  harge  Baker  in  the  Atlantic  Ocean^ 
o-ff  Atlantic  City^  N,  J. — Upon  the  petition  of  a  number  of  masters 
and  owners  of  vessels,  an  examination  was  authorized  on  November 
20,  1906.  The  Ranald  was  an  iron  hull  steamer,  about  twenty  years 
old,  when  she  foundered  on  June  3,  1901,  and  was  then  stated  to  be 
loaded  with  asphalt.  Proposals  for  the  removal  of  the  wreck  were 
opened  in  August,  1901,  but  upon  another  examination  then  made  the 
wreck  was  found  to  have  settled  in  the  sand,  the  least  depth  of  water 
over  it  being  16  feet,  and  as  it  was  not  in  the  general  course  of  coasting 
vessels,  no  Sirther  action  was  taken  for  its  removal.  In  June,  1905, 
a  second  complaint  was  made  relative  to  this  wreck  by  several  cap- 
tains of  vessels  navigating  the  waters  around  Atlantic  City.    There- 
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upon  an  examination  was  again  made,  two  of  the  complaining 
captains,  who  stated  they  were  well  acquainted  with  the  location  of 
the  wreck,  assisting  therein;  but  no  trace  of  the  wreck  could  be 
found.  The  matter  was  then  again  dropped.  Upon  this  present, 
the  third  complaint,  an  examination  was  made  on  November  16, 
1906,  and  the  wreck  was  discovered  somewhat  to  the  south  of  its 
original  position,  portions  of  the  hull  projecting  above  the  bottom. 
On  the  highest  of  these  but  9  feet  of  water  at  low  tide  was  found. 

The  barge  Baker  caught  fire  at  sea  in  the  fall  of  1905  and  the  hull 
drifted  ashore  in  November  of  that  year.  It  was  found  lying  \\ 
miles  offshore,  opposite  the  foot  of  Mississippi  avenue,  Atlantic  City, 
in  19  feet  of  water,  with  its  hull  awash  at  low  tide. 

Allotments  amounting  to  $10,015  were  made  for  the  removal  of 
these  wrecks.  With  the  view  of  advertising  for  the  work  of  removal, 
a  more  detailed  examination  was  entered  upon,  and  although  four 
of  the  complainants,  who  stated  they  knew  the  exact  locations  and 
could  find  them  by  ranges  from  the  shore,  assisted  in  the  search  for 
them,  neither  of  the  two  wrecks  could  be  found.  A  verv  severe 
storm  occurred  between  the  examinations,  during  which,  it  is  believed, 
the  wrecks  were  broken  up  and  carried  away.  A  great  deal  of  wreck- 
age was  reported  on  the  beach  after  the  storm.  Under  these  circum- 
stances no  further  action  was  considered  necessary,  and  the  unex- 
pended balance  of  the  allotment  was  returned  to  the  Treasury.  The 
amount  expended  for  the  examinations  was  $100.68. 
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IMPROVEMENT  OF  PATAPSCO  RIVER  AN0  BALTIMORE  HARBOR, 
MARYLAND;  OF  RIVERS  AND  HARBORS  IN  MARYLAND  ON  TUB 
EASTERN  SHORE  OF  CHESAPEAKE  BAY;  OF  NANTICOKE  RIVER, 
MARYLAND  AND  DELAWARE,  AND  OF  BROAD  CREEK  RIVER, 
DELAWARE. 


REPORT  OF  COL.  R,  L.  HOXIE,  CORPS  OF  ENGINEERS.  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

IMPBOVEMENTS. 


1.  Patapsco  River  and  channel  to  Bal- 

timore, Maryland. 

2.  Cbannel  to  Curtis  Bay,  in  Patapsco 

River,    Baltimore  Harbor,   Mary- 
land. 

3.  Harbor     of     Soutbwest     Baltimore 

(Spring  Garden),  Maryland. 

4.  Elk  River,  Maryland. 

5.  Susquehanna  River  above  and  be- 

low Havre  de  Grace,  Maryland. 


G.  Harbors  at  Rockhall,  Queenstown, 
Claiborne,  and  Cambridge,  and 
Chester,  Cboptank,  Warwick,  Po- 
comoke,  La  Trappe,  and  Mano- 
kln  rivers,  and  Tyaskin  Creek, 
Maryland. 

7.  Nanticoke    River,    Delaware    and 

Maryland. 

8.  Broad  Creek  River,  Delaware. 

9.  Wicomico  River,  Maryland. 
10.  Crisfleld  Harbor,  Maryland. 


United  States  Engineer  Office, 

Baltimore^  Md.^  July  6,  1907. 
General:  I  have  the  honor  to  forward  herewith  the  annual  re- 
ports for  the  year  ended  June  30,  1907,  for  the  works  of  improve- 
ment of  rivers  and  harbors  in  my  charge. 

Very  respectfully,  your  obedient  servant, 

R.  L,  Hoxie, 
Colonel^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie^ 

Chief  of  Engineers^  U.  S,  A. 


J  I. 

IMPROVEMENT  OF  PATAPSCO  RIVER  AND  CHANNEL  TO  BALTIMORE, 

MARYLAND. 

Continuing  contracts  were  in  progress  with  Charles  W.  Eaton, 
dated  June  10, 1905,  for  dredging  soft  material,  at  6.45  cents  per  cubic 
yard,  and  with  the  Maryland  Dredging  and  Contracting  Company, 
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dated  July  5,  1905,  for  dredging  hard  material  in  the  sections  of  the 
channel  near  Baltimore,  Md.,  at  20  cents  per  cubic  yard,  and  in  the 
proposed  channel  opposite  York  Spit,  at  23  cents  per  cubic  yard. 

The  contractor  ror  soft  material  continued  work,  except  for  an 
interval  between  January  24  and  March  18, 1907,  when  ice  mterfered, 
with  two  dredges  of  the  clam-shell  type  which,  working  night  and 
day,  removed  3,795,681  cubic  yards  from  the  Fort  McHenry,  Brewer- 
ton,  and  Cut-off  divisions  of  the  channel.  The  contractor  for  hard 
material  continued  work,  except  for  an  interval  from  December  22, 
1906,  to  March  30, 1907,  when  ice  interfered,  "with  two  dredges  of  the 
nonself -propelling  suction  type  and  one  dredge  of  the  endless  bucket 
or  elevator  type,  ftie  former  at  York  Spit  and  the  latter  in  the  channel 
near  Baltimore.  They  removed  747,671  cubic  yards  at  York  Spit  and 
566,656  cubic  yards  from  the  Cut-off  division. 

The  total  amount  of  material  removed  during  the  fiscal  year  is 
5,110,008  cubic  yards. 

With  the  completion  of  this  project  there  will  be  an  artificial  chan- 
nel 35  feet  deep  and  600  feet  wide  from  Baltimore  Harbor  to  deep 
water  in  Chesapeake  Bay,  a  distance  of  about  19  miles,  and  a  natural 
channel  averaging  2  miles  wide  with  a  least  depth  of  40  feet  and 
maximum  depth  varying  to  20  fathoms  down  to  the  sea,  excepting  at 
York  Spit,  where  a  dredged  channel  35  feet  deep  and  600  feet  wide 
is  provided  for  a  distance  of  about  4J  miles.  It  nas  been  shown  that 
the  cost  of  maintenance  of  the  dredged  channel  near  Baltimore  is 
insi^ificant,  averaging  less  than  $10,000  per  annum  since  1903. 
During  the  3^  months  that  the  dredges  were  withdrawn  for  the 
winter  at  York  Spit  no  shoaling  occurred  that  could  be  detected.  If 
the  record  of  a  few  years  should  show  that  the  York  Spit  channel  will 
be  readily  maintained  at  small  cost,  Baltimore  will  have  an  enviable 
position  upon  tidewater.  If  the  consequent  development  of  her  com- 
merce shall  justify  it,  a  40- foot  channel  can  then  be  as  readily  created 
and  maintained. 

Moiiey  statement, 

July  1,  1906,  balance  unexpended $549,552.74 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 500,000.00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907—  500, 000. 00 


1,549,552.74 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 569, 424.  62 


July  1,  1907,  balance  unexpended 980, 128. 12 

July  1,  1907,  outstanding  liabilities 3,242.25 


July  1,  1907,  balance  available 976, 885. 87 


July  1,  1907,  amount  covered  by  uncompleted  contracts 236, 451. 66 

Amount  (estimated)  required  for  completion  of  existing  project—  1, 715, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 800,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897. 
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The  following  are  the  amounts  and  dates  of  appropriations  for 
improving  harbor  at  Baltimore,  Md.,  including  Patapsco  River  and 
Chesapeake  Bay : 


August  30,  1852 $20,000 

August  15,  1856 100,000 

June  2g,   1864 20,000 

June  23,  1866 5,200 

Marcb   3,    1867 75,000 

July   25,    1868 17,000 

April    10,    1869 26,730 

July   11,   1870 42,900 

March   3,    1871 50,000 

June  10,   1872 100,000 

March   3,    1873 200.000 

June  23,   1874 75,000 

March   3,    1875 75,000 

August  14,  1876 75.000 

June  18,  1878 75,000 

March  3,   1879 160,000 

June  14,  1880 100,000 

March  3,    1881 150,000 

August  2,  1882 450,000 


July   5,    1884 . $250,000 

August  5,   1886 150,000 

August  11,  1888 300,000 

September  19,  1890 340,000 

March   3,    1891 151.200 

August  5,   1892 208,000 

August  18,  1894 50,000 

June  3,   1896 400,000 

June  3,  1896 50,000 

March   3.    1899 200,000 

June  6,  1900 324,648 

March   3,    1901 475,352 

June  13,  1902 25,000 

March   3,    1905 250,000 

June  30,  1906 500,000 

March   2,    1907 300,000 

March   4,    1907 600,000 


Total  6,491,030 


CXDNTRACTS   IN    FORCE. 

Contract  with  Charles  W.  Eaton  for  dredging  an  estimated  quantity  of 
7.102J222  cubic  yards  of  soft  material  at  6.45  cents  per  cubic  yard,  approved 
July  24,  1905,  date  of  commencement  August  7,  1905,  and  of  expiration  July  30, 
1907. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  719,999  cubic  yards  of  hard  material  in  Patapsco 
River  at  20  cents  per  cubic  yard,  and  an  estimated  quantity  of  1,552.779  cubic 
yards  hard  material  off  York  Spit,  Chesapeake  Bay,  at  23  cents  per  cubic  yard, 
approved  July  18,  1905 ;  date  of  commencement  July  5,  1905,  and  of  expiration 
August  19,  1908. 


COMMERCIAL  STATISTICS   FOB  FISCAL  YEAR  ENDED  JUNE  30,   1907. 

Imports. 


Year. 

Free. 

Dutiable. 

Total. 

1906 

•14,818,075 
16,098,608 

$16,386,942 
19,115,096 

S80.656.017 

1907            

85.218.796 

Increase 

1,780,628 

2,778,166 

4.568,779 

Imports  in  American  vessels.  1907 : 

Sailing $581,370 

Steam  258, 927 

Imports  In  foreign  vessels,  1907 : 

Sailing 142, 723 

Steam  34,200.623 

Imports  In  cars  overland 30, 163 


Total 35, 213,  79« 
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Domestic  exports. 

In  American  vessels,  1907 :  * 

Sailing ^ $65, 266 

Steam 7, 309 

In  foreign  vessels,  1907: 

Sailing 83, 226 

Steam  _ 104, 328, 739 

Total 104, 484, 540 

Principal  articles  exported. 


Articles. 


CRttle 

Grain 

Flour  

Coal 

Copper 

Cotton,  unmanufactured . 

Glucone 

I Fon  and  steel 

OUcake 


Tons. 


21,875 
688,518 
151,543 
491,468 

61,459 

87,610 

1,567 

121,000 

48,202 


Articles. 


Beef  products 

Fork  products 

Lard 

Oleo  and  oleomai^arine 

Starch 

Rosin 

Tobacco 

Oils 

Wood,  and  manufactures  of. 


Tons. 


6,182 

4,458 

33,685 

10,889 

565 

7,155 

44,868 

28,485 

98,844 


Amount  of  duties  collected  In  1907 $5,066,761.36 

Miscellaneous  customs  receipts  in  1907 230,213.92 


Total  receipts  in  1907 5,296,975.28 

Duties  on  merchandise  in  bond  in  1907 97,953.90 

Summary  of  duties  for  1907. 

Imports  and  miscellaneous  customs  receipts $5,296,975.28 

Duties  on  merchandise  remaining  in  bond 97,953. 90 

Merchandise  transported  with  appraisement 5,341.01 


Total : 5, 400, 270.19 

Statistical  recapitulation. 

Dutiable  imports  have  increased $2,778,156.00 

Free  imports  have  increased 1,780,623.00 

Domestic  exports  have  decreased 5,316,578.00 

Tonnage  (foreign  and  coastwise)  has  increased tons__  171, 105 

Duties  collected  have  Increased $345,373.24 

Duties  on  merchandise  in  bond  have  decreased 427. 60 

Duties  on  merchandise  in  bond  with  and  without  appraisement 

have  Increased 363, 308. 45 

Tonnage  movement,  years  ended  June  SO,  1906  and  1907. 


July  1,1905,  to  June 
80.1906. 

July  1,1906,  to  June 
30,1907. 

Number. 

Tons. 

Number. 

Tons. 

Foreign  trade: 

Entered 

848 
831 

1,588 
2,067 

1.548,590 
1,611,772 

2,414,682 
2,702,154 

22 

782 

1,667 
2,161 

1,419,782 
1,500,118 

2,576,209 
2,952,144 

Cleared 

Coastwise  trade: 

Entered 

Cleared 

Passengers, 

1905-6 54,672 

1906-7 . 68,340 
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Claas. 

Namber. 

Tons. 

Value. 

Steiun  . 

9 
1 
9 

4,080 

680 

6,062 

$672,000 
16  000 

Sail .            .. 

Barges 

829;  000 

Total ^ 

19 

9,722 

916,000 

IMPOVEMENT  OP  CHANNEL  TO  CURTIS  BAY,   IN  PATAPSCO  RIVER, 
BALTIMORE  HARBOR,  MARYLAND. 

No  dredging  was  done  during  the  fiscal  year.  Examinations  were 
made  with  a  view  to  maintenance,  which  developed  the  fact  that 
shoals  had  formed.  It  is  proposed  to  expend  the  available  funds  for 
partial  maintenance  in  removmg  shoals  as  far  as  balance  in  hand  will 
permit. 

Money  statement. 

July  1,  1906,  balance  unexpended $3,549.68 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement    233. 04 


July  1,  1907,  balance  unexpended 3,316.  64 

July  1,  1907,  outstanding  liabilities 34.83 


July  1,  1907,  balance  available 3,281.81 


July  1,  1907,  amount  covered  by  uncompleted  contracts 3, 149. 92 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 4,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

The  following  are  the  amounts  and  dates  of  appropriations  for 
improving  channel  to  Curtis  Bay,  in  Patapsco  River,  Baltimore  Har- 
bor, Maryland : 

July  13,  1892 $28,000 

August  18,  1894 12,000 

June  13.  1902 50,000 

March  3,  1903 146,000 


Total 236,000 


CONTRACT   IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  19,687  cubic  yards  of  material  at  16  cents  per  cubic 
yard,  approved  June  29,  1907;  date  of  commencement  August  1,  1907,  and  of 
expiration  November  1,  1907. 


COMMERCIAL  STATISTICS. 
The  statistics  of  the  port  of  Baltimore  include  this  harbor. 
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J  3. 

IMPROVEMENT  OF   HARBOR   OF   SOUTHWEST   BALTIMORE  (SPRING 

GARDEN),  MARYLAND. 

No  dredging  was  done  in  the  fiscal  year.  An  examination  was 
made,  which  Siows  considerable  deterioration  of  the  channel,  espe- 
cially at  the  upper  end.  This  channel  was  dredged  in  very  soft 
material  where  silt  has  been  slowly  accumulating  for  many  years. 
The  cost  of  maintenance  for  a  number  of  years  will  probably  con- 
tinue to  be  large,  but  after  the  side  slopes  have  flattened  out  suffi- 
ciently, it  is  thought  that  the  cost  of  maintenance  will  be  much 
reduced. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    $6, 500. 00 


July  1,  1907,  balance  unexpended 6,500.00 

July  1,  1907,  outstanding  liabilities 34.83 


July  1,  1907,  balance  available 6,4(^.17 


July  1,  1907,  amount  covered  by  uncompleted  contracts 5,850.08 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the 
balance  unexpended  July  1,  1907 31,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

The  following  are  the  amounts  and  dates  of  appropriations  for 
improving  harbor  of  Southwest  Baltimore  (Spring  Garden),  Md.: 

June  23.  1896 $5,000 

June  13,  1902 88,000 

March  3,   1903 221,000 

March  2,  1907  (maintenance) 6,500 

Total 320,500 


CONTRACT  IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  36,563  cubic  yards  of  material  at  16  cents  per  cubic 
yard,  approved  June  29,  1907;  date  of  commencement  August  1,  1907,  and  of 
expiration  November  1,  1907. 


COMMERCIAL  STATISTICS. 

The  statistics  of  the  port  of  Baltimore  include  this  harbor. 
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J  4. 
IMPROVEMENT  OF  ELK  RIVER,  MARYLAND. 

No  dredging  was  done. 

Money  statement. 

Amount  appropriated  hy  river  and  harbor  act  approved  March 
2,  1907 $18,803.00 

June  30,  1907,  amount  expended  during  fiscal  year,  for  worlcs  of 
improvement .  91 


July  1,  1907,  balance  unexpended 18,802.09 

July   1,   1907,  outstanding  liabilities 15.75 


July  1,  1907,  balance  available 18,786.34 


July  1,  1907,  amount  covered  by  uncompleted  contracts 16,922.70 


APPROPRIATIONS. 


June  28,  1874 $5,000 

March  3,  1875 5,000 

June  14,  1880. 10,000 

March  3,  1881 5,000 

August  2,  1882 0,500 

September  19,  18tH) 10,000 


July  13,  1892 $5,000 

June  13,  1902. 16.665 

March  3,  1005 2,000 

March  2,  1907 18,803 


Total 83,968 


CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  89,068  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  20.  1909. 


COMMERCIAL   STATISTICS   FOB  CALENDAR   YEAR   ENDED   DECEMBER  31,    1906. 

Receipts  and  shipments. 


Class. 


Quantity. 


Receipts: 

Cord  wood,  etc 

Lumber,  shingles,  etc. 


!      Tbiu. 
.1        10,872 
.1  IGO 


Total. 


10,522 


Shipments: 

Fertillzen 

Veflselabailt.. 
Hay  and  flour. , 


1,007 

3,600 

150 


Total 

Total  receipts  and  shipments. 


4,657 


15,179 


Value. 


998.400 
2,250 


95,650 


15.106 
85,000 
2,850 


102,955 


196,606 


Ck>mmerce  was  decreased  owing  to  shoaling  of  channel  making  it  impossible  to 
get  loaded  vessels  to  wharves. 
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Vessels  sailing  and  trading  in  Elk  River,  Maryland. 


ClaoB. 


Number. 


Aggregtkt6 
tonnage. 


Light 
draft. 


Loaded 
draft 


Steam  tugs 

Schooners  and  baiges. 


69 
6,190 


Feet 
6* 
4* 


FeeL 


7k 
9 


J  5. 

IMPROVEMENT  OF  SUSQUEHANNA  RIVER  ABOVE  AND  BELOW  HAVRE 

DE  GRACE,  MD. 

No  dredging  was  done. 

Money  statement. 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $20, 000. 00 

July  1,  1907,  balance  unexpended 20,000.00 

July  1,  1907,  outstanding  liabilities 20.15 


July  1,  1907,  balance  available 19,979.85 


July  1,  1907,  amount  covered  by  uncompleted  contracts 18, 000. 00 

Amount  (estimated)  required  for  completion  of  existing  project 54,500.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 20,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


Previous  projects: 

August  30,  1852 

June  23,  1866 

July  25,  1868  (allotment)-. 
April  10,  1869  (allotment) 

July  1,  1870 

June  14,   1880 

March  3,   1881 


$10,000 
26,400 
5,000 
990 
12,000 
28,000 
15,000 


Present  project: 

August  2,  1882 

July  5,  1884 

August  5,  1886 : 

August  11,  1888 

September   19,    1890 

July  13.  1892 

1870,  allotment  from  general  appropriation  for  examina- 
tions and  surveys 

August  18,  1894 

June   13,    1902 

March  3,   1905 

March  2,   1907 1 


$97, 390 


25,000 

20,000 

6,000 

10,000 

4.000 

4,000 

500 

4,000 

10,000 

10,000 

20,000 


113,500 


Aggregate 210, 800 


CONTRACT  IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  94,731  cubic  yards  of  material  at  19  cents  per  cubic  yard, 
approved  June  28,  1907 ;  date  of  commencement  July  29,  1907,  and  of  expiration 

July  20,  1909.  uigmzea  oy  v_j  v^v^p3^i\^ 
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COMMEBCIAL  STATISTICS   FOR  CALENDAR  YEAR  ENDED  DECEMBER  31,   1906^ 

Receipts  and  shipments. 


ClaaB. 

Quantity. 

Value. 

Receipts: 

T^nmhei*  r  -   -  r        - .    -   ,        -    .r -         

Tons. 
17,500 
28,000 
6,000 

1282,000 

^nd .    ...      .                             ,  _ 

16,000 

Merchandise 

80,000 

Total 

61,600 

857,000 

ShipmentB: 

Qm^flf  t4^ r 

17,000 

4,000 

1,200 

115 

26,000 

Salt  fish 

166,000 

Sand 

1,200 

Agricultural  products 

8,000 

Total 

22,816 

185,200 

Total  rwM^Iptfl  and  <ihipinents 

78,816 

542,200 

Vessels  sailing  and  trading  in  Susquehanna  River,  Maryland. 


Clan. 


Number. 


AggrcKate 
tonnage. 


Light 
draft. 


Loaded 
draft. 


Steamers 

Sailing  vessels 
Barges 


500 

6,000 

25,000 


6 
6 
4 


Fed. 


9 
10 
10 


J  6. 

IMPROVEMENT  OF  HARBORS  AT  ROCKHALL,  QUEENSTOWN,  CLAI- 
BORNE, AND  CAMBRIDGE;  OF  CHESTER.  CHOPTANK,  WARWICK, 
POCOMOKE,  LA  TRAPPE,  AND  MANOKIN  RIVERS.  AND  OF  TYASKIN 
CREEK.  MARYLAND. 

(a)    ROCKHALL  HARBOR  AND  INNER  HARBOR  AT  ROCKHALL. 

No  dredging  was  done  during  the  fiscal  year. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 

(allotment)   $14,383.97 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 6. 66 

July  1,  1907,  balance  unexpended 14,377.31 

July  1,  1907,  outstanding  liabilities 6.95 

July  1,  1907,  balance  available 14,370.36 


July  1,  1907,  amount  covered  by  uncompleted  contracts 12, 945.  58 

Amount  (estimated)  required  for  completion  of  existing  project 21,711.03 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  In  addition  to  the  balance  unex- 
pended July  1,  1907 21,711.03 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897. 
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APPROPRIATIONS. 

June  3,  1896 $16,000.00 

June  13,  1902  (allotment) 12,000.00 

March  3,  1905  (allotment) 12,829.35 

Marrfi  2,  1907  (allotment) 14,383.97 

Total 55, 813. 32 


CONTRACT   IN    FORCE. 

CJontract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  68,134  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 


COMMERCIAL.  8TATI8TICfl. 
Statistics  were  requested  but  not  furnished. 


(b)    QUEEN8TOWN   HARBOR. 

During  the  fiscal  year  no  dredging  was  done. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 

(allotment) ^,  975.  70 


July  1,  1907,  balance  unexpended—l 4,975.  70 


July  1,  1907,  amount  covered  by  uncompleted  contracts 4,478. 13 

Amount  (estimated)  required  for  completion  of  existing  project 4,304. 15 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  imex- 
pended  July  1, 1907 4. 304. 15 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


March  3,  1871 $5,000.00 

June  10,  1872 6,000.00 

March  3,  1879 3,000.00 

June  3,  1896 5, 000. 00 

June  13,  1902  (allotment).  12,000.00 


March  3,  1905  (allotment).  $4,606.50 
March  2,  1907  (allotment)  _    4. 975.  70 


Total -  40,582.20 


CONTRACT  IN  FORCE. 


Contract  with  the  Marytand  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  23,569  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909.  ^  t 

L'lgiTizea  oy  >>^jOOvlC 
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COMMERCIAL  STATISTICS   FOR  CALENDAR  YEAR  ENDED  DECEMBER  81,   1006. 

Receipts  and  shipments. 


ClasB. 


RecelptB: 

Lnmber 

Coal 

General  meichandiite,  etc. 


Total. 


Shipments: 

A^cnltnial  prodncts 

Ouined  goods 

Pooltry  and  live  stock 

Fish  and  oysteis 

General  merchandise,  etc. 


Total 

Total  veoelpts  and  shipments.. 


Quantity.      Value. 


Ibns. 
616 
216 
4,098 


4,990 


14,057 
6SS 
222 


14,878 


19,806 


fl8,480 

1,612 

168,920 


188,912 


662,280 

42,640 

44,400 

1,120 

1,620 


661,960 


885,872 


Vessels  sailing  and  trading  in  Queenstown  Harhor,  Maryland, 


Class. 

Number. 

Aggregate 
tonnage. 

light 
draft. 

Loaded 
draft 

Steamera 

6 
175 

2,260 
5,200 

FeeL 
6 
4 

81 

AlIIItiix  vMsels  and  banras x ...... . 

12 

(c)   CLAIBORNE  HARBOR. 

No  dredging  has  been  done  since  Xovember  15, 1905. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907    (allotment) $3,440.24 

July  1,  1907,  balance  unexpended 3,440.24 


July  1,  1907,  amount  covered  by  uncompleted  contracts 3.096.22 

Amount  (estimated)  required  for  completion  of  existing  project 8,968.06 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement  in  addition  to  tbe  balance  unex- 
pended July  1,  1907 8,968.06 

Submitted  in  compliance  wltb  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

June  13, 1902  (allotment) $15,000.00 

Marcb  3,  1905  (allotment) 1,863.35 

March  2,  1907  (allotment) 3,440.24 


Total 20. 303. 59 


CONTOACT  IN  FORCE. 

Ck)ntract  with  the  Maryland  Dredging  and  Contracting  (Company  for  dredg- 
ing an  estimated  quantity  of  16,295  cubic  yards  of  material  at  19  cents  per 
cubic  yard,  approved  June  28,  1907 ;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909.  ^gmzea  oy  ^  v^  v^^  lC 
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COMMERCIAL   STATISTICS   FOB  CALENDAR  YEAR  ENDED  DECEMBER  31,   1906. 

Receipts  and  shipments. 


Class. 

Receipts: 

Lumber  and  ties 

Coal 

General  merchandise,  etc 

Total 

Shipments: 

Agricultuial  products 

Canned  goods 

Poultry  and  livestock 

Fish  and  oysters 

General  merchandise,  etc 

Total 

Total  receipts  and  shipments 


Quantity. 


Value. 


Tbns. 
2,680 
10,622 
72,094 


85,846 


3,060 

2,040 

471 

610 


6,111 


91,967 


f78,900 

78,654 

2,907,760 


8,060,314 


122,400 
168,200 
94,200 
20,400 
1,200 


401,400 


8,461,714 


Vessels  sailing  and  trading  in  Claiborne  Harbor,  Maryland. 


Class. 

Number. 

Aggregate 
tonnage. 

Light 
draft. 

Loaded 
draft 

Steamers .,^....- 

3 
70 

1,740 
3,950 

Feet. 
7 
4 

Feet. 
9 

flftiling  vifwfflels  and  hftrgen  r  ^ ,  ,•  . ..-rr t ,  - ^  -  -  . 

10 

(d)    CAMBRIDGE   HARBOR. 

No  dredging  was  done  during  the  fiscal  year. 
Money  statement. 


$67. 59 


July  1,  1906,  balance  unexpended 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 

(allotment) 1, 531. 63 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement    


1, 599. 22 
67.59 


July  1,  1907,  balance  unexpended 1,531.63 

July  1,  1907,  amount  covered  by  uncompleted  contracts 1,378.47 


Amount  (estimated)  required  for  completion  of  existing  project 6,205.82 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 6,205.82 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


March  3,  1871 $10,000.00 

June  10,  1872 10,000.00 

March  3,  1873 5,000.00 

June  18,  1878 5, 000. 00 

March  3,  1879 2,500.00 

August  11,  1888 5,000.00 

September  19,  1890 5,000.00 


June  13,  1892 $7,737.00 

June  13, 1902  (allotment)  __  .3, 000. 00 
March  3, 1905  (allotment)  —  3, 120. 80 
March  2, 1907  (allotment) ._    1, 531. 63 


Total ^ 57^889.43 

uigiTized  by  ' 
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CONTRACT  IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Ck>ntracting  Company  for  dredg- 
ing an  estimated  quantity  of  7»255  cubic  yards  of  material  at  19  cents  per 
cubic  yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and 
of  expiration  July  29,  1909. 


COMMERCIAL   STATISTICS   FOR  CALENDAR  YEAR  ENDED  DECEMBER  31,   1906. 

Receipts  and  shipments. 


GUw. 


Quantity. 


Value.    , 


Receipts: 

Lnmber 

Coal 

Qeneral  merchandise,  etc. 


Ton9. 
170 
210 

86,800 


$5,100 

1,470 

8,452,000 


Total. 


86,680 


3,458,670 


Shipments: 

Agricultural  products 

Canned  goods 

Poultry  and  live  stock 

Fish  and  oysters 

General  merchandise,  etc  . 


8,810 

8,617 

65 

540 

1.960 


852,400 

289,860 

11,000 

21,600 

78,400 


Total 

Total  receipts  and  shipments.. 


14,982 


752,760 


101,662 


4,211,880 


Vessels  sailing  and  trading  in  Cambridge  Harbor^  Maryland. 


Class. 

Number. 

Aggregate 
tonnage. 

Light 
draft. 

Loaded 
draft. 

Rteamem. . 

6 
130 

2,461 
8,650 

Feet. 
5 

4 

IbeL 
9 

f^iifTi|r  Yeeeelff  and  hargon 

12 

(b)    CHESTER  RIVER,  MARYLAND,  FROM  CRUMPTON  TO  JONES  LANDING. 

No  dredging  has  been  done  since  September  13,  1905. 

Money  statement. 

July  1,  1906,  balance  unexpended $49.51 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907  (allotment) 2,417.36 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  


2, 466.  87 
49.51 


July  1,  1907,  balance  unexpended 2,417,36 


July  1,  1907,  amount  covered  by  uncompleted  contracts 2, 175. 63 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,000.00 

Submitted  in  compHance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 


September  19,  1890 $6,000.00 

July  IS,  1802 3,000.00 

August  la  1804. 1,500.00 

June  3,  1806 1,600.00 

March  3,  1899 3,200.00 


Jvne  13,  1902  (ftHotment)..  $0,402.00 
March  3,  1906  (allotment) ._  1, 246. 00 
March  2.  1907  (allotment) ..     2, 417. 36 


Total 23,264.36 


CONTRACT  IN  FORCE. 

.Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  11,460  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 


COMMERCIAL   STATISTICS   FOR  CALENDAR  YEAR  ENDED  DECEMBER  31.   1006. 

Receipts  and  shipments. 


Cla 


Quantity.      Value. 


Receipts: 

Lumber 

Coal , 

General  merchandise,  etc 

Total 

Shipments: 

Agrlcultuml  products 

Canned  goods 

Poultry  and  live  stock 

fish  and  oysters 

General  merchaadlse,  etc 

Total 

Total  receipts  and  shipments. 


Ton$. 
1,109 
700 
14,400 


16,209 


22,480 
1,180 
6.100 
2,966 
814 


81,990 


48,199 


$88,270 

4,900 

676,000 


614,170 

899,200 

90.400 

1,020,000 

118,640 
13,868 


2.140,800 


2,764,970 


Vessels  sailinff  and  trading  in  Chester  River,  Maryland. 

Class. 

Number. 

UmsBgt. 

Light 
draft. 

Loaded 
draft 

6 
175 

2,260 
6,200 

no. 

6 

4 

84 

Rallinsr  vessels  and  banres 

12 

(r)    CHOPTANK  RIVER. 

Xo  dredging  has  been  done  since  March  1,  1906, 
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Money  statement, 

July  1,  1906,  balance  nnezpended 196.15 

Amoimt  ap|»opriated  by  rirer  aud  harbor  act  approT«d  March  2, 
1907   (aUotment) 9,662.55 


Jane  90,   1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 


9,717.70 
55.15 


July  1,  1907,  balance  unexpended 9,662.55 


July  1,  1907.  amount  covered  by  uncompleted  contracts 8,696.30 

Amount  (estimated)  required  for  completion  of  existing  project 1, 948: 24 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
90,  1909,  for  works  of  improvement,  in  addition  to  the  balance  un- 
expended July   1,  1907 1,948.24 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPBOPRIATION8. 


June  14,  1880 $5,000.00 

March  3,  1881 5,000.00 

August  2,  1882 5,000.00 

July  5,  1884 5.000.00 

August  5,  1886 10,000.00 

August  11,  1888 7,500.00 

September  19,  1890 7,500.00 

July  13,  1892 ^-  3,000.00 


August  18,  1894— 12,000.00 

June  3,  1896 2,000.00 

March  3,  1899 8,000.00 

June  13,  1902  (allotment) __  3,000.00 
March  3,  1905  (allotment).  7,885.00 
March  2,  1907  (allotment).    9,662.55 


Total 80,547.55 


CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredg- 
ing an  estimated  quantity  of  45,770  cubic  yards  of  material,  at  19  cents  per 
cubic  yard,  approved  June  28,  1907 ;  date  of  commencement  July  29,  1907,  and 
of  expiration  July  29,  1909. 


COMMERCIAL  STATISTICS   FOR   CALENDAR   YEAR   ENDED  DECEMBER  31,   1906. 

Receipts  and  shipments. 


Class. 


Quantity. 


Value. 


Receipts: 

Lumber 

Coal 

Qenerai  merebandise,  etc 

Total 

Shipments: 

Agricultural  products , 

Canned  goods 

Poultry  and  live  stock: 

Fish  and  oysters 

General  merchandise,  etc 

Total 

Total  receipts  and  shipments. 


Tont. 
5,823 
5,046 

181. 8S1 


tl66.690 
85,815 


142,429 


5,475,445 


40,108 

16,799 

520 

1,970 

7,670 


1,604.320 
1,268,920 

104,000 
78,800 

866,800 


66,067 


8,407,840 


206,496 


8,888,285 
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Vessels  sailing  and  trading  in  Choptank  River,  Maryland. 


Claaek 

Number. 

Aggregate 
tonnage. 

Light 
draft. 

Loaded 
draft. 

8teftin€?rw... ....     . 

6 
246 

2,461 
6,800 

jRBrt. 
5 

4 

Feet. 
9 

Sailing  yanels  and  iMirges 

12 

(g)    WARWICK  RIVER. 

No  dredging  has  been  done  since  December  21, 1905. 

Money  statement, 

July  1,  1906,  balance  unexpended $40.82 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907  (allotment)  3,493.87 

3,534.69 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 40. 82 

July  1,  1907,  balance  unexpended 3,493.87 

July  1,  1907,  amount  covered  by  uncompleted  contracts 3,-144.49 

APPROPRIATIONS. 
Previous  project : 

June  14,  1880 _'. $3,000.00 

March  3,  1881 3. 000.  00 

$6, 000. 00 

Present  project : 

July  13,  1892 6,000.00 

August  18,  1894 2,000.00 

June  3,  1896 2,000.00 

March  3,  1899 2, 000. 00 

June  13,  1902  (allotment) 4,000.00 

March  3,  1905  (allotment) 1,909.00 

March  2,  1907  (allotment) 3,493.87 

21, 402,  87 

Total,  both  projects 27,402.87 


CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  16.549  cubic  yards  of  material,  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29, 1909. 
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COMMERCIAL  STATISTICS   FOR  CALENDAR   YEAR  ENDED   DECEMBER  31.   1906. 

Receipts  and  shipmentg. 


Clam. 


Receipts: 

Lumber 

Coal 

General  meichandlae,  etc. 


Total. 


ShipmeDts: 

Agrieultnral  prodacts 

Canned  gooda 

Poultry  and  live  stock 

Fish  and  oysteri , 

Geneial  merchandise,  etc. 


Total 

Total  receipts  and  shipments . 


Quantity. 


Tom. 
465 


1LS80 


12,  S 


45,000 

1,100 

60 

114 

1.390 


47,664 


60,027 


Value. 


918,950 

8,976 

453,200 


471,126 


1,800,000 

88,000 

12,000 

4,6<K> 

66,600 


1,960,160 


2,481.286 


Vessels  sailing  and  trading  in  Wartoick  River,  Maryland. 

Class. 

Number. 

Aggregate 
tonnage. 

Light 
draft. 

Loaded 
draft. 

8t«4imen .     .  ...  . 

6 

78 

2,401 
1,720 

Feei. 
5 

4 

9 

Sailing  Tessels  and  harges 

8 

(h)  FOCOMOKE  RIVER. 

No  dredging  has  been  done  since  November  6, 1905. 

Money  statement, 

July  1,  1906,  balance  nnexpended $39.06 

Amount  appropriated  by  riyer  and  harbor  act  approved  March  2,  1907 

(allotment) 2, 298.  60 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  


2, 337.  66 
39.06 


July  1.  1907,  balance  unexpended 2,298.60 


July  1,  1907,  amount  covered  by  uncompleted  contracts 2,068. 74 


APPROPRIATIONS. 


Jiuie  18,  1878 $10,000.00 

March  3,  1879 2.500.00 

August  5,  1886 8,000.00 

June  3,  1896 5,000.00 

March  3,  1899 3,000.00 


ENO  1907- 


-73 


June  13,  1902  (allotment)—  $4,800.00 
March  3.  1905  (allotment).  1,743.00 
March  2,  1907  (allotment).    2,298.60 


Total 37, 341. 60 
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CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  10,888  cubic  yards  of  material^  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 


COMMERCIAL   STATISTICS   FOR   CALENDAR   TEAR   ENDED   DECEMBER   31.    1906. 

Receipts  and  ahipments. 


Clam. 


Receipts: 
Lumber. 
Coal 


Oenetal  merchandise,  etc. 
Total 


Shipments: 

Cord  wood,  lumber,  etc 

Agricultural  products 

Canned  goods 

Poultry  and  live  stock 

Fish  and  oysters 

(General  merchandise,  etc . 


Total 

Total  receipts  and  shipments. . 


Quantity. 


Tvna. 
800 
1,440 
27,886 


124.000.00 

10,080.00 

1,115,440.00 


80,126 


1,149,520.00 


13,100 

8,840 

13,800 

806 

80 

50b 


35,584 


65,710 


Value. 


893,000.00 
883,600.00 
1,064,000.00 
61.200.00 
1,200.00 
20,820.00 


1,878,820.00 


3,022,840.00 


Vessels  sailing  and  trading  in  Pocomoke  Rivet\  Maryland. 


Class. 

Number. 

tonnage. 

Light 
draft. 

Loaded 
draft 

Steamers 

2 
86 

1,627 
4,680 

Feet. 

4 
4 

Feet 
6i 

Sailing  vessels  and  barges 

7 

(l)    LA    TRAPPE   RIVER. 

No  dredging  has  been  done  since  December  13,  1905. 

Money  statement. 

July  1,  1906,  balance  unexpended $34.02 

Amount  appropriated   by   river  and  harbor  act  approved   March  2, 
1907   (allotment) 2, 135. 39 

2, 169.  41 
June  30,   1907,   amount  expended  during  fiscal   year,   for   works   of 

improvement 34.02 

July  1,  1907,  balance  unexpended 2.135.39 

July  1,  1907,  amount  covered  by  uncompleted  contracts 1,921.85 

APPROPRIATIONS. 

July  13,  1892-_. $2,500.00 

August  18,  1894 4,750.00 

March  3,  1905  (allotment) 1,867.50 

March  2,  1907  (allotment) 2,135.39 

Total  11, 262. 89 
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CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  10,115  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 


COMMERCIAL   STATISTICS   FOR   CALENDAR   YEAR  ENDED   DECEMBER  31,   1906. 

Receipts  and  shipments. 


ClasR. 


Quantity. 


Value. 


Receipts: 

Lumber 

Coal 

General  merchandise,  etc. 


3bns. 
1,625 
1,188 
6,625 


Total. 


9,283 


Shipments: 

Agricultural  products 

Canned  goods 

Poultry  and  live  stock . 

Fish  and  oysters 

Qeneral  merchandise,  etc. 


8,886 

725 

80 

24 

140 


Total 

Total  receipts  and  shipments . 


4.805 


13,688 


Vessels  sailing  and  trading  in  La  Trappe  River,  Maryland. 


148,760 

7,981 

261,000 


317,6^ 


185,440 

58,000 

6,000 

960 

5,600 


206,000 


623.681 


Class. 

Number. 

tonnage. 

Light 
draft. 

Loaded 
draft 

Steamerff 

3 
81 

928 
2,800 

Ftfi. 
6 

4 

Feet. 
9 

Bailirig  vewelfi  and  hATge« , . . , , ,  .  , 

9 

(j)    MANOKIN    RIVER. 

No  dredging  has  been  done  since  October  16,  1905. 

Money  statement, 

July  1,  1906,  balance  unexpended $44. 14 

Amount  approprlatedby  river  and  harbor  act  approved  March  2, 1907 

(allotment) 9, 160. 69 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement  


9, 204.  83 
44.14 


July  1,  1907,  balance  unexpended 9, 160. 


July  1,  1907,  amount  covered  by  uncompleted  contracts 8, 244. 62 

Amount  (estimated)  required  for  completion  of  existing  project 10, 399. 16 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement  in  addition  to  the  balance  unex- 
pended July  1,  1907 10, 399. 16 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 
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APFROFRIATIONS. 


September  19,  1890 17,500.00 

July  13,  1892 7,600.00 

August  18.  1894 4,000.00 

June  3,    1896 «  4, 000. 00 

March  3,  1899 1,500.00 


March  3,  1905  (allotment).  $4,772.50 
March  2,  1907  (allotment).  .9,160.69 


Total 38,433.19 


CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Ompany  for  dredging 
an  estimated  quantity  of  43,392  cubic  yards  of  material,  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 


COMMERCIAL   STATISTICS. 

These  were  asked  for,  but  not  obtained. 


(k)  tyaskin  creek. 
No  dredging  has  been  done  since  December  2, 1905. 

Money  statement. 

July  !♦  1906,  balance  unexpended $25.84 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907 

(allotment) 6,500.00 

6,525.84 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement         25.84 

July  1,  1907,  balance  unexpended 6,500.00 

July  1,  1907,  amount  covered  by  uncompleted  contracts _ 5, 86a  00 


APPROPRIATIONS. 

June  13,  1902  (allotment) -  $8,000 

March  3,  1905  (allotment) 2, 158 

March  2,  1907  (allotment) •- 6.500 

Total 16,(«58 


CONTRACT  IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  30,780  cubic  yards  of  material,  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 

a  Of  this  amount  $2,(X)0  is  for  work  in  the  upper  river  not  covered  by  project. 
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COMMERCIAL  STATISTICS  FOB  CALBNDAB  YEAR  ENDED  DECEMBER  31,   1906. 

Receipts  and  shipments. 


Class. 


Quantity. 


Value. 


Beoeipts: 

Lumber 

Coal 

General  merchandise,  etc. 


Tom. 
80 
40 
474 


1900 

280 

18,960 


Total. 


544 


20,140 


Shipments: 

Agricultural  products 

Canned  goods 

Poultry  and  live  stock 

Fish  and  oysters 

General  merchandise,  etc.. 


191 
177 

14 
7 

12 


7,640 
14,160 

2,800 
280 
480 


Total 

Total  receipts  and  shipments . 


401 


25,360 


945 


45,500 


Vessels  sailing  and  trading  in  Tyaskin  Creek,  Maryland. 


Class. 

Number. 

Aggregate 
tonnage. 

Light 
draft. 

Loaded 
draft. 

Rteamers 

8 
85 

1,727 
2,100 

Ftet. 
4 

4 

Feel, 
64 

Balling  veweis  and  barg^ ....,---.--,-- 

6 

J  7. 
IMPROVEMENT  OF  NANTICOKB  RIVER,  DELAWARE  AND  MARYLAND. 
No  dredging  has  been  done  since  April  20,  1906. 

Money  statement. 

July  1,  1906,  balance  unexpended 1208.38 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907-  2, 000. 00 


2, 208. 38 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        208. 38 


July  1,  1907,  balance  unexpended 2,000.00 

July  1,  1907  outstanding  liabilities 16.55 


July  1,  1907,  balance  available : 1.983.45 

July  1,  1907,  amount  covered  by  uncompleted  contracts 1,800.00 


APPROPRLA.TION8. 


August  18,  1894 o$5,000 

June  S,  1896 3,000 

March  3,  1899 3,000 

March  3,  1905 2,000 


March  2,  1907 $2,000 


Total 15,000 


a  See  note  to  appropriations  for  Broad  Creek  River,  Delaware. 
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CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  9,473  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 


COMMERCIAL   STATISTICS   FOR    THE   CALENDAR   YEAR   ENDED   DECEMBER   31, 

1906. 

Receipts  and  shipments. 


Class. 


Receipts: 

Lumber 

Coal 

General  merchandise,  etc. 


Total. 


Shipments: 

Agricultural  products 

Canned  goods 

Poultry  and  live  stock 

Fish  and  oysters 

General  merchandise,  etc. 


Total 

Total  receipts  and  shipments. 


Quantity.      Value. 


Tons. 
28.566 
15,760 
54,940 


10,176 
8,200 

845 
1.012 

850 


20.082 


119,348 


8856,080 

110,820 

2,197,600 


8,164,900 


407,000 

656,000 

69,000 

40,480 

14,000 


1,186,480 


4,851,880 


Vessels  sailing  and  trading  in  Nanticoke  River,  Delaware  and  Maryland. 


Class. 

Number. 

Light 
draft. 

Tioaded 
draft. 

Steamers 

3 
120 

1,727 
12,800 

Feet. 

4 
4 

Feet. 
61 

Sailing  vessels  and  barges 

12 

J  8. 

IMPROVEMENT  OF  BROAD  CREEK  RIVER,  DELAWARE. 

No  dredging  was  done  during  the  fiscal  year;  but  shoaling  has 
taken  place  and  work  of  restoration  will  be  commenced. 


-    Money  statement. 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907  _ 


$1. 500. 00 


July  1,  1907,  balance  unexpended 1,500.00 

July  1,  1907,  outstanding  liabilities 13.55 


July  1,  1907,  balance  available 1.486.45 


July  1,  1907,  amount  covered  by  uncompleted  contracts 1,350.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement  in  addition  to  the  bal- 
ance unexpended  July  1,  1907—. 4,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

Previous  project : 

June  14,  1880 $5,000 

March  3,  1881 10,000 

August  2,  1882 5, 000 

Augusts,  1886 10,000 

August  11,  1888 5,000 

$35,000 

Present  project : 

July  13,  1802 5,000 

August  18,  1894 «5,000 

June  3,  1806 5,000 

March  3,  1899 5,000 

March  2,  1907 1.500 

Total 21,500 

Aggr^ate 56,500 


CONTRACT   IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Ck)ntracting  Ck>mpany  for  dredg- 
ing an  estimated  quantity  of  7,105  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907,  date  of  commencement,  July  29,  1907,  and  of 
expiration,  July  29, 1909. 


COMMERCIAL   STATISTICS   FOR   CALENDAR   YEAR  ENDED   DECEMBER  31,   1906. 

Receipts  and  shipments. 


ClaM. 


Receipts: 

Lumber,  shinglee,  laths,  etc . 
Coal. 


General  meichandlM . 
Phosphates 


Total 

Shipments: 

Agiictiltaral  prodncts . , 
livestock 


Sggs 

Lumber,  grain,  etc 

Total 

Total  receipts  and  shipments. , 


Value. 


618,660 


Vessels  sailing  and  trading  in  Broad  Creek  River,  Delaware. 


Claw. 

Number. 

tonnage. 

Light 
draft 

Loaded 
draft. 

Steamers 

1 

60 

5 

30,000 

8 
2 

4 

Feet. 
7 

Yachts J            

10 
500 

5 

Sailing  vessels 

9 

«  This  appropriation  was  applied  to  remoylng  bar  on  Nanticoke  River  under  the  terms 
of  the  appropriation. 
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J  9. 

IMPROVEBflBNT  OF  WICOMICO  RIVER,  MARYLAND. 
No  dredging  done  since  May  24,  1906. 

Money  statement. 

July  1.  1906,  balance  unexpended $57. 76 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      2, 500. 00 


2,557.76 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement    57. 76 


July  1,  1907,  balance  unexpended 2,500.00 


July  1,  1907,  amount  covered  by  uncompleted  contracts 2,250.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  10,  1872 $5,000 

March  3,  1873 5,000 

June  28,  1874 5,000' 

March  3,  1875 5,000 

August  14,  1876 5,000 

June  18,  1878 5,000 

March  3,  1879 3,000 

June  14,  1880 5,000 

March  3,  1881 2, 000 

July  5,  1884 10,000 

$50,000 

September  19,  1890 :. 10.000 

July  13,  1892 6,500 

August  18,  1894 -: 3.000 

June  3,  1896 3,700 

June  13,  1902  (allotment) ^_    6,798 

March  3,  1905 5,000 

March  2,  1907 2.500 

37,498 


Aggregate 87. 498 


CONTRACT   IN   FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  11.842  cubic  yards  of  material  at  19  cents  per  cubic 
yard,  approved  June  28,  1907.  Date  of  commencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 
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COMMERCIAL  STATISTICS  FOB  CALENDAR  YEAR  ENDED  DECEMBER  31.  1906. 

Receipts  and  shipments. 


Clan. 


Quantity. 


Value. 


Receipts: 

Lomber 

Coftl 

Qeneral  merchAndiBe,  etc  . 


88,840 
18,600 
71,186 


9870,200 

180,200 

2,847,600 


Total. 


122,126 


8.947,900 


Bbipmeots: 

▲grictatanJ  products 

Canned  goods 

Poultry  and  live  stock 

Fish  and  oysters 

General  merchandise,  etc  . 


10,814 

9,282 

816 

1,026 

66,890 


412,660 

742,660 

68,000 

41,000 

2,216.600 


Total 

Total  receipts  and  shipments. 


76,826 


8,474,720 


198,461 


7,422,620 


Vessels  sailing  and  trading  in  Wicowico  River,  Maryland. 


Class. 

Number. 

tonnage. 

Light 
draft. 

Loaded 
draft. 

Steamers ..    .. 

2 
80 

1,648 
6,600 

Fed. 
6 
6 

Feel. 
6i 

f^Jiing  yefdwlif  and  bargee. .... 

9 

J    10. 

IMPROVEMENT  OF  CRISFIELD  HARBOR,  MARYLAND. 

No  dredging  has  been  done  since  May,  1876. 

Money  statement 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  $37, 707. 00 

July  1,  1907,  balance  unexpended 37,  707.00 

July  1,  1907,  outstanding  liabilities 36.95 

July  1,  1907,  balance  available 37,670.05 

July  1,  1907,  amount  covered  by  uncompleted  contracts 33, 936. 30 

APPROPRIATIONS. 

March  3,  1875 $37,317.50 

March  2,  1907 37,707.00 

Total 75,024.50 


CONTRACT  IN  FORCE. 

Contract  with  the  Maryland  Dredging  and  Contracting  Company  for  dredging 
an  estimated  quantity  of  178,612  cubic  yards  of  material,  at  19  cents  per  cubic 
yard,  approved  June  28,  1907;  date  of  conmiencement  July  29,  1907,  and  of 
expiration  July  29,  1909. 
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COMMERCIAL   STATISTICS   FOR  CALENDAR  YEAR  ENDED   DECEMBER   31.   lOOe. 

Receipts  and  fthipmenta. 


ClMS. 

ReceiptB: 

Lomber 

Coal 

General  merchandise,  etc 

Total 

Shipments: 

Agricultozal  products 

Canned  goods 

Poultry  and  livestock 

Fish  and  oysters 

Qeneral  merchandise,  etc 

Total 

Total  receipts  and  shipments 


Quantity. 


Tom. 
800 
600 
17,851 


18,151 


3,160 

094 

160 

7,040 

1,070 


12.114 


80,265 


Value. 


18,000 

8,600 

694,040 


706,540 


126.400 
65,520 
80,000 

281,600 
42.800 


536,820 


1,242,860 


Vessels  sailing  and  trading  in  Oris  field  Harbor,  Maryland, 


Claas. 

Number. 

Aggregate 
tonnage. 

Light 
draft. 

Loaded 
draft. 

Steamen 

8 
360 

6,400 
24,600 

FzCt. 
5 
5 

Feet. 
7 

galllnff  yflsfwls  and  barff^fs 

8 
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APPENDIX  K. 


IMPROVEMENT  OF  POTOMAC  RIVER  AND  ITS  TRIBUTARIES;  OF 
JAMES  RIVER  AND  OF  HARBOR  AT  MILFORD  HAVEN,  VIRGINIA, 
AND  OF  CERTAIN  RIVERS  IN  MARYLAND  AND  VIRGINIA  ON  THE 
WESTERN  SHORE  OF  CHESAPEAKE  BAY ;  CONSTRUCTION  OF  PIERS, 
HAMPTON  ROADS,  JAMESTOWN  EXPOSITION;  PERMANENT  LAND- 
ING PIER,  JAMESTOWN  ISLAND,  VIRGINIA. 


REPORT  OF  MAJ.  SPENCER  COSBY,  CORPS  OF  ENGINEERS.  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1901. 

IMPBOVEMENTS. 


1.  Potomac  River,  at  Washington,  Dis- 

trict of  Columbia. 

2.  Potomac  River,  l)elow  Wasliingtou, 

District  of  Columbia. 

3.  Anacostia  River,  District  of  Colum- 

bia. 

4.  Breton  Bay,  Maryland. 

5.  York,     Mattaponl,     and   Pamunkey 

rivers;     Occoquan    and    Carters 
creeks,  Virginia. 

6.  Nomini  Creek,  Virginia. 


7.  Rappahannock  River,  Virginia. 

8.  Urbana  Creek,  Virginia. 

9.  Harbor  at  Milford  Haven,  Virginia. 

10.  James  River,  Virginia. 

11.  Construction    of    Piers,    Hampton 

Roads,  Jamestown  Exposition. 

12.  Permanent   Landing   Pier,   James- 

town Island,  Virginia. 

13.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


United  States  Engineer  Office, 

Washington^  D.  (7.,  July  10^  1907. 
General  :  I  have  the  honor  to  forward  herewith  my  annual  report 
for  the  fiscal  year  ended  June  30,  1907,  for  river  and  harbor  works 
in  my  charge. 

Very  respectfully,  Spencer  Cosby, 

Major ^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


K  I. 

IMPROVEMENT  OF  POTOMAC  RIVER  AT  WASHINGTON.  DISTRICT  OF 

COLUMBIA. 

WORK  OP  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

Dredging  under  contract  with  the  Atlantic,  Gulf  and  Pacific  Com- 
pany was  begun  Julj  20  and  carried  on  continuously  until  October  5, 
1906,  when  the  limit  of  work  which  could  be  done  with  the  funds 
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available  was  reached  and  the  dredging  was  discontinued.  At  the 
completion  of  the  work  a  channel  345  feet  wide  and  21  feet  deep  had 
been  dredged  entirely  through  the  bar  in  the  Washington  channel 
except  for  a  distance  of  about  1,100  feet,  where  the  width  is  210  feet 
for  a  21-foot  depth.  The  undredged  portion  of  the  channel  has  a 
depth  of  about  18  feet  and  is  situated  in  front  of  the  steamboat 
wharves,  where  a  greater  depth  is  not  essential  at  present.  The 
total  amount  of  material  excavated  under  this  contract  was  277,826 
cubic  yards,  all  of  which  was  deposited  upon  Section  III  of  Potomac 
Park.  Upon  the  completion  or  the  dredging  the  range  piles  were 
removed  irom  the  river  and  a  small  amount  of  grading  was  done  back 
of  the  sea  wall  by  the  contractor.  The  cost  of  the  dredging  was 
14.6  cents  per  cubic  yard. 

The  engineer  wharf  at  Easby  Point  was  repaired  in  May,  1907. 
Oak  fender  piles  were  driven  along  the  front  and  new  flooring, 
guard  timbers,  and  joists  were  laid.  This  work  was  done  by  hired 
labor. 

A  hydroffraphic  survey  was  made  of  the  Virginia  channel  and  of 
the  Tidal  fieservoir  and  levels  were  taken  over  Potomac  Park  pre- 
liminary to  preparing  specifications  for  dredging  under  funds  appro- 
priated by  act  of  March  2,  1907.  Specifications  for  this  dredging 
were  gotten  up. 

Two  sunken  piles  which  were  a  menace  to  navigation  were  removed 
from  the  Virginia  channel  by  hired  labor. 

About  35  cubic  yards  of  stone  removed  from  the  Old  Long  Bridge 
were  stored  on  Potomac  Park  for  use  in  repairing  the  sea  wall. 

During  the  fiscal  year  about  150,000  cubic  yards  of  good  earth, 
free  from  objectionable  matter,  were  dumped  upon  Potomac  Park 
and  graded  by  private  parties,  under  permit,  without  cost  to  the 
United  States,  aside  from  inspection.  This  material  was  mainly 
deposited  so  as  to  fill  low  areas  on  Section  III  of  the  park  and  to 
form  embankments  along  the  river  front,  which  will  later  be  useful 
for  retaining  dredge  spoil. 

The  river  was  frozen  over  for  a  few  days  during  the  winter,  but 
this  did  not  at  any  time  seriously  interfere  with  steam  navigation. 

The  total  expenditure  during  the  fiscal  year  was  $45,317.42,  all  of 
which  was  applied  to  maintenance  and  divided  as  follows :  Dredging 
in  Washin^on  channel  and  expenses  incident  thereto,  $43,372.75  ; 
survey  of  river  and  park,  $672.73;  repairing  wharf  at  Easby  Point, 
$582.76;  removing  sunken  piles,  $20;  inspection  of  diunping,  $188.50; 
and  care  of  engineer  property,  $480.68. 

CHANNEL   DEPTH. 

The  adopted  project  for  this  improvement  does  not  specify  the 
depth  to  be  obtained  in  feet,  but  provides  that  the  channels  shall  be 
of  suflScient  depth  to  accommodate  the  deepest  draft  vessels  that  can 
be  brought  up  to  them.  At  the  time  of  the  adoption  of  the  project 
the  ruling  depth  in  the  Potomac  River  below  Washington  was  20 
feet,  and  all  estimates  for  the  improvement  at  Washington  are  based 
upon  this  depth.  The  least  depth  of  channel  in  the  lower  Potomac 
has  now  been  increased  by  dredging  to  24  feet  at  low  tide,  which 
accordingly  makes  this  the  present  projected  depth  for  the  improve- 
ment at  Washington.    For  this  increase  the  pr^^^l^g^^ipi^^g^jl^ow- 
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ever,  do  not  make  provision,  and  no  work  with  this  depth  in  view 
will  be  undertaken  until  it  is  authorized  by  Congress. 

The  desirability  of  extending  the  advantages  of  increased  depth 
in  the  lower  Potomac  River  at  an  early  date,  so  that  deep-draft  ves- 
sels may  reach  the  navy-yard  and  wharves  at  Washington,  is  obvi- 
ous. Incidental  to  the  deposit  of  the  additional  material  thus  exca- 
vated from  the  channel  there  would  result  the  great  advantage  of 
raising  the  surface  of  Potomac  Park  above  all  possibility  of  injury 
by  the  highest  known  freshets.  The  estimated  additional  cost  of  this 
important  modification  of  the  project,  which  it  is  hoped  will  soon 
be  authorized  by  Congress,  was  stated  on  page  1151  of  the  Annual 
Report  of  the  Chief  of  Engineers  for  1905. 

POTOMAC   PARK. 

Congress,  by  act  of  March  3,  1897,  declared  the  reclaimed  flats  a 
public  park.  This  extensive  tract,  amounting  to  621  acres  of  land 
and  118  acres  of  inclosed  water  area,  is  capable  of  being  transformed 
into  one  of  the  finest  parks  in  the  country.  The  material  to  be 
dredfied  from  the  channel  and  tidal  reservoir  with  funds  now  in  hand 
will  De  deposited  upon  the  park,  a  considerable  area  of  which  will 
thus  be  made  available  for  park  development. 

APPROPRIATIONS. 

It  is  strongly  recommended  that  in  response  to  the  popular  demand 
for  better  navigation  facilities  and  for  additional  park  space  the 
appropriations  for  this  work  be  made  on  a  scale  which  will  insure 
the  completion  of  the  entire  project  (including  the  increased  channel 
depth  recommended)  within  a  few  years. 

A  considerable  appropriation  is  now  necessary  for  maintenance 
and  for  the  removal  of  freshet  deposits  alone. 

Money  statement. 

July  1,  1906,  balance  unexpended $47, 552.  as 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  258, 000. 00 
Received  from  sale  of  blueprints .  50 


305, 553. 33 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 1. 45, 317. 42 


July  1,  1907,  balance  unexpended 260,235.91 

July  1.  1907,  outstanding  liabilities 221.80 


July  1,  1907,  balance  available 260,014.11 


Amount  (estimated)  required  for  completion  of  existing  project—  490,953.85 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  Improvement $40,000.00 

For  maintenance  of  improvement 210,000.00 

250, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

Previous  projects: 

June  11,  1870 ^50,000.00 

March  3,  1873 50,000.00 

June  18.  1878 . 50,000.00 

March  3,  1879 50,000.00 

June  14,  1880 40,000.00 

March  3,  1881 50, 000. 00 

Total 290,000.00 

Present  project: 

August  2,  1882 400,000.00 

July  5,  1884 500,000.00 

August  5,  1886 375,000.00 

August  11,  1888 300,000.00 

September  19,  1890 260,000.00 

July  13,  1892 ^ 200,000.00 

August  18,  1894 150,000.00 

June  3,  1896 100,000.00 

March  3,  1899  (appropriated,  $100,000;  allotted  Potomac  River 

below  Washington,  $26,000) 74,000.00 

June  13,  1902 75,000.00 

April  28,  1904  (allotted) 50,000.00 

March  3,  1905 50,000.00 

March  2,   1907 258,000.00 

Total 2, 792, 000. 00 

Amount  received  from  sale  of  blueprints ;  50 

Total -. 2,792,000.50 


CONTRACT  IN  FORCE. 

Contractor :  The  Atlantic,  Gulf  and  Pacific  Company,  of  New  York,  N.  Y.,  for 
dredging. 

Amount:  275,000  cubic  yards. 

Date  of  contract :   November  24,  1905. 

Approved:   December  6,  1905. 

Date  for  commencement :   January  8,  1906. 

Date  for  completion:  Not  less  than  75,000  cubic  yards  to  be  excavated  and 
deposited  during  each  calendar  month ;  time  limit  for  completion  waived. 

Final  payment  under  this  contract  was  made  October  31,  1906. 

Rate :  14.6  cents  per  cubic  yard. 


COMMERCIAL  STATISTICS. 
Receipts  and  shipments  hy  water,  calendar  year  1906. 


Articles. 


Asphalt 

Bricks 

Cement 

Coal,  anthracite  . 
Ck>al,  bituminous 

Coke 

Fertilizer 

Ice 

Laths 

Lumber 


Quantity. 


Tons. 

8,800 
11,250 

1,660 

74,887 

160,566 

10,000 

8,800 
88,044 

2,764 
70,646 


Articles. 


Mlscellaneons  steamer  freight 
Naphtha,  oil,  and  gasoline . . . , 

Oysters , 

Sand  and  gravel 

Shingles 

Stone 

Wood 

Total 


Quantity. 


Tons. 
78,687 
16,680 
18,360 
361,898 
1,619 
20,589 
86,600 


907,480 


The  above  list  does  not  include  the  freight  shipped  on  ferry  boats  to  and  from 
Alexandria,  Va.,  which  is  estimated  at  15,000  tons. 
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Arrivals  of  vesaeU,  calendar  year  1906. 


Class. 


steamers  dnwlng  5  to  15  feet 

Sailing  yeasels  drawing  10  to  21  feet. 
Sailing  vessels  drawing  4  to  10  feet . . 

Barges  drawing  16  to  18  feet 

Barges  drawing  4  to  12  feet 

Total 


Number. 


1,876 
280 

1,800 
85 

8,500 


6,990 


Gross 
tonnage. 

560,000 
420,000 
270,000 
88.600 
625,000 


1,808,500 


Alexandria  ferry  boats  and  local  passenger  and  excursion  steamers  are  not 
included  in  the  above  list 


K   2. 


IMPROVEMENT  OF  POTOMAC  RIVER  BELOW  WASHINGTON,  DISTRICT 

OF  COLUMBIA. 

WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

The  work  of  the  fiscal  year  was  limited  to  an  occasional  inspection 
of  the  locality  and  to  miscellaneous  oflBice  work,  for  which  the  total 
expenditure  was  $117.  This  is  regarded  as  a  maintenance  expend- 
iture. 

The  river  and  harbor  act  approved  March  2,  1907,  provides  for  an 
examination  of  "  Potomac  River  below  Washington,  with  a  view  to 
obtaining  a  width  of  channel  of  four  hundred  leet."  The  examina- 
tion will  be  made  as  soon  as  possible. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,281.00 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 117. 00 

July  1,  1907,  balance  unexpended 1. 164.  00 

July  1, 1907,  balance  available 1, 164. 00 


APPROPRIATIONS. 

March  3,  1899  (by  allotment  from  appropriation  of  $100,000  for  Im- 
proving Potomac  River,  etc.) $26,000 

June  6,  1900 52.000 

March  3,  1901 98,000 

March  3,  1905 10,000 

Total 186,000 
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COMMERCIAL  STATISTICS. 

[Collected  by  this  office  and  by  Mr.  J.  T.  Preston,  Alexandria,  Va.] 

Receipts  and  shipments  hy  water,  calendar  year  1906, 


Articles. 


Qnantity. 


/jticles. 


Quantity. 


Asphalt 

Bricks 

Brick  clay 

Canned  goods 

Cement 

Coal,  anthracite , 

Coal,  bituminous 

Coke 

Com 

Fertiliser , 

Ptoh 

Flour 

General  merchandise 

Ice 

Laths 

Lumber 

Naphtha,  oil,  and  gasoline 


6,861 

11,250 

84.000 

758 

1,650 

94,3»7 

75.000 

10,000 

730 

15.830 

8,450 

500 

121,881 

52,044 

2,764 

88,861 

47,379 


Naval  ordnance  and  supplies 

Oysters 

Pavinff  blocks 

Phosphate  rock 

Plaster  

Potash  salt 

Piles 

Railroad  ties 

Salt 

Sand  and  gravel 

Shingles 

Stone 

Tar 

Wheat 

Wood 

Total 


Tom. 

40,752 

14,550 

8,003 

10,892 

1,200 

5,448 

8.600 

6,000 

150 

570,894 

1,519 

22,000 

80 

1,150 


1,288,981 


The  above  list  does  not  include  the  freight  shipped  on  ferryboats  between 
Washington  and  Alexandria,  which  is  estimated  at  15,000  tons. 

Arrivals  of  vessels,  calendar  year  1906» 


Class. 


Gross 
tonnage. 


Steamers  drawing  over  10  feet , 

Steamers  drawing  less  than  10  feet , 

Sailing  vessels  drawing  over  10  feet 

Sailing  vessels  drawing  less  than  10  feet 

Bargee  drawing  over  16  feet 

Baiges,  flatboats,  etc.,  drawing  less  than  12  feet. 

Total 


262,000 
412,500 
672,000 
874,700 
88,600 
600,000 


2,849,700 


Alexandria  ferryboats  and  local  passenger  and  excursion  steamers  are  not 
included  in  the  above  list 


K3. 

IMPROVEMENT  OF  ANACOSTIA  RIVER,  DISTRICT  OF  COLUMBIA. 
WORK  OP   THE  FISCAL   YEAR   ENDED  JUNE  30,   1907. 

Proposals  for  dredging  a  trench  (for  the  deposit  of  riprap  stone 
along  the  margin  of  the  fill)  and  for  filling  behind  the  riprap  wall 
when  constructed  were  invited  March  22,  and  opened  April  2,  1907. 
The  only  bid,  that  of  John  Miller,  of  Washington,  D.  C,  at  13  and 
18  cents  per  cubic  yard,  respectively,  was  accepted. 

The  dredging  of  a  trench  40  feet  wide  and  5  to  6  feet  deep  at  low 
tide  was  begun  April  19  and  prosecuted  continuously  until  Maj^  8, 
when  the  work  had  been  completed  from  the  end  of  the  existing 
wall  up  to  Poplar  Point,  a  distance  of  about  1,800  feet.  The  total 
amount  of  material  excavated  from  the  trench  was  10,590  cubic 
yards  and  the  cost  of  this  dredging  was  13  cents  per  cubic  yard. 
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One  thousand  six  hundred  and  sixty-eight  cubic  yards  of  stone, 
removed  from  the  piers  of  the  old  Long  Bridge  across  the.  Potomac 
River  at  Washington,  were  deposited  in  the  trench.  This  stone 
was  delivered  to  the  United  States  free  of  cost  at  the  site  of  the 
bridge  and  was  transported  to  Anacostia  River  and  deposited  in 
the  trench  by  hired  labor  and  use  of  United  States  and  hired  plant. 
The  cost  to  the  United  States  of  stone  thus  obtained  was  67  cents 
per  cubic  yard.  This  work  was  begun  June  1  and  was  in  progress 
at  the  close  of  the  fiscal  year. 

Proposals  for  furnishing  additional  stone  were  invited  May  8 
and  opened  June  7,  1907.  The  lowest  bid,  that  of  Charles  G. 
Smith  &  Son,  at  $1.47^  per  cubic  yard,  was  accepted.  Delivery  of 
stone  under  contract  with  Charles  G.  Smith  &  Son  was  begun  June 
19,  1907,  and  was  in  progress  at  the  close  of  the  fiscal  year,  at  which 
time  735  cubic  yards  had  been  placed  in  the  trench. 

A  hydrographic  survey  was  made  of  a  portion  of  the  channel 

Srelimmary  to  preparing  specifications  for  dredging.    These  speci- 
cations  were  drawn  up. 

The  total  expenditure  during  the  fiscal  year  was  $1,877.35,  none 
of  which  was  applied  to  maintenance.  It  was  divided  as  follows: 
Dredging  the  trench  and  expenses  incident  thereto,  $1,618.29;  sur- 
vey of  channel,  $159.75 ;  delivering  and  placing  stone  by  hired  labor, 
$99.31. 

BENEFITS   FROM    IMPROVEMENT. 

It  is  anticipated  that  this  improvement  will  be  of  ffreat  benefit 
both  to  the  General  Government  and  to  the  city  of  Washington. 

At  the  Washington  Navy- Yard  there  has  been  established  one  of 
the  finest  gun  shops  in  the  world,  and  large  sums  have  been  expended 
in  enlarging  and  increasing  the  facilities  of  the  establishment.  The 
improvement  of  the  channel  has  rendered  this  navy-yard  more 
readily  accessible  to  a  number  of  vessels  of  the  Navy. 

The  trade  and  commerce  of  Washington  are  increasing,  while  the 
wharf  facilities  alonff  the  Potomac  front  are  inadequate  for  the 
present  traffic  and  afford  little  room  for  expansion.  The  improve- 
ment of  the  Anacostia  will  give  the  needed  additional  wharfage 
room  and  will  afford  abundant  anchorage  facilities  which  do  not 
now  exist  in  this  vicinity. 

The  greater  part  of  the  area  of  the  Anacostia  River  now  consists 
of  wide  and  extensive  flats,  which  in  summer  and  fall  are  covered 
with  a  dense  growth  of  eel  grass  and  wild  rice.  The  large  volume 
of  sewage  flowing  into  this  stream  is  carried  over  the  flats  and  widely 
disseminated  at  high  water,  and  as  the  tide  falls  much  of  it  remains 
lodged  in  the  aquatic  grasses,  where  it  ferments  in  the  intense  heat 
of  me  summer  and  autumn.  The  result  of  this  insanitary  condition 
is  the  prevalence  of  malarial  diseases  in  the  portions  of  the  city  and 
District  of  Columbia  which  border  the  river.  The  reclamation  of 
Potomac  flats,  although  not  as  yet  entirely  completed,  has  largely 
corrected  the  insanitary  condition  along  that  front  and  gives  prom- 
ise of  similar  results  on  the  Anacostia.  Although  merely  incidental 
to  the  work  of  channel  inprovement,  as  affording  the  most  convenient 
and  economical  means  of  disposing  of  the  excavated  material,  this 
reclamation  of   the  flats  of   the  Anacostia    below  the   Navy- Yard 
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Bridge  will  also  render  available  for  park  or  other  purposes  about 
460  acres  of  desirable  land. 

ACQUISITION   OF   LAND. 

A  small  amount  of  land  which  is  located  channelward  from  the 
established  harbor  lines  is  required  for  the  improvement  and  should 
be  acquired  at  an  early  day.  This  land  is  beneved  to  be  of  but  in- 
significant value  at  the  present  time. 

APPROPRIATIONS. 

For  the  successful  and  economical  prosecution  of  this  improvement 
large  and  continuous  appropriations  should  be  made,  as  was  stated 
in  presenting  the  original  estimates  for  the  work.  Upon  this 
assumption  was  based  the  estimated  unit  price  for  dredging,  which  is 
considerably  lower  than  the  prices  which  have  usually  been  paid  for 
such  work  on  the  Potomac,  and  if  the  appropriations  are  small  and 
made  at  irregular  intervals  the  actual  cost  of  the  work  will  exceed  the 
estimated  cost. 

MoTiey  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-$127, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement          1, 877. 35 


July  1,  1907,  balance  unexi>ended 125,122.65 

July  1,  1907,  outstanding  liabilities l 821.38 


July  1,  1907,  balance  available 124,301.27 


July  1,  1907,  amount  covered  by  uncompleted  contracts 11.545.00 

Amount  (estimated)  required  for  completion  of  existing  project 940,061.94 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 150,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

PrevlouB  projects: 

September  19,  1890   (allotment  from  appropriation  for  improving 
Potomac  River) $20, 000 

Existing  project: 

June  13,  1902 150,000 

March  2,  1907 127,000 

Total  277,000 


CONTRACTS  IN  FORCE. 

Contractor:  John  Miller,  of  Washington,  D.  C,  for  dredging  a  trench  and 
for  filling  behind  riprap  wall  (emergency  contract). 

Amount :  Dredging  trench,  7,000  cubic  yards ;  filling  behind  riprap  wall,  25,000 
cubic  yards. 

Date  of  contract :  April  4,  1907.  r-^  t 
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Date  for  commencement :  April  9,  1907. 

Date  for  completion :  Seventy  days  after  notification  to  commence  filling  be- 
hind riprap  wall. 

Rate:  Dredging  trench,  13  cents  per  cubic  yard;  filling  behind  riprap  wall, 
18  cents  per  cubic  yard. 

Contractor:  Charles  G.  Smith  &  Son,  of  Washington,  D.  C,  for  furnishing 
and  placing  riprap  stone. 
Amount :  5,000  cubic  yards  riprap  stone. 
Date  of  contract:  June  20,  1907. 
Approved :  June  27,  1907. 

Date  for  commencement :  Within  thirty  days  after  notification  of  approval. 
Date  for  completion :  Within  four  months  after  notification. 
Rate:  $1.47i  per  cubic  yard. 


COMMERCIAL   STATISTICS. 
Receipts  and  shipments  by  ivater,  calendar  year  1906. 


Articles. 


Quantity. 


Articles. 


Ton*. 

Asphalt 2,061 

Brick  clay 84,000 

Coal I  28,476 

Lumber j  1,440 

Naval  ordnance  and  suppUeM 40, 752 

Naphtha,  oil,  and  gasoline '  18, 399 

Pavingblocks 8,008 


Pllea 

Railroad  ties  . . . 
Sand  and  gravel 

Stone 

Wood 

Total 


Arrivals  of  vessels,  calendar  year  J 906, 


Quantity. 


Tons, 

3,600 

1.000 

172,486 

25.140 

.    4,600 


384,867 


Class. 


Navy  vessels  drawing  over  10  feet , 

Tun  drawing  less  than  10  feet , 

Balling  vessels  drawing  over  15  feet 

Sailing  vessels  drawing  less  than  15  feet . . 
Barges  and  scows  drawing  less  than  12  feet 

Total 


Number. 


Qross 
tonnage. 


85  ,        35,000 

2,300    

2  2,600 

170  I        84.000 

1.800        360,000 


4,807        431,600 


K4. 

IMPROVEMENT  OF  BRETON  BAY,  MARYLAND. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,   1907. 

Dredging  under  contract  with  Charles  P.  Grim  was  begun  March 
26  and  completed  May  14,  1907.  The  total  amount  of  material 
dredged  at  Breton  Bay  under  this  contract  was  25,066  cubic  yards. 
As  a  result  of  this  work  there  exists  a  channel  from  Leonardtown 
wharf  to  deep  water  in  Breton  Bay  150  feet  wide,  10  feet  deep,  and 
6,100  feet  long,  with  a  turning  basin  at  its  head  of  the  same  depth, 
275  jet  wide  and  about  500  feet  long.  The  width  at  the  turn  at 
Buzzard  Point  is  about  220  feet.  The  material  dredged  was  removed 
in  scows  and  dumped  in  Breton  Bay  at  Echo  Bend  and  near  Paw 
Paw  Point.    The  cost  of  this  dredging  was  19|  cents  per  cubic  yard. 

The  total  expenditure  during  the  fiscal  year  was  $4,858.02,  all  of 
which  was  applied  to  dredging  and  expenses  incident  theret^. 
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Money  statemenL 

July  1,  1906,  balance  unexpended $6, 04a  74 

June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $3, 398. 02 

For  maintenance  of  improvement 1,500.00 

4,85a02 

July  1,  1907,  balance  unexpended 1,090.72 

July  1,  1907,  outstanding  liabilities 623.85 

July  1,  1907,  balance  available 566^87 

July  1,  1907,  amount  covered  by  uncompleted  contracts 485. 05 


APPROPRIATIONS. 


Previous  projects. 


June  18,  1878 $5,000 

March  3,  1879 4,000 

June  14,  1880 3,000 

March  3,  1881 3,000 

August  2,  1882 5,000 

July  5,  1884 3,000 


August  5,  1886 $6,500 

August  11,  1888 3,000 

September  19,  1890 5, 000 


Total 37,500 


Existing  project* 

June  13,  1902  (allotted) 6,000 

March  3,  1905 6, 000 


Total 12,000 


CONTRACT   IN   FORCE. 

Contractor :  Charles  P.  Grim,  of  Philadelphia,  Pa.,  for  dredging. 
Amount :  30,000  cubic  yards. 
Date  of  contract :  April  23, 1906. 
Approved :  April  28, 1906. 

Date  for  commencement:  June  29,  1906— extended. 

Date  for  completion  (including  dredging  in  Mattaponi  and  Pamunkey  rivers, 
and  Occoquan  and  Carters  creeks,  Virginia)  :  June  29,  1907 — extended. 
Rate :  19i  cents  per  cubic  yard. 


COMMERCIAL  STATISTICS. 

[Furnished  by  Mr.  Asa  A.  Lawrence,  Leonardtown,  Md.] 

Receipts  and  shipments  hy  water,  calendar  year  190G. 


Articles. 


Beef,  catUe,  and  bogs 

Bricks 

Coal 

Farm  produce 

Flour  

General  merchandise 

Grain 

Ice 


Quantity. 


3bns. 
150 
152 
2&0 
800 
125 
750 
600 
50 


Articles. 


Iron 

Lumber 

Oysters 

Railroad  ties . 

Tobacco 

Wood 


Total. 


Quantity. 


iQQgl 


Tom. 

20 

900 

1.000 

1,000 

400 

1,000 


6,807 
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Arrivals  of  vessels,  calendar  jfear  1906. 


Clan. 


SteamendnwiDf  ton  than  10  feet , 

Balling  yenelB  drawing  10  feet  or  more. 
Sailing  venela  dnwlng  len  than  10  feet 
Baiges,  flatboats,  etc 

Total 


886,600 


K  5. 


IMPROVEMENT  OF  YORK,  MATTAPONI  AND  PAMUNKEY  RIVERS,  AND 
OCCOQUAN  AND  CARTERS  CREEKS,  VIRGINIA. 

(a)    YORK  BIVER. 
WORK  OF  THB  FISCAL  YEAR  ENDED  JUNE  80,  1907. 

As  the  available  funds  were  practically  exhausted  prior  to  March  2, 
1907,  when  the  new  appropriation  was  made,  and  the  United  States 
plant  has  been  engaged  on  the  Rappahannock  River  since  that  date, 
no  field  work  was  done  during  the  year  and  no  expenditure  of  funds 
was  made. 

The  $7,000  allotted  to  York  River  from  the  recent  river  and  harbor 
appropriation  is  to  be  applied  to  the  repair  of  the  dike  at  West  Point 
bar.  The  work  will  be  started  as  soon  as  the  Government  plant  be- 
comes available. 

Money  statement. 


July  1,  1906,  balance  unexpended 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907. 


July  1,  1907,  balance  unexpended. 


$58.44 
7, 000. 00 

7,058.44 
7,058.44 


▲nanot  (estimated)  required  for  completion  of  existing  project 78, 818. 83 

Amoont  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 37,500.00 

SUtBiitled  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  14, 1880— $10,000.00 

March  3,  1881 25, 000. 00 

August  2,   1882 25,000.00 

July  5,  1884 20,000.00 

August  5,  1886 18,  750.00 

August  11,  1888 30, 000. 00 

September  19,  1890 30,000.00 

July  13,  1892 35,000.00 

August  17,  1894 20. 000. 00 

June  3,  1896 16,000. 00 

March  3,  1899 10,000.00 

June  18,  1902  (allotted)  ..  2, 17a  98 


June   13,    1902    (emergency 
allotment) $5, 000. 000 


Amount  transferred  to  con- 
solidated appropriation  un- 
der act  of  June  18,  1902.. 


246,926.98 


167.03 


246, 759. 95 
March  3,  1905  (allotted) ..  3,  111.  91 
March  2,  1907 7,000.00 


Total 256,871.86 
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OOMMEBCIAL  STATISTICS. 

[Furnished  by  the  Chesapeake  Steamship  Company,  Baltimore,  Md.,  and  Messrs.  R.  E. 
Owens,  J.  W.  Marshall,  and  others,  of  West  Point,  Va.] 

Receipts  and  'Shipments  by  water,  calendar  year  1906. 


Articles. 

Quantity. 

Articles. 

Quantity. 

Fann  produce 

Tbiu. 
6,000 

84,010 
22,000 
2,000 

Railroad  ties 

Tont. 
5,850 

Qeneral  merchandise t  . 

8hlp  timber 

2,1»6 
16,217 
16,672 

Iron 

ToImicoo 

Lumber 

Wood 

Oysters. 

Total 

Piles '.'..!''.!'.....!'.'.'..:.'.!'..!.!! 

197,824 

Arrivals  of  vessels,  calendaf  year  1906. 


Class. 


Gross. 
Tonna^. 


Steamers  drawing  4  to  15  feet 

Sailing  vessels  drawing  10  to  14  feet 
Sailing  vessels  drawing  6  to  10  feet . 

Barges  drawing  8  to  12  feet 

Oyster  boats  drawing  8  to  6  feet 

Total 


416,000 


(b)  mattaponi  river. 

work  of  the  fiscal  year  ended  june  30,  1907. 

Dredging  at  Walker  bar,  under  contract  with  Charles  P.  Grim,  was 
begun  September  15,  1906,  from  which  date  until  October  10  the 
dredge  was  engaged  in  excavating  a  channel  for  the  deposit  of 
dredged  material.  On  October  18  dredging  in  the  channel  was  begun, 
but  owing  partly  to  freshets  and  chiefly  to  the  defective  dredging 
machinery  and  unsatisfactory  methods  employed  by  the  contractor, 
the  progress  made  was  extremely  slow.  On  December  13,  1906,  the 
dredge  was  libeled  and  removed  to  Aylett  to  await  the  action  of  the 
court.  At  the  close  of  the  fiscal  year  work  had  not  been  resumed  on 
the  river.  The  total  amount  of  material  dredged  from  the  channel 
during  the  year-  was  1,873  cubic  yards.  As  a  result  of  this  work  a 
channel  5^  feet  deep  at  low  tide,  40  feet  wide,  and  450  feet  long  was 
dredged  at  the  lower  end  of  the  bar,  and  a  cut  5^  feet  deep,  20  feet 
wide,  and  250  feet  lon^  was  dredged  at  the  upper  end.  The  dredged 
material  was  removed  m  scows  and  deposited  in  a  cove  just  above  the 
bar.    The  cost  of  the  dredging  was  29J  cents  per  cubic  yard. 

Specifications  for  dredging  under  funds  appropriated  by  act  of 
March  2,  1907,  were  prepared. 

The  total  expenditure  during  the  fiscal  year  was  $1,300.16,  all  of 
which  was  applied  to  dredging  and  expenses  incident  thereto. 
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Money  statement, 

July  1,  1906,  balance  unexpended $6,756.86 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      6, 500. 00 


12,255.86 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        1, 300. 16 

July  1,  1907,  balance  unexpended i 10,955.69 


July  1,  1907,  amount  covered  by  uncompleted  contracts 2, 622. 66 

Ajuount  (estimated)  required  for  completion  of  existing  project 31,694.48 


'  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1900,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $8,500.00 

For  maintenance  of  improvement 2,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


10, 600. 00 


APPROPRIATIONS. 


June  14,  1880 •_ $2,500 

March  3,   1881 3,300 

July  5,   1884 —  2,500 

August  5,  1886 5,000" 

August  11,  1888 3,000 

September  19,  1890 3,000 

July  13,  1892 4,000 


August  18,  1894 $4,000 

June  3,  1896 2,500 

June  30,  1903  (allotted) 800 

March  3,  1905  (allotted) 5,500 

March  2,  1907  (allotted) 6,500 


Total    42,600 


CONTRACT  IN  FORCE.  i 

Contractor :  Charles  P.  Grim,  of  Philadelphia,  Pa.,  for  dredging. 

Amount:  10,000  cubic  yards. 

Date  of  contract :  April  23,  1906. 

Approved :  April  28,  1906. 

Date  for  commencement :  June  29,  1906,  extended. 

Date  for  completion  (including  dredging  in  Breton  Bay,  Maryland,  and  Pa- 
munkey  River,  and  Occoquan  and  Carters  creeks,  Virginia)  :  June  29,  1907, 
extended. 

Rate :    29i  cents  per  cubic  yard. 


COMMERCIAL  STATISTICS. 

[Furnished  by  Mr.  B.  E.  Owens  of  West  Point,  Va.,  and  others.] 
Receipts  and  shipments  by  watery  calendar  year  1906. 


Articles. 


Farm  produce , 

General  merchandise 

Lnmber 

Piles 

Railroad  ties 


Quantity. 


Ton*. 
6,000 
1,900 
66,800 
2,000 
2,700 


Articles. 


Ship  timber 
Wood 

Total. 


Quantity. 


Torn. 
886 

10,800 


79,686 
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Arrivals  of  vessels,  calendar  year  1906. 


Claas. 


steamers  drawing  4  to  6  feet 

Sailing  veasels  drawing  10  to  14  feet 
Sailing  yefleels  drawing  6  to  10  feet. 
Barges  drawing  8  to  12  feet 

Total 


Ntmltor. 


488 


Gross 
tonnage. 


200 

20,000 

102 

51,000 

168 

82,000 

18 

14,400 

118,000 


(  C  )      PAMUNKEY  HIVER. 


WORE  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,  1»«7. 

The  contractor's  dredge  was  engaged  at  other  localities  under  his 
contract  and  the  work  of  the  fiscal  year  was  limited  to  an  examination 
of  an  obstructed  thoroughfare  through  the  marshes  in  the  lower  part 
of  the  river,  and  to  miscellaneous  office  work. 

The  total  expenditure  during  the  fiscal  year  was  $99.70,  of  which 
$77.30  was  in  payment  of  outstanding  liabilities  incurred  in  connec- 
tion with  snagging  during  the  previous  year,  and  $22.40  was  the 
cost  of  the  examination  mentioned.  This  expenditure  was  all  for 
maintenance. 

Money  statement. 

July  1,  1906,  balance  unexpended ^ ^928.88 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-      5, 600. 00 


June  90,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


8,423.83 
99.70 


July  1,  1907,  balance  unexpended 8,324.13 

July  1,  1907,  amount  covered  by  uncompleted  contracts 2, 840. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  80, 
1909.  for  maintenance  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 7,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  14  1880 $2,500 

March  3,  1881 2,500 

August  2,  1882 2,500 

August  5,  1886 5,000 

August  11,  1888 3.000 

September  19,  1890 3,000 

July  13,  1892 3,000 


August  18,  1894 $2,000 

June  3,  1896 2, 000 

April  28,  1903  (allotted) 1,000 

March  3,  1905  (allotted) 3,400 

March  2,  1907  (allotted) 5,500 

Total 36,400 
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CONTRACT  IN   FORCE. 

Contractor :  Charles  P.  Grim,  of  Philadelphia,  Pa.,  for  dredging. 

Amount :  8,  000  cubic  yards. 
.  Date  of  contract :  April  23,  1906. 

Approved:  April  28,  1906. 

Date  of  commencement :  June  29,  1906 — extended. 

Date  for  completion  (including  dredging  in  Breton  Bay,  Maryland,  and 
Mattaponi  River  and  Occoquan  and  Carters  creeks,  Virginia)  ;  June  29,  1907 — 
extended. 

Rate :  29i  cents  per  cubic  yard. 


COMMERCIAL   STATISTICS. 

[Furnished  by  Mr.  B.  E.  Owens,  West  Point,  Va.] 
Receipts  and  ahipmenta  by  water,  calendar  year  1906, 


Articles. 

Quantity. 

Articles. 

Quantity. 

Qnin 

Tons. 

126 

27,710 

8.160 

600 

Ship  timber 

Tcnu. 
2,100 
5,872 

liDmber 

Wood 

Railroad  ties. 

Total 

Salt 

89,566 

Arrivals  of  vessels,  calendar  year  1906. 


Class. 


Gross 
tonnage. 


Sailing  vessels  drawing  over  10  feet 

Sailing  vessels  drawing  less  than  10  feet 
Barges  drawing  6  to  10  feet 

Total 


48,000 


(d)    occoquan    CREEK. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30.  1907. 

Dredging  under  contract  with  Charles  P.  Grim  was  begun  May  29 
and  was  in  progress  at  the  close  of  the  fiscal  year.  Owing  to  defective 
plant  and  unsatisfactory  methods  employed  by  the  contractor  poor 
progress  was  made,  and  at  the  end  of  the  year  only  2,676  cubic  yards 
of  material  had  been  dredged.  As  a  result  of  this  work  the  channel 
through  Lower  Mud  bar  was  restored  to  a  depth  of  6  feet  at  low  tide 
and  a  width  of  90  feet  for  a  distance  of  400  feet  from  its  lower  end. 
The  cost  of  this  dredging  was  17  cents  per  cubic  yard. 

Separate  specifications  for  dike  work  and  for  additional  dredging 
under  funds  appropriated  by  act  of  March  2,  1907,  were  prepared, 
and  proposals  for  dike  work  were  invited  June  29. 

The  total  expenditure  during  the  fiscal  year  was  $69.01,  all  of  which 
was  applied  to  dredging  and  expenses  incident  thereto.  This  dredg- 
ing was  entirely  maintenance  work. 
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Money  statement 

July  1,  1906,  balance  unexpended $5,956.59 

Amount  appropriated  by  river  and  harbor  act  approved  Marcb  2, 1907-    20, 000. 00 


25, 95a  59 
June  90,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 69. 01 


July  1,  1907,  balance  unexpended 25,887.58 

July  1,  1907,  outstanding  llabiilties 172. 16 


July  1, 1907,  balance  available 25, 715. 42 


July  1,  1907,  amount  covered  by  uncompleted  contracts 5. 100. 00 

Amount  (estimated)  required  for  completion  of  existing  project 14, 515. 27 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $15,450.00 

For  maintenance  of  improvement 1, 050. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


16. 500. 00 


APPROPRIATIONS. 

Previous  projects : 

March  3,  1873 $5,000.00 

June  23,  1874 5,000.00 

March  3,  1875 5,000.00 

June  18,  1878 10,000.00 

Total 25, 000. 00 

Existing  project : 

September  19,  1890 10,000.00 

July  13,  1892 5,000.00 

August  18,  1894 5,000.00 

June  3,  1896 2,500.00 

March  3,  1899 2,500.00 

June  13,  1902  (allotted) 2,600.00 

March  3,  1905  (allotted) 5,971.44 

March  2,  1907  (allotted) 20,000.00 

53, 571. 44 
Amount  transferred  to  consolidated  appropriation  under  act  of  June 

13,  1902 272. 03 

Total 53, 299. 41 


CONTRACT  IN   FORCE. 

CJontractor:  Charles  P.  Grim,  of  Philadelphia,  Pa.,  for  dredging. 

Amount :  30,000  cubic  yards. 

Date  of  contract :  April  23,  1906. 

Approved  April  28,  1906. 

Date  for  commencement :  June  29,  1906 — extended. 

Date  for  completion  (including  dredging  in  Breton  Bay,  Maryland,  and  in 
Mattaponi  and  Pamunkey  rivers  and  Garters  Creek,  Virginia)  :  June  29,  1907 — 
extended. 

Rate :  17  cents  per  cubic  yard* 


Digitized  by 


Google 


APPENDIX   K — ^REPORT   OP    MAJOR   COSBY. 
OOMMERCIAIi  STATISTICS. 


1179 


[Furnished  by  Mr.  L.  Ledman,  Occoquan,  Va.,  Mr.  J.  H.  Bradley,  Washington,  D.  C,  and 

others.] 

Receipts  and  shipments  by  water,  calendar  year  1906, 


Articles. 

1 
Quantity. 

Articles. 

Quantity. 

Coal 

TbfM. 
800 
400 
800 

50 
800 

60 
100 
950 

Piles 

Torn. 
6,000 
8,750 

fYum  produce. 

Railrmid  tipn        . 

Floor ^ 

Sand 

6,000 

General  merchandise 

Tobacco 

100 

Qrain 

Wood 

8,500 

lie 

Total 

Iron 

26,800 

I^umber 

Arrivals  of  vessels,  calendar  year  1906, 


Class. 


Gross 
tonnage. 


Steam  vessels  drawing  less  than  7  feet. 
Sailing  vessels  drawing  less  than  7  feet 
Barges,  flatboats,etc 

Total 


122,500 


(e)  carters  creek, 
work  of  the  fiscal  year  ended  june  30,  1907. 

Dredging  in  the  channel  at  Gallyhook  Point  under  contract  with 
Charles  P.  Grim  was  begun  October  17  and  completed  November  13, 
1906.  Five  thousand  one  hundred  and  ninety-one  cubic  yards  of 
material  were  dredged  at  this  locality,  completing  the  straight  chan- 
nel 100  feet  wide  and  12  feet  deep  at  low  tide,  called  for  in  the  project. 

The  dredge  was  then  taken  to  the  bar  at  the  mouth  of  the  creek, 
where  dredging  was  begun  November  17  and  completed  December  22, 
1906.  Seven  thousand  two  hundred  and  eighty-two  cubic  yards  of 
material  were  excavated  from  the  bar  at  the  end  of  Crab  Point,  which 
was  dredged  to  a  depth  of  15  feet  at  low  tide  for  a  length  of  400  feet 
and  a  maximum  width  of  100  feet. 

The  material  excavated  at  both  localities  was  removed  in  scows  and 
dumped  in  deep  water  in  the  Rappahannock  River.  The  cost  of  the 
dredging  was  26f  cents  per  cubic  yard  at  each  locality. 

An  examination  of  the  channels  was  made  in  June,  1907. 

Specifications  for  dredging  under  funds  ilppropriated  by  act  of 
March  2,  1907,  were  prepared. 

The  total  expenditure  during  the  fiscal  year  was  $4,217.33,  which 
was  all  applied!^ to  dredging  and  expenses  incident  thereto. 
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Money  statement. 

July  1,  1906,  balance  unexpended 14,610.66 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  10, 000. 00 

14, 610. 66 
June  90,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  A 4,217.33 

July  1,  1907,  balance  unexpended 10,393.23 

July  1,  1907,  outstanding  liabilities 62.91 

July  1,  1907,  balance  available 10,330.32 

July  1,  1907,  amount  covered  by  uncompleted  contracts 386.22 

Amount  (estimated)  required  for  completion  of  existing  project 6,111.62 

APPROPRIATIONS. 

June  13,  1902  (allotted) $10,471.83 

March  3,  1905  (allotted) 9,  lia65 

March  2,  1907  (allotted) 10,000.00 

Total 29,588.48 


CONTRACT  IN  FORCE. 

Contractor:  Charles  P.  Grim,  of  Philadelphia,  Pa.,  for  dredging. 

Amount :  17,000  cubic  yards. 

Date  of  contract :  April  23,  1906. 

Approved:  April  28,  1906. 

Date  for  commencement :  June  29,  1906 — extended. 

Date  for  completion  (including  dredging  in  Breton  Bay,  Ma.ryland,  and  Matta- 
poni  and  Pamunkey  rivers  and  Occoquan  Creek,  Virginia) :  June  29,  1907 — 
extended. 

Rate :  26}  cents  per  cubic  yard. 


COMMERCIAL  STATISTICS. 

[Furnished  by  Messrs.  H.  E.  Owen  and  W.  A.  Dameron,  of  Weems,  Va.,  and  Mr.  F.  A. 

Gumby,  of  Irvington,  Va.] 

Receipts  and  shipments  by  water,  calendar  year  1906. 


Articles. 


Bricks 

Canned  goods. 

Coal 

Crabs 

Farm  produce. 
Fish  for  guano 

Ollfflsh) 

Grain 


Quantity 


Tons. 

1,000 

800 

6,000 

160 

600 

16.000 

1,700 

190 


Articles. 


Guano 

Ice , 

Lumber 

Oysters 

Wood 

General  merchandise 

Total 


Quantity. 


SbiM. 
2,800 

660 
7,600 
6.860 
1.300 

900 


46,210 
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ArrivaU  of  veggels,  calendar  uear  1906. 


CiBM. 


Groes 
tonnage. 


B  drawing  6  to  10  feet 

Steam  and  gasoline  boats  drawing  leas  than  6  feet 

Sailing  Twsels  drawing  8  to  12  feet 

Sailing  vessels  drawing  less  than  8  feet 

Total 


K  6. 


IMPROVEMENT  OF  NOMINI  CREEK,  VIRGINIA. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

About  1,200  willow  cuttings  were  planted  in  the  sand  at  White 
Point  with  a  view  to  determining  the  practicability  of  protecting  by 
this  method  the  sand  against  wave  and  wind  action.  Some  sweet 
clover  seed,  furnished  by  the  Department  of  Agriculture,  was  sowed 
cm  White  I*oint  for  the  same  purpose. 

Specifications  for  dike  work  under  funds  appropriated  by  the  act 
of  March  2,  1907,  were  prepared  and  proposals  were  invited  June 
29,  1907. 

The  total  expenditure  during  the  fiscal  year  was  $45.33,  which 
was  all  applied  to  maintenance  in  protecting  the  sand  at  White  Point 
against  erosion. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    $5, 000. 00 
June  30,  1907,  amount  expended  during  fi»cal  year,  for  maintenance 
of  improvement 45. 38 

July  1,  1907,  balance  unexpended 4,954.67 

July  1,  1907,  outstanding  liabilities 5. 14 


July  1,  1907,  balance  available 4,949.53 


Amount  (estimated)  required  for  completion  of  existing  project. _ 


30, 008.  71 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $11,000.00 

•  For  maintenance  of  improvement 5, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


16, 000. 00 


APPROPRIATIONS. 


March  3,  1873 $10,000 

June  23,  1874 • 6, 000 

March  3,  1875 5,0()0 

March  5,  1879 2,500 

June  14,  1880 5, 000 

March  3,  1881 2,000 

August  2,  1882 2,000 

August  U,  1888 5,000 

September  19,  1890 5,000 


July  13,  1892 $10,000 

August  18,  1894 5,000 

June  3,  1896 2, 500 

March  3,  1899 10,000 

March  3,  1905  •_ 4,000 

March  2,  1907 5,000 


Total 79,000 
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OOMMERCIAL   STATISTICS. 

[Furnished  by  Mr.  J.  L.  Healy,  Templeman  Crossroads,  Va.] 
Receipts  and  shipments  hy  water,  calendar  year  1906, 


Articles.                           Quantity. 

Articles. 

Quantity. 

Tona. 
Coal 10 

Lumber 

Tbfu. 
8.100 

Farm  produce I          5,000 

FertiliJBer i  -  ooo 

Oysters 

500 

Railroad  ties 

1,000 

Flour 

100 

Tobacoo - 

6 

Grain 

1,000 

9,000 

10 

5 

Wood 

8,000 

Oeneral  xnereliAndise 

Total 

Ice 

28,780 

Iron 

Arrivals  of  vessels,  calendar  year  1906, 


Class. 


Gross 
tonnage. 


Steamers  drawing  less  than  10  feet 

Sailing  vessels  drawing  less  than  10  feet 
Barges 

Total 


During  the  year  a  coaling  station  was  established  in  Nomini  Creek  for  the 
Virginia  oyster  police  boat. 


K  7. 

IMPROVEMENT  OF  RAPPAHANNOCK   RIVER,   VIRGINIA. 

WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

Owing  to  the  failure  of  the  contractor  to  furnish  piles  and  lum- 
ber within  the  specified  time,  the  United  States  plant  was  idle 
until  August  13,  1906,  when  work  was  begun  on  repairing  old  dikes 
with  some  materials  on  hand.  Dike  No.  3  at  Pratts  bar,  Dike  No. 
6^  at  Spottsw^ood  bar,  and  Dikes  No.  1  and  3  at  Castle  Ferry  bar 
were  thus  repaired  during  August. 

On  August  25  the  delivery  of  piles  and  lumber  under  contract 
was  commenced  and  the  driving  of  piles  for  the  new  dikes  was 
begun  at  Pratts  bar  August  31.  This  work  was  prosecuted  continu- 
ouslv  from  that  time  until  the  close  of  the  year,  except  when  delayed 
by  freshets,  ice  in  the  river,  or  repairs  to  the  plant.  During  the  year 
there  were  constructed  764  linear  feet  of  dike  at  Pratts  bar,  719 
linear  feet  at  Bernards  bar,  915  linear  feet  at  Spottswood  bar,  620 
linear  feet  at  Castle  Ferry  bar,  and  602  linear  feet  at  Snowden  bar. 
These  dikes  were  built  by  hired  labpr  and  u&^  of  the  United  States 
plant  at  an  average  cost  of  $2.95  per  linear  foot,  exclusive  of  oflSce 
and  other  contingent  expenses. 

The  lumber  and  piles  for  the  dike  were  furnished  under  contract 
with  Duke  &  Smith,  of  Norfolk,  Va.  The  contractor  was  very  slow 
in  the  delivery  of  material,  which  not  only  retarded  the  beginning 
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of  the  work  but  rendered  it  necessary  to  purchase  large  quantities 
of  lumber  in  open  market  in  order  that  the  operations  might  not  be 
interrupted.  The  total  amount  of  material  furnished  under  this 
contract  and  open-market  purchases,  authorized  by  it,  was  20,733 
linear  feet  of  piles  and  233,690  feet  board  measure  of  lumber. 

Dredging  under  contract  with  Ernest  L.  Miner  was  begun  March 
1,  1907,  at  Pratts  bar  and  was  prosecuted  continuously  to  the  close 
of  the  fiscal  year,  except  when  delayed  by  freshets,  ice,  or  repairs 
incident  to  work  of  this  character.  At  the  close  of  the  fiscal  year 
a  channel  10  feet  deep  at  low  tide  and  75  feet  wide  h^d  been  4i^dged 
through  Pratts  bar,  a  channel  10  feet  deep  and  100  feet  wide  had 
been  dredged  through  Bernards  bar,  a  channel  10  feet  deep  and  70 
feet  wide  had  been  dredged  through  Spottswood  bar,  the  cnannel  at 
the  lower  end  of  Fredericksburg  bar  had  been  widened  and  straight- 
ened, the  turning  basin  at  Fredericksburg  had  been  dredged  to  a 
depth  of  10  feet,  and  work  was  in.  progress  at  Castle  Ferry  bar, 
where  a  channel  10  feet  deep,  80  feet  wide,  and  950  feet  long  had 
been  dredged.  The  total  amount  of  material  excavated  under  this 
contract  was  47,422  cubic  yards,  of  which  13,410  cubic  yards  were 
dredged  at  Pratts  bar,  7,309  cubic  yards  at  Bernards  bar,  10,544  cubic 
yards  at  Spottswood  bar,  11,854  cubic  yards  at  Fredericksburg  bar, 
and  4,305  cubic  yards  at  Castle  Ferry  bar.  In  addition  to  this 
dredging  4  logs  were  removed  from  the  channels.  The  material 
was  deposited  behind  the  dikes  at  the  respective  bars  by  the  hydrau- 
lic process.    The  cost  of  the  dredging  was  24^  cents  per  cubic  yard. 

One  snag  was  removed  from  the  channel  at  Spottswood  bar  by 
hired  labor. 

Considerable  work  was  done  by  hired  labor  toward  protecting 
by  means  of  wattling^s  and  the  planting  of  willow  slips  the  recently 
formed  sand  fills  against  erosion  by  freshets. 

The  United  States  snag  boat  was  injured  in  running  through  the 
ice,  and  was  repaired  and  painted. 

Proposals  for  furnishing  additional  lumber  and  piles  for  dike 
construction  were  invited  May  31  and  opened  June  29.  Award  of 
contract  has  not  yet  been  made. 

Under  date  of  April  15,  1907,  proposals  were  invited  for  furnish- 
ing and  •  delivering  a  floating  pile  driver  and  scow,  either  new  or 
second  hand,  at  Fredericksburg.  On  June  21,  1907,  authority  was 
granted  to  purchase  a  pile  driver  and  scow  at  a  cost  not  to  exceed 
$2,250  and  ^00,  respectively. 

There  were  several  slight  and  three  comparatively  high  freshets 
during  the  year.  One  fieshet  reached  a  maximum  height  of  19.6 
feet  above  low  tide  at  Fredericksburg  on  October  21,  1906;  on  April 
9,  1907,  another  freshet  reached  a  height  of  15.4  feet  above  the  same 
datum,  and  on  June  3,  1907,  a  heig:ht  of  17.5  feet  was  reached.  The 
river  was  frozen  over  seven  days  in  January  and  fourteen  days  in 
February.  The  freshets  and  ice  retarded  the  work  considerably  and 
added  to  its  cost. 

The  total  expenditure  during  the  fiscal  year  was  $22,436.84,  which 
was  applied  to  the  various  items  of  work  approximately  as  frflows: 
Constructing  new  dikes,  $11,638.63;  repairing  old  dikes,  $1,638.60; 
dredging  new  channels,  $3,768.20;  redredging,  $5,100;  removing 
snag,  $5;  protecting  the  filled  areas,  $247.21;  mvestigation  of  pile 
drivers,  $44.20. 
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MAINTENANCE   OF   IMPROVEMENT. 

At  the  time  the  last  modified  project  was  submitted  it  was  esti- 
mated that  the  annual  cost  of  maintenance  would  be  $10,000.  The 
greater  part  of  this  expenditure  will  be  required  at  Fredericksburg 
bar,  which,  being  near  the  head  of  tide  water,  receives  new  deposits 
of  sand  with  each  recurring  freshet  to  such  an  extent  that  redredging 
is  necessary  almost  every  year  to  maintain  the  channel  in  navigable 
condition.  The  cost  of  removing  these  deposits  at  this  bar  alone  is 
estimated  at  $7,500  per  annum. 

Money  statement, 

July  1,  1006,  balance  unexpended $31,182.29 

Amount  appropriated  by  river  and  barbor  act  approved  Marcb  2, 1907.     77,  729. 00 

Amount  received  from  sale  of  condemned  property ^__  110.00 

Amount  received  from  Judgment  recovered 1,000.00 


110,021.29 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  Improvement $15,446.03 

For  maintenance  of  improvement 6,990.81 

22, 43a  84 


July  1,  1907,  balance  unexpended 87,584.45 

July  1.  1907,  outstanding  liabilities 3,953.07 


July  1,  1907,  balance  available 83,631.38 


July  1,  1907,  amount  covered  by  uncompleted  contracts 3,706.48 

Amount  (estimated)  required  for  completion  of  existing  project a  90, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $75,000.00 

For  maintenance  of  improvement 45,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


120, 000. 00 


APPROPRIATIONS. 


July  13,  1892 $20,000 

August  18,  1894. 10,000 

June  3,  1890 8,000 

March  3,  1899 15,000 

June  13,  1902 25,000 

April  28,  1904  (allotteil) 25,000 

March  3,  1905 40,000 

March  2,  1907 77,729 


March  3,  1871 $15,000 

June  10,  1872 15,000 

March  3,  1873 15,000 

June  23,  1874. 7,000 

March  3,  1875 5,000 

August  14,  187(L 10,000 

June  18,  1878 13,500 

March  3,  1879 10,000 

June  14,  1880. 25,000 

March  3,  1881 15,000 

August  2,  1882- 17,000 

July  5,  1884. 20,000 

August  5,  1886 20,000 

August   11,   1888    ($15,000,  of 

which   $3,000   was   for   I'r- 

bana) 12,000  I              Total 1,110 

September  19,  1890 15,000  | 


Total 435,229 


Damage  recoveretl  from  con- 
tractors*  sureties 1,  (KX) 

Proceeds  of  sale  of  proi)erty__  110 


oPlus  $10,(X)0  per  annum  for  maintenance. 
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CONTRACTS   IN   FORCE. 

Contractor :  Ernest  L.  Miner,  of  Petersburg,  Va.,  for  dredging. 

Amount :  45,000  cubic  yards. 

Date  of  contract :  May  23,  1906. 

Approved :  June  5,  1906. 

Date  for  commencement :  Thirty  days  after  notification. 

Date  for  completion :  Six  months  after  commencement. 

Rate;  24}  cents  per  cubic  yard. 

Contractor:  Duke  &  Smith  (Incorporated),  of  Norfolk,  Va.,  for  lumber  and 
piles  (emergency  contract). 

Amount:  213,000  feet  B.  M.  Virginia  pine  lumber;  17,680  linear  feet  pine 
piles. 

Date  of  contract :  April  18,  1906, 

Date  for  commencement  and  completion :  First  lot  of  piles  and  lumber  to  be 
delivered  within  thirty  days  and  subsequent  lots  within  fifteen  days  after  re- 
ceipt of  orders : — extended. 

Rate :  Lumber,  $18  per  M.  feet  B.  M. ;  piles,  at  7  cents  per  linear  foot 


COMMERCIAL   STATISTICS. 

[Famished  by  Mr.  B.  W.  Mills,  chairman  city  coancil,  Fredericksburg,  Va.,  and  Mr.  A.  P. 
Rowe,  chairman  Business  Men's  Association,  Fredericksburg,  Va.J 

Receipts  and  shipments  hy  water,  calendar  year  1906,    ' 


Articles. 

Quantity. 

Articles. 

Quantity. 

Apples 

Tom. 

100 

2,000 

1,976 

8,S40 

8,650 

81.882 

19,780 

1,800 

6,876 

27,420 

28.271 

950 

Ice 

Tons. 
1,560 
98,845 
2  810 

Bricks 

Lumber 

Canned  goods 

Manufactures 

Cattle 

Ovsters 

2,260 

Coal 

pfckles 

2,600 

Farm  produce 

Railroad  ties 

109,660 
800 

FertiluierB 

Sumac 

Fish 

Tobacco 

100 

Flour     

Wood 

24,908 

Total 

Grain ....        

868,911 

Hav  and  Ptraw 

Arrivals  of  vessels,  calendar  year  1906. 


Class. 


steamers  drawing  8  to  11  feet 

Sailing  vessels  drawing  8  to  11  feet 
Barges,  flat  boats,  etc 

Total 


Number. 


260 

1,095 

160 


1,496 


Gross 
tonnage. 

126.000 
820,000 
160.000 


696,000 


K  8. 


IMPROVEMENT  OF  URBANA  CREEK,  VIRGINIA. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

Separate  specificalions  were  prepared  for  jetty  work  and  for  dredg- 
ing, and  proposals  for  jetty  work  were  invited  June  29. 

In  the  Donaldson-Shultz  case  brought  by  the  United  States  to 
compel  the  removal  of  a  dock  projecting  into  the  channel,  the  circuit 


ENO  1907- 


-75 
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court  of  appeals  on  November  8  handed  down  an  opinion  reversing 
the  decree  of  the  circuit  court  and  opening  the  case  to  retrial.  On 
March  20  the  Donaldson-Shultz  Company  applied  for  a  permit  to 
reconstruct  their  wharf  at  Urbana  along  lines  suggested  by  the  Engi- 
neer Office.  On  April  2  this  permit  was  granted  by  the  Secretary 
of  War,  and  on  April  25  the  lines  of  the  wharf  were  laid  out. 

The  reconstruction  of  this  wharf  was  commenced  June  28  and  was 
in  progress  at  the  end  of  the  fiscal  year. 

The  total  expenditure  during  the  fiscal  year  was  $5.75,  which  was 
incurred  in  connection  with  the  modification  of  the  Donaldson- 
Shultz  wharf  and  is  regarded  as  a  maintenance  expenditure. 

Money  statement. 

July  1.  1906,  balance  unexpended $9,899.19 

June  .30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 5.  75 


July  1,  1907,  balance  unexiiendeil 9,893.44 

July  1,  1907,  outstanding  liabilities 15.81 


July  1,  1907.  balance  available 9,877.63 


Amount  (estimated)  required  for  completion  of  existing  project 32,  S.'M).  65 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  In  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $13,000.00 

For  maintenance  of  improvement 3,  500. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


16, 500.  00 


APPROPRIATIONS. 


March  3.  1879 $5,000 

June  14,  1880 2,500 

March  3,  1881 4,000 

August  2,   1882 4,000 

August  11.  1888  (included  in  an 
appropriation  of  $15,000  for 

Rappahannock   River) 3,000 

September  19,  1890 3,000 


July  13,  1892 $.3,000 

August  18,   1894 3,000 

.Tune  3,  1896 3,000 

March  3,  1899 .3,000 

March  3,  1905 10,000 


Total    43,500 


COMMERCIAL   STATISTICS. 

[Furnished  by  Messrs.  George  V.  Wagener.  II.  J.  Hayden.  C.  S.  Burton,  and  J.  D.  Gressett. 

of  Urbana,  Va.] 

Receipts  and  Hhipmettts  hy  water,  calendar  year  1906. 


Articles. 

Quantity,   i                         Articles. 

Quantity. 

Bricks 

975 
1,050 
1,500 
2,000 
1,500 

400 

8,960 

1,825 

80 

Lumber 

Tons. 
12,480 
8,710 

Canned  Koods 

Coal      

Oil  and  gaBOline 

280 

Kxcelfdor           ....  . 

Overalls  and  shirts 

275 

Farm  nroduce 

Pickles 

750 

Fertilizer 

Railroad  ties 

1,000 

General  merchandise 

Wood 

3,450 

Ice 

Total 

Lime  and  cement. ...........  r  -  t  r . 

86,186 

,r 
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Arrivals  of  vessels,  calendar  year  1906. 


Class. 


Steamers  drawing  lem  than  9  feet. . 
Sailing  veaaels  drawing  over  7  feet . 
Sail  boatfl  drawing  letn  tlian  7  feet . 


Total. 


Number. 


400 

164 

2,500 


Gross 
tonnage. 


3,064 


70,000 
24,600 
12,500 


107,100 


K  g. 

IMPROVEMENT  OF  HARBOR  AT  MILFORD  HAVEN,  VIRGINIA. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

The  work  of  the  fiscal  year  was  limited  to  an  inspection  of  the 
locality  and  to  miscellaneous  office  work,  for  which  the  total  expendi- 
ture was  $20. 

Specifications  for  constructing  the  jetty  at  Narrows  Point  were 
prepared  and  proposals  were  invited  June  29,  1907. 

Money  statement. 

July  1,  1906,  balance  unexpended : $2,578.84 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement    20. 00 

July  1,  1907,  balance  unexpended 2,558.84 

July  1,  1907,  outstanding  liabilities 48.62 

July  1,  1907,  balance  available 2,510.22 

APPROPRIATIONS. 

March   3,   1899 $12,500.00 

June  13,  1902 5,000.00 

17,  500.  00 
Amount  of  Judgment  ret-overed 3,032.97 

Total 20,532.97 


COMMERCIAL   STATISTICS. 

I  Furnished  by  the  Baltimore,  Chesapeake  and  Atlantic  Railway  Company,  Baltimore,  Md., 
and  Mr.  Eugene  Callls.  Callls  Wharf.  Va.] 

Receipts  and  shipments  hy  water,  calendar  year  1906, 


Articles. 


Brick,  cement,  and  lime. 

Coal 

Farm  produce 

Fertilisera 

Fish  and  crabs 

Flour 

Gasoline 

General  merchandise  — 

Grain 

Hay  and  feed  stuff 


Quantity. 


Tons. 
800 
150 
788 
600 

8,100 

280 

90 

1,630 
160 
500 


Articles. 

Quantity. 

1  Ice 

Tons. 

200 

I  ron 

40 

1  Live  stock 

65 

I  Lumber 

300 

Oysters 

6,000 
500 

Piles 

Tobacco 

20 

Total 

14.723 

joogle 
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Arrivals  of  vessels,  calendar  year  1906, 


Claw. 


Number. 


Steamen  drawing  10  feet  or  more 4 

Steamers  drawing  less  than  10  feet 200 

Sailing  vesselM  drawing  leas  than  10  feet j  100 

Barges,  flat  boats,  launches,  etc 18,000 


Total 18,304 


Orofls 
tonnage. 


2,000 
132.000 
25,000 
3(>,000 


195,000 


K  10. 

IMPROVEMENT  OF  JAMES  RIVER,  VIRGINIA. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,   1907. 

Operations  were  carried  on  under  two  contracts,  one  with  J. 
Clements  Shafer,  approved  March  4,  1903,  and  the  other  with  P. 
Sanford  Ross  (Incorporated),  approved  February  12,  1906. 

The  Tvork  accomphshed  toward  obtaining  increased  width  of  chan- 
nel during  the  fiscal  jear  consisted  in  enlarging  about  10,440  linear 
feet  of  channel,  having  a  depth  of  18  feet  at  mean  low  water,  as 
follows:  Widening  to  125  feet  about  1,600  feet  of  the  channel  above 
the  lower  city  line  of  Richmond,  which  had  been  excavated  during 
the  preceding  fiscal  year  to  a  width  of  75  feet ;  widening  about  800 
feet  of  channel  immediately  below  the  city  line  from  100  feet  to  150 
feet;  widening  to  140  feet  a  reach  about  2,600  feet  long  beginning 
1.800  feet  below  the  city  line;  widening  about  3,900  feet  following 
and  below  the  last-named  reach  from  100  to  150  feet;  widening  to 
150  feet  140  feet  of  channel  immediately  below  the  3,900-foot  reach 
above  mentioned;  and  widening  about  1,400  feet  of  channel  near. the 
lower  end  of  Warwick  reach,  4^  miles  below  Richmond,  from  about 
150  feet  to  about  300  feet.  The  work  done  in  obtaining  increased 
depth  of  channel  consisted  in  deepening  the  channel  on  Kingsland 
(or  Graveyard)  reach  about  1,200  feet  long,  from  16.1  feet  to  17  feet. 
The  improvement  on  Warwick  reach  was  effected  through  contrac- 
tion by  regulation  works,  and  on  Kingsland  reach  by  building  up  old 
jetties  with  material,  principally  rock,  excavated  from  the  channel. 

Of  the  expenditures  for  the  past  fiscal  year  $99,170.21  was  for 
works  of  improvement  and  $4,757  for  maintenance. 

WORK   UNDER   CONTRACT    IVITH    J.    CLEMENTS    SHAFER. 

Operations  comprised  enlarging  the  channel  by  blasting  and  dredg- 
ing and  by  building  up  four  of  the  jetties  in  Kingsland  reach  and 
reen forcing  the  revetments  of  ten  of  the  jetties  on  Varina  reach. 

Dredging  was  carried  on  over  a  reach  about  6,660  feet  long,  begin- 
ning about  1,800  feet  below  the  lower  city  line  of  Richmond  and  em- 
bracing parts  of  sections  2  and  4  and  all  of  section  3.  The  greater 
part  of  the  work  consisted  in  finishing  portions  of  the  channel  in 
which  most  of  the  excavation  had  been  done  prior  to  the  present  fiscal 
vear  by  removing  areas  still  remaining  above  the  proposed  level  of  its 
bottom.  This  work,  from  its  nature,  was  slow  and  the  volume  of 
material  excavated  small,  as  compared  with  the  period  of  working. 
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The  plant  employed  consisted  of  a  dredge  arranged  for  using  either 
a  clam  shell  or  a  scoop  bucket,  a  drill  scow  for  blasting,  equipped  with 
a  sweep  for  locating  high  areas  requiring  dredging  and  a  complement 
of  deck  and  dump  scows.  A  steam  bolster  was  also  employed  for 
transferring  from  scows  to  dump  cars  excavated  material  which  was 
deposited  on  the  low  ground  behind  the  dike  in  Warwick  reach. 

The  time  lost  from  various  causes  was  as  follows:  Freshets,  twenty- 
four  days;  changing  buckets  and  repairing  machinery,  twenty- four 
days,  and  waiting  for  scows  to  be  unloaded,  eight  days. 

Subjoined  are  the  quantities  of  work  done : 

Material  excavated  from  channel:  23,933.13  cubic  yards  earth; 
2,180.16  cubic  yards  soft  rock,  and  3,477.35  cubic  yards  hard  rock. 
Excavated  material  conveyed  from  scows  to  points  of  deposit,  24,317.40 
cubic  yards.  Excavated  material  transported  on  deck  scows  below 
jetty  134,  4,732.80  cubic  yards.  Excavated  material  transported  on 
dump  scows  to  vicinity  oi  Jordans  Point,  870.95  cubic  yards. 

The  expenditures  during  the  fiscal  year  on  account  of  the  several 
classes  or  work  were  as  follows :  Earth  excavation,  $7,504.27 ;  soft 
rock  excavation,  $683.59;  hard  rock  excavation,  $19,460.13;  conveying 
excavated  material  from  scows  to  points  of  deposit,  $4,357;  trans- 
porting excavated  material  on  deck  scows  below  jetty  134,  $503.50; 
transporting  excavated  material  on  dump  scows  to  vicinity  of  Jor- 
dans Point,  $175.56. 

The  cost  to  the  United  States  of  work  done  under  this  contract  dur- 
ing the  fiscal  year  was:  Earth  excavation,  31.35  cents  per  cubic  yard; 
soft  rock  excavation,  31.35  cents  per  cubic  yard ;  hard  rock  excavation, 
$5.5962  per  cubic  yard;  conveying  excavated  material  from  scows  to 
point  of  deposit,  17.92  cents  per  cubic  yard;  transporting  excavated 
material  on  deck  scows  below  jetty  134,  10.64  cents  per  cubic  yard; 
atid  transporting  excavated  material  on  dump  scows  to  vicinity  of 
Jordans  Point,  20.16  cents  per  cubic  yard. 

The  expenditure  chargeaole  to  maintenance  was  $4,535. 

Following  is  a  description  in  detail  of  the  work : 

Section  2. — The  work  of  finishing  the  portion  of  the  channel  to  be 
made  140  feet  wide  by  18  feet  deep,  of  which  1,030  linear  feet  had 
been  completed  during  the  previous  fiscal  year,  was  proceeded  with 
till  July  11,  when  it  was  temporarily  suspended  in  order  that  the 
dredge  might  be  moved  to  section  3  to  procure  hard  rock  required  for 
raising  the  jetties  in  Kingsland  reach.  The  work  was  resumed  Octo- 
ber 15,  and  the  section  completed  December  28,  1906.  The  length  of 
channel  completed  during  the  year  was  2,620  feet.  The  material  ex- 
cavated consisted  of  4,960  cubic  yards  of  earth,  826  cubic  yards  of  soft 
rock,  and  261  cubic  yards  of  hard  rock.  "  • 

Section  3, — ^The  work  accomplished  comprised  dredging  hard  rock 
on  Goode  Rocks  reef  in  the  lower  part  of  the  section  and  finishing  the 
channel  for  a  width  of  150  feet  and  a  depth  <5f  18  feet  over  the  entire 
section  3,900  feet  long.  Rock  dredging  was  carried  on  between  July 
17  and  October  15,  and  finishing  the  channel  between  January  2  and 
June  25,  1907,  when  the  work  in  the  section  was  completed. 

A  small  amount  of  reblasting  was  found  necessary  m  this  section. 

The  following  quantities  of  material  were  excavated  and  disposed 
of:  Earth,  17,907.2  cubic  yards;  soft  rock,  1^353.7  cubic  yards;  hard 
rock,  3,216.39  cubic  yards. 
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Section  4. — ^The  proposed  work  involves  the  dredging  of  the  outer 
edge  of  a  convex  bar  tor  a  distance  of  about  1,125  feet,  to  restore  the 
former  channel  width  of  150  feet,  which  had  been  reduced  to  upward 
of  100  feet  by  the  extension  of  the  bar.  About  one-fourth  of  the  area 
requiring  excavation  was  dredged  and  140  linear  feet  of  channel 
completed.  The  material  excavated  and  disposed  of  consisted  of 
1,065.74  cubic  yards  of  earth.  . 

Kingsland  reach. — In  June,  1906,  the  channel  on  this  reach  was 
found  to  have  shoaled  so  that  the  ruling  depth  was  only  16.1  feet. 
Between  July,  1906,  and  March,  1907,  the  four  jetties  on  the  right 
bank  and  parts  of  the  longitudinal  dike  near  their  river  ends  were 
built  up  with  rock.  As  a  result  of  this  contraction  the  channel  was 
deepened  about  1  foot  by  scour. 

WORK  UNDER  CONTRACT  WITH  P.   SANPORD  ROSS    (INCORPORATED). 

At  the  beginning  of  the  fiscal  year  about  1  per  cent  of  the  work 
under  contract  with  P.  Sanford  Ross  (Incorporated),  had  been  done. 
During  the  fiscal  year  about  40  per  cent  was  completed.  The  work 
carried  on  comprised  channel  enlargement  and  jetty  construction  and 
repairs. 

The  work  done  in  channel  enlargement  included  widening  to  150 
feet  the  channel  on  Rocketts  reef  at  the  head  of  section  2,  which  in 
1901  had  been  given  a  width  of  100  feet;  widening  to  125  feet  about 
1,600  feet  of  channel  in  section  1,  between  Rocketts  reef  and  the  pro- 
posed turning  basin  in  Richmond  Harbor,  excavated  in  1905  and  1906 
to  a  width  of  75  feet;  nearly  completing  to  the  same  dimensions 
about  500  feet  of  channel  immediately  above  the  completed  part; 
performing  the  initial  dredging  and  blasting  and  a  considerable  por- 
tion of  the  second  dredging  for  the  upper  400  feet  of  channel  to  be 
widened  adjacent  to  the  proposed  turnmg  basin;  and  widening  the 
channel  on  Warwick  reach  from  about  150  feet  to  about  300  feet  for  a 
distance  of  some  1,400  feet  by  means  of  regulation  works.  This  last 
item  is  an  extension  of  the  channel  enlarged  by  regulation  works  con- 
structed in  1903.  In  all  the  above  cases  the  channel  was  made  18 
feet  deep  at  low  water. 

Jetty  work  comprised  constructing  eleven  jetties  at  Goode  Rocks 
in  section  4,  two  jetties  on  Warwick  reach  in  section  5,  and  extending 
three  and  repairing  two  old  jetties  in  the  latter  section. 

The  plant  employed  consisted  of  a  dredge  used  with  either  a  scoop 
or  a  clam-shell  bucket,  a  complement  of  deck  scows  and  dump  scows, 
a  steam  drill  mounted  on  a  scow,  and  the  same  steam  hoister  and 
dump  cars  as  used  under  the  Shafer  contract.  A  floating  pile  driver, 
a  small  land  driver,  and  a  deck  scow  were  used  in  conducting  jetty 
construction  and  repairs. 

The  time  lost  by  the  dredffe  from  various  causes  was  as  follows: 
Freshets,  twenty-one  days;  changing  buckets  and  repairing  machin- 
ery, nineteen  days,  and  waiting  for  scows  to  be  unloaded,  thirty -three 
days. 

Following  are  the  quantities  of  different  classes  of  work  performed : 
Material  excavated  from  channel,  40,130.71  cubic  yards  earth,  6,694.59 
cubic  yards  hard  rock;  excavated  material  conveyed  from  scows  to 
points  of  deposit,  20,600.24  cubic  yards;   excavated  material  trans- 
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ported  on  deck  scows  below  jetty  134,  1,083.88  cubic  yards;  exca- 
vated material  transported  on  dump  scows  to  vicinity  of  Jordans 
Point,  19,839.5  cubic  yards.  Materials  placed  in  jetties :  Pine  piles, 
3,831.5  linear  feet;  oak  piles,  493  linear  feet;  white  oak  wales  and 
strings,  13,836.2  feet  B.  M. ;  pine  sheet  piling,  62,018.4  feet  B.  M. 

The  expenditures  during  the  year  on  account  of  the  several  classes 
of  work  were  as  follows:  Earth  excavation,  $13,040.25;  hard-rock 
excavation,  $46,671.53 ;  conveying  excavated  material  from  scows  to 
points  of  deposit,  $4,381.48;  transporting  excavated  material  on  deck 
scows  below  jetty  134,  $128.08;  transporting  excavated  material  on 
dump  scows  to  vicinity  of  Jordans  Point,  ^,102.46;  pine  piles,  in 
place,  $1,584.58;  oak  piles,  in  place,  $291.27;  white  oak  wales  and 
strings,  in  place,  $817.44 ;  pine  sneet  piling,  in  place,  $2,858. 

The  cost  to  the  United  States  of  work  done  under  this  contract 
during  the  fiscal  vear  was  as  follows :  Earth  excavation,  32.49  cents 
per  cubic  yard ;  hard-rock  excavation,  $6.9715  per  cubic  yard ;  con-  * 
veying  excavated  material  from  scows  to  points  of  deposit,  21.27 
cents  per  cubic  yard ;  transporting  excavated  material  on  deck  scows 
below  Jetty  134,  11.82  cents  per  cubic  yard;  transporting  excavated 
material  on  dump  scows  to  vicinity  of  Jordans  Point,  20.68  cents  per 
cubic  yard ;  pine  piles,  in  place,  41.35  cents  per  linear  foot ;  oak  piles, 
in  place,  59.08  cents  per  hnear  foot;  white  oak  wales  and  strings,  in 
place,  $59.08  per  M  feet  B.  M. ;  pine  sheet  piling,  in  place,  $46.0831 
per  M  feet  B.  M. 

The  expenditure  chargeable  to  maintenance  was  $222. 

Following  is  a  description  of  the  work  in  detail : 

Section  1. — The  proposed  work  under  this'contract  includes  enlarg- 
ing the  channel  for  a  distance  of  2,100  feet  upstream  from  the  lower 
city  line  of  Richmond  by  increasing  its  width  from  75  feet  to  125 
feet,  widening  the  next  400  feet  above  from  75  feet  to  200  feet,  and 
excavating  to  the  same  depth  of  18  feet  below  low  water  an  area 
400  feet  long  by  100  feet  wide  adjoining  the  last-named  part  of  the 
channel  and  forming  part  of  the  proposed  turning  basin. 

The  initial  dredging  of  the  part  of  the  sectionTbetween  the  lower 
city  line  and  the  proposed  turning  basin  was  begun  July  2, 1906,  and 
drilling,  blasting,  and  dredging  of  this  area  were  carried  on  inter- 
mittenfly  until  March  31,  when  the  lower  1,600  feet  of  the  section  were 
completed.  The  dredging,  drilling,  and  blasting  of  the  part  of  the 
channel  to  be  excavated  adjoining  the  proposed  turning  basin  was 
carried  on  between  April  2  and  June  11,  when  it  was  completed  for 
a  width  of  about  75  feet. 

Following  are  the  quantities  of  material  excavated  from  the  channel 
in  section  1 :  Earth,  34,233.34  cubic  yards ;  hard  rock,  1,938.17  cubic 
yards. 

Section  2. — The  improvement  provided  for  under  the  contract  in- 
volves widening  the  100  by  18-foot  channel  on  Rocketts  reef  for  a 
distance  of  about  800  feet. 

The  initial  drilling  and  blasting,  which  was  begun  April  19,  1906, 
was  carried  on  continuously  and  completed  August  4.  Dredging 
blasted  rock  was  begun  August  6  and  completed  November  21.  The 
second  blasting,  for  removing  high  areas  not  broken  up  by  the  first 
blasting  or  removed  by  the  first  dredging,  was  begun  November  26 
and  completed  December  28. 
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The  second  dredging  was  begun  December  20  and  completed  Janu- 
ary 14,  1907.  The  finishing  occupied  from  January  22  to  February 
26.  Parts  of  this  channel  were  excavated  to  greater  depths  than 
called  for  in  the  contract,  for  which  over-depth  deductions  were  made. 

Following  are  the  quantities  excavated  from  the  channel  to  the 
depth  and  width  prescribed:  Earth,  5,897.37  cubic  yards;  rock, 
4,756.42  cubic  yards. 

Jetty  construction  and  repairs. — Work  on  the  Warwick  jetties  was 
begun  August  10.  The  timber  work  was  nearly  completed  October 
5,  when  a  freshet  occurred,  during  which  parts  of  two  jetties  under 
construction,  which  had  not  been  revetted  by  the  contractor,  were 
washed  away.  A  second  freshet  on  October  22  caused  similar  losses 
of  unre vetted  work.  The  jetties  were  completed  November  8.  They 
form  an  extension  downstream  of  the  regulation  works  on  Warwick 
reach  and  have  produced  the  channel  enlargement  for  which  they 
were  designed. 

Repairs  to  jetties  were  made  between  November  8  and  14. 

The  construction  of  the  eleven  jetties  at  Goode  Rocks  was  begun 
November  17,  1906,  and  completed  February  20,  1907.  Their  pur- 
pose is  to  stop  the  widening  of  the  channel  by  bank  erosion  above  low 
water  and  prevent  bar  growth  on  the  opposite  side  of  the  channel. 

GENERAL. 

Cross  sections  were  sounded  in  November  over  the  5-mile  reach  of 
river  immediately  below  the  Richmond  city  line  and  over  Kingsland 
reach,  in  both  of  which  the  ietties  had  been  extended  and  raised,  to 
observe  the  effect  of  the  October  freshets  on  the  channel.  The  sound- 
ings showed  favorable  changes  and  indicate  that  channel  enlargement 
would  result  from  a  slight  further  contraction,  also  that,  for  main- 
taining parts  of  the  channel  that  have  been  enlarged  by  dredging, 
further  aevelopment  of  the  regulation  works  is  required. 

Surveys  of  tne  following  ten  shoals  between  th^  Appomattox  River 
and  the  mouth  of  the  James  were  made  between  January  14  and 
March  !20 :  Appomattox,  City  Point,  Jordans  Point,  Harrisons  Bar, 
Windmill  Point,  Dancing  Point,  Swans  Point,  Goose  Hill  Flats,  Tri- 
bell  shoal,  and  Rocklanding  shoal-  The  surveys  show  that  within 
the  past  twenty-seven  to  thirty-six  years  more  or  less  building  up  of 
all  of  the  shoals  has  taken  place  in  consequence  of  deposits  of  silt. 
The  depth  of  this  deposit  varies  generally  from  one-half  foot  to  4  feet, 
and  is  greatest  on  a  part  of  Rocklanding  shoal,  about  89  miles  below 
Richmond,  where  it  is  11  feet.  These  conclusions  must,  however,  be 
accepted  with  some  caution,  as  differences  in  the  datum  planes  used 
and  in  the  methods  of  sounding  make  accurate  comparisons  difficult 
between  charts  of  surveys  made  many  years  apart. 

The  ruling  depth  has  diminished  on  six  of  the  shoals  from  about 
one-half  foot  to  about  3  feet.  At  Appomattox  shoal,  32  miles  below 
Richmond,  it  is  still  22  feet,  as  in  1880;  at  City  Point  shoal,  34  miles 
below  Richmond,  the  channel  has  deepened  since  1875  from  18^  to 
20J  feet;  at  Jordans  Point  shoal,  36  miles  below  Richmond,  it  has 
increased  3  feet  in  depth  since  1875,  or  to  22  feet,  and  at  Windmill 
Point  shoal,  42  miles  below  Richmond,  the  depth  is  now  20^  feet, 
instead  of  20  feet  as  in  1875. 
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On  the  shoals  improved  by  dredffing  the  depths  in  parts  of  the  chan- 
nel on  Goose  Hill  flats,  70  miles  below  Richmond,  have  decreased  since 
1895  from  about  one-half  foot  to  about  2  feet,  and  on  Swans  Point 
shoal,  65  miles  below  Richmond,  since  1881  about  the  same  amount. 
On  Harrisons  bar,  38  miles  lower  down,  the  greater  part  of  the  lower 
two-thirds  of  the  dredged  channel  is  of  the  same  depth  as  in  1895,  or 
deeper,  while  other  parts  of  the  channel  toward  its  upper  end  have 
filled  to  about  the  same  extent,  but  for  a  less  area.  An  18-foot  depth 
obtains  in  the  above  channels,  although  the  width  for  this  depth  is 
reduced  for  short  distances  to  about  100  feet. 

A  number  of  repairs  were  made  to  the  steamer  Chipeta,  belonging 
to  this  work.  The  boat's  boiler  was  inspected  June  12  by  the  Unite< 
States  inspectors  of  steam  vessels.  A  scow  with  quarters  was  repaired 
and  put  in  condition  for  the  use  of  the  party  employed  in  making 
surveys  of  the  shoals  below  the  Apjpomattox.  Braces  were  subse- 
quently added  to  the  boat  to  put  it  in  condition  for  transfer  to  the 
Rappahannock  River. 

With  a  view  to  reducing  the  cost  of  future  improvements  by  sav- 
ing to  the  Government  inspectors'  wages  and  contractors'  profits,  and 
to  insure  having  an  efficient  plant  for  carrying  on  work  expeditiously, 
it  is  considerecT  desirable  for  the  Government  to  own  its  own  plan^, 
and  to  carrv  on  the  work  by  day  labor  instead  of  by  contract  as  has 
been  done  heretofore.  The  cost  of  the  work,  if  appropriations  are 
made  with  the  same  regularity  as  in  the  past  few  years,  would  prob- 
ably be  from  10  to  25  per  cent  less  than  by  contract.  The  estimated 
cost  of  a  plant,  comprising  a  dredge,  steam^  tug,  and  a  complement  of 
scows  with  an  average  daily  capacity  of  excavating  1,200  cubic  yards 
of  earth,  is  $98,000.  The  cost  of  a  plant  for  excavating  mixed  mate- 
rials and  constructing  jetties  in  the  upper  reaches  of  the  river  would 
be  about  $130,000.  The  estimated  annual  expenditures  in  carrying 
on  work  with  these  two  plants  is  $80,000  to  $100,000. 

Money  statement. 

July  1,  1906,  balance  unexpended f272, 10<5.30 

Amount  appropriated  by  river  and  harbor  act  appro ve<l  March  2, 

1907 200,000.00 

Amount  received  from  sale  of  blueprints .67 


472, 106. 97 
June  30,  1907,  amount  expended,  during  fiscal  year  : 

For  works  of  improvement $99,170.21 

For  maintenance  of  improvement 4,  757. 00 

103. 927.  21 


July  1.  1907,  balance  unexpended '     368, 179.  76 

July  1,  1907,  outstanding  liabilities 1,523.81 


July  1,  1907,  balance  available 366, 655.  95 


July  1,  1907,  amount  covered  by  uncompleted  contracts 156,  387. 18 

Amount  (estimated)  required  for  completion  of  existing  project. _  3,529,868.32 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
.30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $370,000.00 

For  maintenance  of  improvement 30,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 


July  11,  1870 $50,000.00 

March  3,  1871 50,000.00 

June  10,  1872 50, 000. 00 

March  3,  1873 75,000.00 

June  23,  1874 50, 000.  00 

March  3,  1875 50.000.00 

August  14.   187(1 60,000.00 

June  18,  1878 70, 000.  00 

March  3,  1879 75,000.00 

June  14,  1880 75, 000. 00 

March  3,  1881 60,000.00 

August  2,   1882 75,000.00 

July  5,  1884 75,000.00 

August  5,  188(5 112. 500.  00 

August  11,  1888 225, 000.  00 


September  19,  1890 $200,000.00 

July  13,  1892 200,000.00 

August  18.  1894 100,  000. 00 

June  3.  1896 120. 000.  00 

March  .3,  1899 150,000.00 

June  13, 1902 300. 000.  00 

March  3,  1905 200,000.00 

March  2,  1907 200,000.00 


2.  622,  500.  00 


Received    from    sale    of 

condemned    property—  3,31.  83 

Other  receipts •  .67 


Total 2,622,8.32.50 


CONTRACTS   IN    FORCE. 

Contractor:  J.  Clements  Shafer,  of  Richmond,  Va.,  for  dredging,  removing 
rock,  constructing,  repairing,  and  degrading  Jetties,  and' constructing  dikes  in 
James  River,  Virginia. 

Date  of  contract :  February  4,  1903. 

Approved :  March  4,  1903. 

Date  for  commencement :  April  5,  1903. 

Date  for  completion:  April  5,  1905.  Time  limit  for  completion  of  contract 
has  been  waived. 

Amount  and  rate:  Clearing  and  enlarging  channel — 164,620  cubic  yards  of 
earth  excavation,  at  28  cents  per  cubic  yard;  cobblestone,  28  cents  per  cubic 
yard;  soft  rock,  28  cents  per  cubic  yard,  and  hard  rock,  $5  per  cubic  yal-d. 
Degrading  jetties — earth,  28  cents  per  cubic  yard;  hard  rock,  $3.50  per  cubic 
yard.  Conveying  128,0(X)  cubic  yards,  at  16  cents  per  cubic  yard ;  transporting 
6,226  cubic  yards,  at  9^  cents  per  cubic  yard,  and  transporting  102,(XX)  cubic 
yards,  at  18  cents  per  cubic  yard.  Dike  and  jetty  construction  and  jetty  re- 
pairs— 5,399  linear  feet  of  pine  piles,  12  to  35  feet  long,  at  27  cents  per  linear 
foot  in  place;  2,441  linear  feet  of  oak  piles,  16  to  25  feet  long,  at  45  cents  per 
linear  foot  In  place ;  1,068  linear  feet  of  oak  piles,  30  to  35  feet  long,  at  45  cents 
per  linear  foot  In  place;  23,728  feet  B.  M.  white  oak  wales,  $48  per  1,000  feet 
B.  M.  In  place;  4,500  feet  B.  M.  white  oak  strlngpleees,  at  $48  per  1,000  feet 
B.  M.  In  place;  93,384  feet  B.  M.  pine  sheet  piling,  at  $34.50  per  1,000  feet  B.  M. 
In  place,  and  40,500  feet  B.  M.  oak  sheet  piling,  at  $48  per  1,000  feet  B.  M.  In 
place. 

Contractor:  P.  Sanford  Ross  (Incorporated),  of  Jersey  City,  N.  J.,  for  dredg- 
ing, removing  rock,  and  constructing  and  repairing  jetties  in  James  River, 
Virginia. 

Date  of  contract :  January  29,  1906. 

Approved :  February  12,  1906. 

Date  for  commencemeut :  March  16,  1906 — extended  to  April  15,  1906. 

Date  for  completion :  June  16,  1908. 

Amount  and  rate :  102,461  cubic  yards  earth  excavation,  at  27i  cents  per  cubic 
yard ;  18,818  cubic  yards  hard  rock  excavation,  at  $5.90  per  cubic  yard ;  con- 
veying 54,640  cubic  yards  excavated  material  from  scows  to  points  of  deposit,  at 
18  cents  per  cubic  yard ;  transporting  1,0(X)  cubic  yards  excavated  material  on 
deck  scows  below  Jetty  No.  134,  at  10  cents  per  cubic  yard ;  transporting  (50,000 
cubic  yards  excavated  material  on  dump  scows  to  vicinity  of  Jordans  Point,  at 
17i  cents  per  cubic  yard ;  4,259  linear  feet  round  pine  piles,  10  to  30  feet  long.  In 
place,  at  35  cents  per  linear  foot;  530  linear  feet  round  oak  piles,  25  to  35  feet 
long,  in  place,  at  50  cents  per  linear  foot ;  15,596  feet  B.  M.  white  oak  wales  in 
place,  at  $50  per  M  feet  B.  M. ;  2,833  feet  B.  M.  white  oak  strlngpleees  In  place, 
at  $50  per  M  feet  B.  M. ;  75.888  feet  B.  M.  merchantable  pine  sheet  piling  In 
place,  at  $39  per  M  feet  B.  M. 
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COMMERCIAL   STATISTICS. 
Receipts  and  shipments  by  water,  calendar  year  J 906, 


Articles. 

Port  of  Richmond,  Va. 

Points  on  James  River  other 
than  Richmond,  Va. 

Total 

Receipto. 

Ship- 
menls. 

Amount. 

Receipts. 

Ship- 
ments. 

Amount. 

tonnaKC 

Asphalt  blocks,  bricks,  etc.... 

8,074 

8.074 

6,255 
57 
1,672 
2,869 
1,000 

4.648 
217 
619 

2.058 
48,662 

1,349 

1,447 

71 

114 

502 

I5.(« 

2 

101 

36,240 

60 
187 

20 

397 

17,105 

194 

57 
5 

21,291 

96 

1,574 

2,470 

87,240 

4,703 
354 
639 

2,450 
60,767 

1,543 

3,327 
96 
171 
.VI7 

29  365 

96 

Oeip^Qt,  lime,  etc 

8,970 

48.022 

715 

17,646 
8,958 

8,970 
48,110 
2,645 

19,098 

8,958 

25 

1,619 

5,544 
50,580 
89  885 

Coal 

88 
1,980 

1,452 

(^ordwood 

Fertiliser  and  fertiliser  mate- 
rial  

23,801 

Fish  and  oysters 

4,307 
664 

Flour 

25 
661 

Grain 

958 

8,969 

Groceries 

60,767 

Hardware 

640 

13 

653 
125 

2,196 

Hay,  straw,  etc 

125 


8,452 

Hogs 

96 

Horses 

171 

Ice 

507 

IjOgB 

19,831 

5,945 

81,547 

19,831 
7,465 
81,547 

19,831 

Lumber 

1,520 

711 
696 
82 
50 



118,6m 

114,406 
696 
290 

5,868 

121,870 
32,248 

Oil 

Ppi^riiitii  - ,    , 

208 
5,818 

290 

K^fcf iro4id  tie« 

5,479 

5,479 

1,500 

2,008 

85,320 

11,347 

Salt 1,500 

Sand  . .     9  opR 

1,500 

2,008 

Unclasslfled  freight 

48.571 

36.749 

22,107 

5.907  1       28.014 

118,834 

Total 

198,500  i      47.817 

241,317 

89,676  j     196,925  1    286,501 

527,818 

Returns  received  of  arrivals  and  departures  of  vessels  were  too  Incomplete 
for  report    - 
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CONSTRUCTION    OF    PIERS,    HAMPTON    ROADS,    JAMESTOWN 

EXPOSITION. 

WORK  OP  THE  FISCAL  YEAR  ENDED  JUNE  30,  1907. 

A  description  of  the  project  and  of  the  conditions  existing  prior  to 
commencement  of  the  work  will  be  found  in  the  summary  of  the 
Chief  of  Engineers,  page  247. 

The  work  originally  called  for  consisted  of  two  piers,  each  150  feet 
wide  and  1,200  feet  long,  inclosing  a  basin  about  547  feet  wide  and 
1,100  feet  long  dredged  to  a  depth  of  12  feet.  On  each  side  of  the 
basin  are  six  boat  landings  connected  with  the  piers.  At  the  shore 
end  of  the  basin  is  a  single  landing  about  350  feet  long  to  be  reserved 
for  use  of  the  United  States  Government  and  foreign  naval  boats. 
The  entrance  to  the  basin  is  under  a  reinforced  concrete  arch  of  150 
feet  span  and  30  feet  in  height  at  mean  high  water,  joining  the  outer 
ends  of  the  two  piers. 

Along  the  shore  for  a  distance  of  1,900  feet  (except  opposite  the 
shore  end  of  each  pier)  is  a  wooden  bulkhead,  to  hold  a  fill  between  it 
and  the  original  shore  line.  The  piers  proper  are  150  feet  in  width 
and  consist  of  two  reinforced  concrete  retaining  walls,  supported  on 
round  and  inclined  sheet  piles,  the  space  between  the  walls  being  filled 
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with  material  dredged  from  the  basin.  The  head  of  the  pier  is  of 
similar  construction  except  for  the  arch  and  abutments. 

The  piers  and  shore  bulkheads  are  surmounted  by  many  ornamental 
structures  of  a  temporary  character.  They  will  be  mamtained  and 
lighted  by  the  exposition  company. 

In  addition  to  the  above  work  a  channel  of  approach  to  the  piers 
about  200  feet  wide  and  12  feet  deep  at  mean  low  water  and  a  basin 
in  Bush  Creek  for  the  life-saving  exhibit  were  provided  for  by  act 
of  Congress  dated  February  9,  1907. 

Preliminary  work  for  the  piers  was  begun  as  soon  as  the  contract 
had  been  signed.  By  December  31,  1906,  a  railroad  siding  had  been 
built  to  the  site  of  the  work,  temporary  buildings  had  been  erected,  a 
considerable  amount  of  material  had  bJeen  delivered  and  pile  driving 
had  been  started.  From  January  1  to  January  15,  1907,  rapid  prog- 
ress in  actual  construction  was  made,  but,  mainly  on  account  of  the 
weather,  vory  little  progress  was  made  from  January  15  to  March  1. 
Since  March  1  the  progress  has  been  better,  but  it  has  not  been  satis- 
factory. It  is  believed  that  the  main  cause  of  delay  was  the  failure 
of  the  contractors  to  make  proper  allowances  for  the  weather  and  for 
labor  conditions  in  connection  with  exposition  work.  Very  few 
delays  were  due  to  lack  of  material.  Except  for  the  dredging,  an 
ample  plant  has  always  been  available. 

The  work  was  so  far  advanced  that  the  President  was  able  to  land 
at  the  piers  on  April  26,  the  opening  day  of  the  exposition,  and  since 
that  dat€  the  basin  and  piers  have  been  in  constant  use  by  boats  from 
the  United  States  and  foreign  naval  vessels  anchored  in  Hampton 
Koads. 

The  work  of  dredging  the  channel  of  approach  and  dredging  in 
Bush  Creek  was  assigned  to  this  office  on  February  14,  1907.  A  sur- 
vey was  at  once  made  and  the  work  in  the  channel  of  approach  was 
let  to  the  Scofield  Company  by  supplemental  contract  approved 
March  12,  1907.  Work  was  begun  during  March,  but  progi'essed 
slowly  during  March,  April,  and  May.  During  June  the  weather 
conditions  were  better,  softer  material  was  encountered,  and  better 
progress  was  made.  The  expenditures  on  the  piers  amounted  to 
$238,605.77  and  on  the  channel  of  approach  to  $18,165.17. 

In  Bush  Creek  a  basin  with  a  maximum  width  of  85  feet,  a  maxi- 
mum depth  of  12  feet,  and  a  maximum  length  of  about  350  feet  was 
dredged  to  afford  a  drill  ground  for  the  life-saving  exhibit.  This 
work  was  done  chiefly  by  hiring  such  dredges  as  could  be  secured,  and 
the  total  cost  was  $3,965.26.  It  was  impossible  to  obtain  a  really 
suitable  dredge  until  after  June  1.  Some  of  the  material  had  to  be 
handled  several  times.  In  all,  four  dredges  were  tried,  one  of  them 
being  a  Government  dredge  borrowed  from  the  Norfolk  office. 

The  work  in  Bush  Creek  has  been  completed.  The  piers  and  basin 
are  about  84  per  cent  completed  and  the  channel  of  approach  is 
about  68  per  cent  completed. 

In  accordance  with  the  terms  of  the  contract  liquidated  damages 
to  the  amount  of  $100  per  day  have  since  May  2  been  deducted  from 
the  amounts  due  the  contractor,  as  well  as  the  cost  of  inspection  and 
superintendence. 

The  following  table  gives  the  estimated  quantities  of  the  principal 
classes  of  work  and  the  proportion  done  to  June  30,  1907 : 
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fiBtimated 
quantity. 


Per  cent 

com- 
pleted on 
June  80, 
1907. 


Round  piles 

Sheet  piles,  plain fl.  B.  M.. 

Sheet  piles,  creoBoted ft.  B.  M.. 

Concrete,  wall cu.  yds.. 

Concrete,  arch cu.  yds.. 

Wales,  creosoted ft.  B.  M.. 

Yellow  pine,  short  1  ea f f t  B.  M . . 

Y ellow  pine,  lo ng  1  eaf f t.  B .  M . . 

Thacherbars • lbs.. 

Dredging,  beain cu.  yds.. 

Railings  and  staff value.. 

Plnmlnng value.. 


8,750 

477,000 

288,000 

8,000 

1,770 

80,000 

180.000 

680,000 

215,000 

219,000 

$71,247.80 

$15,000.00 


96 
96 
96 
76 
87 
96 
96 
81 
90 
91 
66 
90 


At  the  close  of  the  fiscal  year  the  principal  items  of  work  remain- 
inff  to  be  done  were: 

Dredging  inside  the  basin  (91  per  cent  completed) ;  filling  behind 
east  bulkhead ;  completing  the  fill  on  the  west  pier  and  at  heads  of 
both  piers;  building  concrete  steps  over  the  arch,  and  walls  for  its 
approaches;  closing  the  gap  east  of  the  arch  leit  to  aflFord  vessels 
access  to  the  basin  before  removal  of  the  centering ;  finishing  the  car- 
pentry work  and  the  staflF  and  plaster  on  the  west  pier  and  both 
towers,  and  completing  the  dredging  of  the  channel  of  approach 
(68  per  cent  completed). 

While  the  above  uncompleted  work  and  the  plant  employed  on  it 
mar  somewhat  the  appearance  of  the  piers,  they  do  not  prevent  the 
constant  use  of  the  latter  for  the  purpose  for  which  they  were  built. 

The  construction  of  these  extensive  piers,  involving  the  driving  of 
many  thousands  of  piles,  the  dredging  of  several  hundred  thousand 
yaras  of  sand  and  mud,  and  the  building  of  long  lines  of  thin  con- 
crete walls  along  an  exposed  bay  front  during  the  most  stormy  and 
unfavorable  months  of  the  year,  has  been  a  serious  and  difficult  engi- 
neering problem.  Under  ordinary  conditions  the  work  would  have 
taken  a  year  or  more  to  complete. 

Money  statement. 

Amount  appropriated  by  act  approved  June  .W,  190(> $400,000.00 

Amount  appropriated  by  act  approved  February  9,  1907 65,000.00 

4G5,  000.  00 
June  30,  1907,  amount  expended  during  fiscal  year 260,  736.  20 

July  1,  1907,  balance  unexpended 204.263.80 

July  1.  1907,  outstanding  liabilities 3,136.21 

July  1,  1907.  balance  available— 201,127.59 

July  1,  1907,  amount  covered  by  uncompleted  contracts 193,419.79 


APPROPRIATIONS. 

Amount  appropriated  by  act  of  Congress  approved  June  30,  1906 $400, 000 

Amount  appropriated  by  act  of  Congress  approved  February  9,  1907—      65,  000 


Total , 465,000 
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CONTRACTS  IN  FORCE. 

Contractor:  The  Scofleld  Company,  of  Philadelphia,  Pa.,  for  construction  of 
piers. 

Amount:  $385,000. 

Date  of  contract :   Novemlier  1,  1906. 

Approved :  November  3,  1906. 

Date  for  commencement:  November  3,   1906. 

Date  for  completion:  May  2,  1907.  (Liquidated  damages  of  $100  per  day 
for  each  day  after  May  2,  1907.) 

Contractor:  The  Scofleld  Company,  of  Philadelphia,  Pa.,  for  dredging  and 
changes  in  approved  plans.     (Supplemental  contract) 
Date  of  contract:  March  5,  1907. 
Approved:  March  12,  1907. 


K    12. 


PERMANENT  LANDING  PIEU,  JAMESTOWN  ISLAND,  VIRGINIA. 
WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  30,   1907. 

Negotiations  for  purchasing  the  only  existing  pier,  belonging  to 
Mrs.  Louise  J.  Barney,  were  entered  into  as  soon  as  the  work  was 
assigned  to  this  office,  but  were  finally  given  up  in  November,  1906,  as 
it  was  found  impossible  to  come  to  satisfactory  terms  with  the  owner. 
On  December  17  the  Secretary  of  War  approved  the  general  plan  and 
location  of  the  proposed  new  pier  and  authorized  its  construction  by 
contract.  Plans  and  specifications  were  then  drawn  up  and  every 
preparation  made  to  start  the  work,  but  further  progress  was  stopped 
by  the  delay  on  the  part  of  the  Association  for  the  Preservation  of 
Virginia  Antiquities  in  donating  to  the  United  States,  as  required  by 
law,  the  land  on  the  frontage  owned  by  them  upon  which  the  pier 
would  abut.  They  were  informed  that  until  the  land  needed  for  the 
pier  upon  their  frontage  was  donated  t6  the  United  States  all  further 
steps  toward  the  construction  of  a  new  wharf  must  cease. 

At  the  request  of  the  representative  of  the  association  no  further 
steps  looking  toward  the  erection  of  a  new  pier  or  the  purchase  or 
lease  of  the  existing  one  are  being  taken  by  the  Government  pending 
the  outcome  of  efforts  being  made  by  the  association  to  enter  into  an 
agreement  with  Mrs.  Barney  providing  for  the  use  of  her  wharf 
during  the  period  of  the  exposition  without  expense  to  the  Govern- 
ment. It  is  believed  such  an  agreement  has  been  arrived  at,  though 
no  definite  information  concerning  this  has  been  received. 

Money  statement. 

Auiount  appropriated  by  act  approvod  June  30,  1900 $15,000.  00 

June  30,  1907.  amount  exi)ended  during  fiscal  year 338. 5<i 


July  1,  1907,  balance  unexpended 14,461.44 
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K  13. 

ItKMOVING   SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

WORK  OF  THE  FISCAL  YEAR  ENDED  JUNE  80,  1007. 

(a)  Wreck  of  barge  Laurel  in  Monroe  Bay^  Virginia, — This  wreck 
was  reported  as  an  obstruction  to  navigation  on  Jul}'  23,  1906.  An 
allotment  of  $20  for  defraying  the  expense  of  an  examination  of 
the  wreck  was  made  July  31,  1906,  and  expended. 

The  examination  was  made  August  7.  The  wreck  was  found  to 
be  that  of  an  old  steamer  nearly  300  feet  long  which  had  been  con- 
verted into  a  sand  barge.  In  September,  1892^  this  barge  when 
partially  loaded  with  sand  grounaed  on  each  side  of  the  narrow 
channel  at  the  entrance  to  Monroe  Bay  and  broke  in  two  as  the  tide 
fell,  constituting  a  serious  obstruction  to  the  navigation  of  the  bay. 
The 'depth  of  water  about  the  wreck  was  9  to  10  feet  at  low  tide. 

A  report  of  this  examination  was  submitted  to  the  Chief  of  Engi- 
neers August  10,  and  on  August  14  an  allotment  of  $500  was  made 
for  the  removal  of  the  wreck. 

Between  September  25  and  29,  1906,  the  wreck  was  thoroughly 
broken  up  by  blasting  and  leveled  off  to  the  elevation  of  the  surround- 
ing bottom.  Loose  pieces  of  the  wreck  were  taken  ashore  and  secured. 
After  the  removal  of  the  wreck  had  been  completed  the  bottom  was 
carefully  swept.  The  work  was  done  by  hired  labor  and  the  crew  of 
the  United  States  steamer  General  Warren, 

The  total  expenditure  incurred  in  removing  this  wreck  was  $402.36. 
Nothing  of  value  was  recovered  from  it. 

(6)  Wreck  of  dredge  City  of  Richmond  in  James  River ^  at  Rich- 
mond^ Va. — The  dredge  City  of  Richmond^  belonging  to  Mr.  J.  C. 
Cheatwood,  of  Richmond,  Va.,  was  burned  December  16,  1906,  and 
sunk  in  the  channel  of  James  River  at  the  upper  end  of  Richmond 
Harbor.  The  owner  of  the  wreck  was  repeatealy  requested  to  remove 
it,  and  although  he  stated  that  it  was  his  intention  to  do  so,  he  allowed 
so  much  time  to  elapse  without  apparently  taking  any  steps  toward 
this  end  that  it  became  necessary  for  the  United  States  to  undertake., 
the  work  of  removal.  Formal  notice  was  given  to  Mr.  Cheatwood  on 
May  17,  1907,  of  the  intention  of  the  Government  to  take  possession 
of  and  remove  the  wreck  unless  he  should  begin  its  removal  within 
ten  days. 

Under  authority  of  the  Secretary  of  War  sealed  proposals  were 
invited  under  date  of  June  11,  1907,  for  doing  the  work.  Only  two 
bids  were  received  in  reply,  both  more  than  double  the  amount  of  the 
allotment.    An  increase  of  the  latter  will  be  asked  for. 
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IMPROVEMENT  OF  NORFOLK  HARBOR,  VIRGINIA,  AND  ITS  AP- 
PROACHES, AND  OF  CERTAIN  WATERWAYS  AND  HARBORS  IN 
SOUTHEASTERN  VIRGINIA  AND  NORTHEASTERN  NORTH  CARO- 
LINA. 


REPORT  OF  MAJ.  JOSEPH  E.  KUHN.  CORPS  OF  ENOiyEERS.  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

IMPBOVEMENTB. 


1.  Harbor    at    Norfolk    and    its    ap- 

proaches, Virginia. 

2.  Western  Brancli  of  Elizabetli  River, 

Virginia. 

3.  Hampton  Roads,  Virginia. 

4.  Nansemond  River,  Virginia. 
5    Pagan  River.  Virginia. 

6.  Appomattox  River,  Virginia. 

7.  Harbor  at  Cape  Charles  City,  Vir- 

ginia. 

8.  Waterway   from   Norfollc,   Virginia, 

to  the  sounds  of  North  Carolina. 


9.  Inland  water  route  from  Norfolk, 
Virginia,  to  Albemarle  Sound, 
North  Carolina. 

10.  Perquimans  River,  North  Carolina. 

11.  Black  water  River,  Virginia. 

12.  Meherrin  River,  North  Carolina. 

13.  Roanoke  River,  North  Carolina. 

14.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


Engineer  Office,  United  States  Army, 

Norfolk,  Va.,  July  10,  1907. 
General  :  I  have  the  honor  to  transmit  herewith  my  annual  report 
upon  the  works  of  river  and  harbor  improvement,  now  in  my  charge, 
for  the  fiscal  year  ended  June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

Joseph  E.  Kuhn, 
Major,  Corps  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  V.  S.  A. 


L  I. 


improvement   of    harbor    at    NORFOLK    AND    ITS   APPROACHES. 

VIRGINIA. 

(a)  general  improvement. 

Owing  to  lack  of  funds  no  active  operations  were  in  progress  dur- 
ing the  year.    The  expenditures  incurred  were  for  surveying  in  con- 

ENO  1907 76  ^  1201 
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nection  with  harbor  lines  and  for  the  location  of  new  water-front 
structures;  for  resounding  the  entire  channel;  for  the  operation  of 
the  survey  steamer  in  connection  with  inspection,  and  for  office  ex- 
penses. Project  and  specifications  for  completing  the  dredging  in 
the  Eastern  feranch  of  the  Elizabeth  River  were  also  prepared. 

Money  statement, 

July  1,  1906,  balance  unexpended $9,514.82 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 37,  825.  00 

Received  on  account  of  sales 9. 10 


47,  348.  92 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 5, 863. 33 


July  1,  1907,  balance  unexpended .«    41.485.59 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 20, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


(b)   hospftal.  point. 

There  were  no  operations  during  the  fiscal  year.  The  expenditures 
incurred  were  for  resounding  the  channel,  for  the  operation  of  the 
survey  steamer  in  connection  with  inspections,  and  for  office  expenses. 

Money  statement, 

July  1,  1906,  balance  unexpended $7,809.34 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       1, 416.  95 

July  1,  1907,  balance  unexpended 6,392.39 


(c)    THIRTY-FOOT   CHANNEL. 

This  is  a  new  project,  adopted  by  Congress  March  2, 1907,  under  a 
continuing  contract.  For  further  information  as  to  the  project  ref- 
erence should  be  made  to  the  current  summary. 

No  work  has  yet  been  done  on  the  new  project  other  than  the  prepa- 
ration of  a  project  and  the  invitation  of  proposals  for  dredging, 
which  were  opened  on  June  29,  1907. 
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Money  statement. 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907^$282, 000. 00 
June  30»  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement    982. 84 


July  1,  1907,  balance  unexpended 281,017.10 

Amount  (estimated)  required  for  completion  of  existing  project 850,000.00 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  In  addition  to  the  balance 
unexpended  July  1,  1907 350,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1907. 


APPROPRIATIONS. 

Improving  harbor  at  Norfolk,  Va. : 

August  14,  1876 $35,000.00 

June  18,  1878 50,000.00 

March  3,  1879 - 75, 000. 00 

June  14,  1880 ^ 50,000.00 

March  3,  1881. 75, 000. 00 

August   2,    1882 75,000.00 

July  5,  1884 75, 000. 00 

August  5,  1886 187,500.00 

August  11,  1888 60,000.00 

September  19,  1890 150.000.00 

July  13,  1892 150,  000. 00 

August  18,  181H 100,000.00 

June  3,  1896 100,000.00 

June  13,  1902 30,000.00 

March  3,  1903 183, 957. 00 

March  3,  1905 40, 000. 00 

March  2,  1907 319, 825. 00 

Allotment  of  November  23.  1904,  from  act  of  April  28,  1904, 

for  "  Emergencies  in  River  and  Harbor  Works  " 30, 000. 00 

Improving  Elizabeth  River,  Virginia : 

July  7,  1898— 360,000.00 

Total  2,146,282.00 

Received  from  sales  of  property 10.  71 

Total 2,146,292.71 

Amount  turned  Into  surplus  fund  of  the  Treasury  from  appropri- 
ation of  July  7,  1898 483. 58 

Aggregate 2,145,809.13 


COMMERCIAL  STATISTICS. 
The  following  statistics,  relative  to  the  commerce  of  the  harbor  of  Norfolk, 
Va.,  during  the  calendar  year  1906,  were  compiled  from  statements  furnished  by 
parties  engaged  in  making  shipments  over  this  waterway : 


ArUclefl. 


Brick 

Cement  ... 

Clay 

Copper  ore 
Chemicals. 

Coal 

Coke 

Corn 

Fertilizer.. 


Amount. 


7bn«. 
82,000 
6,075 
87,800 
16,384 
76,886 
4,657,097 

299.890 
18,580 

101,854 


Value. 


991,600.00 

46,000.00 

18,125.00 

94,755.00 

881,038.00 

18,298.230.63 

899,670.00 

220,460.00 

1,979,952.00 


Articles. 


Ice 

Jute  bagging... 

Lime 

LogM 

Lumber 

Pig  Iron 

Miscellaneous . 


Amount. 


Tom. 

12,000 

1,411 

5,595 

883,829 

428,053 

26,140 

9,666,086 


Total 15,662,080 


Value. 


860,000.00 

81,600.00 

16,786.00 

940,100.55 

4,192,571.22 

522,800.00 

605,092,134.00 


628,880,721.40 


The  deepest  draft  vessel  using  the  channel  during  the  year  1906  was  steam- 
ship Massachusetts,  drawing  30  feet  with  7,913  tons  of  coalF^^  ^v  ^^^^i^- 


1204        REPORT    OF    THE    CHIEF    OF    ENGINEERS,   U.   S.   ARMY. 

Approximate  amount  of  freight  handled  by  tcater  during  various  years. 


Year. 

Quantity. 

Ymr, 

Quantity. 

1888 

Tttti^. 
1,&M.M)6 
2,:         87 
2,!         41 
2.1         51 
3,'rj7,l89 
3.5>E,727 
4,M:-Ji49 
5,1         85 
5,1         36 
9.'         26 

1898 

TbiM. 
6.510,201 
6,260.284 
5,588,051 
7,761,356 
7,853,108 
9,478.900 
10,780,972 
10,914,378 
15,662,080 

1889 

1899 

1890 

1900 

1891 

1901 

1892 

1902 

1893 

1903 

1894 

1904 

1895 

1905 

1896 

1906 

1897 

The  uinrked  Increase  In  tonna^  for  the  year  1906  is  attributable  in  part  to 
the  steady  growth  of  commerce  in  Norfolk  Harbor,  but  largely  to  the  abnormal 
business  activity  incident  to  the  Jamestown  Tercentennial  Exposition. 


L  2. 

IMPROVEMENT  OF  WESTERN  BRANCH  OF  ELIZABETH  RIVER, 

VIRGINIA. 

No  operations  were  carried  on  during  the  fiscal  year  and  no  expend- 
itures were  incurred. 

The  project  has  been  completed. 

Money  statement. 

July  1.  1006.  balance  unexpended $?»28.  3r> 

July  1,  1907,  balance  unexpended 328.35 

APPROPRIATION. 
June  3,  189fi $45,000 


COMMERCIAL  STATISTICS. 


The  following  statistics,  showing  the  commerce  on  this  river,  were  compiled 
from  statements  made  by  shippers : 


Artlclefl. 


Lo^ 

Lumber 

Ore,  copper 

Truck  pactcages 
Miscellaneous.. 

Total 


Amount. 


Ton*. 

11.250 

1.250 

16,384 

6.500 

4,189.795 


4. -225, 179 


Value. 


$46,000 
10,000 
94.755 

130.000 
36,309,260 


36,589,005 
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Approximate  amount  of  freight  handled  by  water  during  various  years. 


•  Not  complied. 


L  3. 


Year. 

Quantity. 

Year. 

Quantity. 

1896 

Tons. 
211,658 
244,808 
846,885 
676,898 
(«) 
1,383,106 

1902 

Ton». 
1,058,488 
1,225,709 
1.173.439 

1897 

1903 

1898 

1904 

1899 

19a5 

1,823,657 

1900 

1906 

4,189,796 

1901 

IMPROVEMENT   OF   HAMPTON   ROADS.   VIRGINIA. 

No  operations  other  than  the  preparation  of  a  project  for  the 
expenditure  of  the  amount  appropriated  by  the  act  of  March  2,  1907, 
were  carried  on  during  the  fiscal  year,  and  no  expenditures  were 
incurred. 

The  project  has  been  completed,  but  in  order  to  maintain  the 
project  depth  and  width  redredging  of  portions  of  the  channel  will 
be  required  from  time  to  time.  The  amount  appropriated  by  the 
act  of  March  2,  1907,  will  be  applied  to  maintaining  the  channel, 
which  is  an  important  one,  being  the  approach  to  Newport  News,  Va. 

Money  statement, 

July  1,  1906.  balance  unexpended $287.00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     12,  500. 00 


June  30,  1907.  amount  expended  during  fiscal  year,  for  works  of 
Improvement 


12,  787. 00 
230.51 


July  1,  1907,  balance  unexi)ended 12,550.49 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30. 
1909,  for  maintenance  of  Improvement,  In  addition  to  the  balance 
unexpended  July  1,  1907 12,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  13,  1902 $10,000 

March  3,  1903 215,000 

March  2,  1907 12,  500 

Total 237,  500 


Digitized  by 
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COMMERCIAL   STATISTICS. 

The  following  statistics  were  compiled  from  statements  of  shippers  at  New- 
port News,  which  shows  the  traffic  during  the  calendar  year  1900,  by  way  of 
Hampton  Roads,  to  and  from  Newport  News : 


Articles. 

Quantity. 

Value. 

Coal '. 

Tom. 
8,796,897 

274,606 
1,472,583 

$11,480,699.60 

Grain 

8,238,180.00 
433,701,488.40 

Miscellaneoiu 

Total 

6,544,066 

458.870.368.00 

Approximate  amount  of  freight  handled  hy  water  during  various  years. 


Year. 


1901 
1902 
1903 


Quantity, 

3,736,443 
2,663,669 
2,826,558 


Year. 


1904.. 

1905.. 

I  1906.. 


Quantity. 


TbfM. 
4,208,781 
4,717,868 
5,544,066 


L  4. 
IMPROVEMENT  OF  NANSEMOND  RIVER,  VIRGINIA. 

No  operations  other  than  the  preparation  of  a  project  for  the 
expenditure  of  the  appropriation  made  by  the  act  of  March  2,  1907, 
were  carried  on  during  the  year  and  no  expenditures  were  incurred. 

The  amount  appropriatea  by  the  act  of  March  2,  1907,  will  be 
applied  to  continuing  work  on  the  approved  project  and  to  maintain- 
ing the  existing  channel. 


Money  statement, 

July  1,  1906,  balance  unexpended 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907. 

July  1,  1907,  balance  unexpended 

Amount  (estimated)  required  for  completion  of  existing  project 


153.39 

.5,000.00 

5.  05:^.  39 
7,  7G9.  50 


'.Vmount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1873 $15,000 

March  23,  1874 10,000 

March  3,  1875 5,000 

March  14,  1876 5,000 

June  18,  1878. 2,000 

August  11,  1888 10,000 

September  19,  1890 10, 000 


July  13,  1892 $10,000 

August  15,  1894 10.000 

June  3,  1896 5,000 

March  3,  1899 5,000 

March  2,  1907 5,000 


Total 92, 000 


uigiiizea  oy  %.jv^v^ 
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COMMERCIAL  STATISTICS. 

Tbe  followKig  statistics  relative  t6  the  commerce  of  the  Nansemond  River, 
Virginia,  during  the  calendar  year  1906,  were  compiled  from  statements  of 
parties  malting  shipments  by  the  river: 


Articlefl. 

Quantity. 

Value. 

Brick 

TbfM. 
20,000 
87,600 
4,900 
14,889 
14,824 

$40,000 

Clay 

18.126 

Coal 

16,600 

LfOnibf^r 

186,198 
8,968,700 

Mtocellaneoua 

Total 

91.063 

4,289,618 

Approximate  amount  of  freight  handled  by  water  during  various  years. 


Year. 

Quantity. 

Year. 

Quantity. 

1888 

Tons. 

109,900 

217,388 
78,572 

133.723 
69,478 
53,762 
69,701 
61,405 
43,500 

1898 

Tom, 
81,796 
16,698 

1890 

1900 

1891 w 

1901 

119,892 

1892 

1902 

60,960 

1893 

1908 

36,127 
22,119 

1894 

1904 

1895 

1905 

77,204 

1896 

1906... 

91,068 

1897 

L  5. 

IMPROVEMENT  OF  PAGAN  RIVER,  VIRGINIA. 

No  work  done.  The  expenditures  made  were  on  account  of  out- 
standing liabilities  for  dreaging  done  during  the  previous  fiscal  year. 
The  project  for  this  stream  has  been  completed,  but  maintenance  work 
will  be  required  from  time  to  time,  especially  on  the  bar  at  the  mouth 
of  the  river. 

Money  statement. 

July  1,  1906,  balance  unexpended $2,366.81 

June  30,   1907,  amount  expended  during  fiscal  year,   for  works  of 
improvement   2, 167.  82 

July  1,  1907,  balance  unexpended 198.99 


APPROPRIATIONS. 

June  14,  1880 $5,000 

March  3,  1881 5,000 

June  13,  1902 10,870 

Total   20,870 
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COMMERCIAL   STATISTICS. 

The  following  statistics  represent  the  commerce  of  Pagan  River,  Virginia, 
during  the  calendar  year  1906 : 


Articles. 

Quantity. 

Value. 

Coal V 

Tom. 
1,200 
86,305 

94,800 

MIncellAneonii 

8,680.500 

Total 

87,505 

8,635,300 

The  Old  Dominion  Steamship  Company  operates  two  steamers  on  this  river 
as  far  as  Smithfield,  Va.,  each  making  a  round  trip  daily,  except  Sundays,  from 
Norfolk,  Va. 

Approximate  amount  of  freight  handled  by  water  during  various  years. 


Year. 

Quantity. 

Year. 

Quantity. 

1901 

Tom. 
108,058 
75,614 
120, 121 

1904 

Tom. 
85.078 

1902 

19a5 

82,207 

1903 

1906 

87,606 

L   6. 

IMPROVEMENT    OF    APPOMATTOX    RIVER,    VIRGINIA. 
(a)     MAINTENANCE. 

During  the  fiscal  year  an  emergency  contract  was  entered  into  for 
clearing  the  channel  of  deposits  brought  down  by  freshets  and  which 
had  seriously  impeded  the  navigation  of  the  river.  Work  under  this 
contract  was  commenced  October  30,  1906,  and  completed  February 
12,  1907.  During  this  time  a  total  of  19,784  cubic  yards  of  material, 
place  measurement,  was  pumped  ashore.  The  work  of  excavation  was 
carried  on  over  several  shoals  between  Closure  Dike  shoal,  about  2 
miles  below  the  city  of  Petersburg  and  the  head  of  navigation  at  the 
city.  The  excavation  was  carried  to  a  depth  of  12  feet  at  high  water 
and  in  cuts  40  feet  wide.  The  contract  price  was  44^^^  cents  per  cubic 
yard. 

The  completion  of  the  approved  project  is  intimately  connected 
with  the  diversion  work  at  ^Petersburg  and  should  be  undertaken  im- 
mediately upon  the  completion  of  the  latter.  As  matters  now  stand, 
the  existing  river  channel  receives  a  heavy  charge  of  sediment  with 
each  freshet,  which  forms  a  series  of  bars  extending  from  the  city  of 
Petersburg  to  Point  of  Rocks,  a  distance  of  about  8  miles,  and  renders 
any  degree  of  permanency  in  the  channel  out  of  question. 

Money  statement. 

July  1,  1906,  balance  unexpended $10,004.70 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     50, 000. 00 

CO,  004.  70 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 10, 071.  37 

July  1.  1907,  balance  unexiiended 49,933.^3 

uigiTizea  oy  v_Jv^v^^^lC 
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(b)    at  PETERSBURG. 

This  work  is  not  directly  a  project  for  the  improvement  of  an  exist- 
ing channel,  but  a  project  for  diverting  the  course  of  the  Appomattox 
River  from  its  present  channel  into  a  former  geological  channel,  this 
with  a  view  to  freeing  the  existing  channel  from  receiving  sediment 
brought  down  by  freshets. 

Work  has  continued  throughout  the  fiscal  year  under  contract. 
The  following  statement  shows  the  quantity  and  cost  of  work  done 
under  the  contract  described  hereinafter,  during  the  fiscal  year  ended 
June  30,  1907 : 


Locality. 


Quantity 
done. 


Unit 
price. 


Cost  of 
work  dur- 
ing fis- 
cal year, 
1907. 


Section  A 

Section  B 

Section  C 

Section  D 

Placed  in  Pocahontas  levee 

From  railroad  embankment 

Fill  behind  south  abutment 

Concrete  for  railroad  piera 

Rock  removed  excavating  pier  foundations.. 


Cu.  yanU, 
174 
14.761 
42,746 
60.G29 
185 
2,860 
911 
901.6 
16.8 


10.22 
.40 
.18 
.18 
.60 
.40 
.40 

10.00 
2.25 


938.28 

6,900.40 

7,694.28 

9,118.22 

92.50 

1,144.00 

364.40 

9,016.00 

37.80 


Total. 


3.400.88 


The  project  is  about  60  per  cent  completed,  and  funds  are  available 
for  the  remaining  work,  all  of  which  is  covered  by  a  single  contract. 
The  contractor  is  far  behind  the  date  fixed  for  the  completion  of  his 
work  and  is  making  slow  progress. 

Money  stateTpsnt, 

July  1,  1906.  balance  unexpended 11^3,719.88 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

Improvement 85,  761. 46 


July  1.  1907,  balance  unexpended 97,957.92 

July  1.  1907,  outstanding  liabilities 205.00 


July  1.  1907,  balance  available 97. 692. 92 


July  1,  1907,  amount  covered  by  uncompleted  contrncts 72,427. 15 


APPROPRIATIONS. 


March,  3,  1871 ^50,000.00 

June  10,  1872 40,000.00 

March  3,  1873 30,000.00 

June  23,  1874„__ 30,000.00 

March  3,  1875 30, 000.  00 

August  14,  1876 30,000.00 

June  18,  1878 30,000.00 

March  3,  1879 20,000.00 

June  14,  1880 20,000.00 

March  3,  1881 20,  000.  00 

August  2,  1882 35, 000.  00 

July  5,  1884 25,000.00 

August  5,  1886 1 18,750.00 

August  11,  1888 15,000.00 

September  19,  1890 15,000.00 

July   13,   1892 15,080.00 

August  18,  1894 •_ 5,000.00 


June  3,  1896 

March  3,  1899 

June  13,  1902 

March  3,  1903 

March  3,  1905 

March  2,  1907 

"  Emergencies  in  River  and 
Harbor  Works :" 

June  6,  1900 

April  28,  1904 


$5,000.00 
5,000.00 
32,  500.  00 
175, 000.  00 
10, 000.  00 
50,000.00 


5,000.00 
12,  000.  00 


Total 723,330.00 

Repaid  to  appropriation  for 
"  Emergencies  in  River 
and  Harbor  Works  ".„  331.  70 


Aggregate.-  mu&o.  eu  ^wj 


»a50 


1210        REPOBt   OF   THE   CHIEF   OF   ENGINEERS,   IT.   S.   ARMY. 

CONTRACTS   IN   FORCE. 

MAINTENANCE. 

With  W.  H.  French,  for  dredging,  dated  October  22,  IfKHi :  date  for  commence- 
ment, October  27,  1906;  date  for  completion,  January  27,  1907  (time  limit 
waived).     Price,  44 A  cents  per  cubic  yard,  measured  in  place. 

AT  PETEBSBUBG. 

With  Atlantic  Dredging  Company,  for  dredging  and  building  embankments, 
dam,  highway  bridge,  railroad  bridge,  piers,  and  flume,  dated  July  14,  1904; 
approved  July  30,  1904 ;  work  commenced  October  3,  1904 ;  date  for  expiration, 
October  3,.  1906  (time  limit  waived).  Prices:  Section  A  (a),  40  cents  per  cubic 
yard,  measured  in  the  cut ;  ( 6 ) ,  22  cents  per  cubic  yard,  measured  in  the  cut ; 
Section  B,  40  cents  per  cubic  yard,  measured  in  the  cut;  Section  C  (a),  50  cents 
per  cubic  yard,  measured  in  the  fill;  (5),  18  cents  per  cubic  yard,  measured  in 
the  cut ;  Section  D,  18  cents  per  cubic  yard,  measured  in  the  cut ;  rock  for  dam, 
$1.70  per  gross  ton  for  large,  $1.70  per  gross  ton  for  medium,  $1.90  per  gross  ton 
for  crush^  stone;  railroad  bridge,  piers,  and  abutments,  for  concrete,  $10  per 
cubic  yard,  measured  in  place;  for  coping,  $20  per  square  yard  of  horizontal 
area ;  for  fill  behind  abutments,  40  cents  per  cubic  yard,  measured  in  the  fill ; 
highway  bridge,  $14,000;  flume,  $2,000;  revetment,  $1.50  per  square  yard. 


COMMERCIAL.   STATISTICS. 

The  following  statistics  relative  to  the  commerce  of  tlie  Appomattox  River. 
Virginia,  during  tlie  calendar  year  1906  were  compiled  from  statement  furnished 
by  W.  N.  Mays,  harbor  master : 


Articles. 

Amount. 

Value. 

Coal                     .         ..  

Jbns. 
1,602 
9,610 
8,776 
800 
260 
10,000 

Dollars. 
12,284 
96,100 

Fertilizer 

; 

Liuznber                                     ....  ... ...... 

58,640 

Peanuts 

24,000 
20,000 
300,000 

Railmad  ties 

Miscellaneous 

Total 

30.438 

510,924 

Vessels, 


Class. 


Steam 

Sail 

Barges 

Total 


Number    Average    Average 
i>umDer.|    ^^^^       tonnage. 


Feet. 
654  6 

58  '  8 

156  ;  9 


Tbna. 


100 
100 
S50 


Approximate  amount  of  freight  handled  by  water  during  previous  years. 


Year. 


Quantity. 


Year. 


Quantity. 


1888 
1889 
1890 
1891 
1892 
1896 
1897 


Tons.      1 
80  626      1899 

T(m». 

155,745 

26! 121      1900 

21,693   1  1901 

145,509 

26, 275   1  1902 

100,648 
108.628 

25,218   !  1903 •. 

81,318   '  1904 

42,837 

84,031      1905 

68,282 

95,941      1906 

30,438 

\\ 

•  Not  obtained.                          l  ig  i  zea  oy  vJ< 
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L  7.     ^ 
IMPROVEMENT  OF  HARBOR  AT  CAPE  CHARLES  CITY,  VIRGINIA. 

From  September  19  to  28, 1906,  there  was  dredged  to  a  depth  of  16 
feet  an  area  of  60  feet  by  30  feet  in  the  channel  of  approach  to  the 
harbor.  The  amount  of  material  removed  was  285  cubic  yards,  mak- 
ing with  that  previously  removed  35,696  cubic  yards.  The  contract 
Erice  is  19f  cents  per  cubic  yard,  scow  measurement.  The  contractor . 
aving  failed  to  continue  his  operations,  his  contract,  by  authority  of 
the  Cnief  of  Engineers,  was  annulled  on  June  17,  1907.  The  con- 
tractor had  completed  about  30  per  cent  of  the  contract  when  an- 
nulled. The  expenditures  made  aurinff  the  year  were  for  inspection 
and  contingencies,  the  amount  earned  by  the  contractor  having  been 
insufficient  to  defray  the  cost  of  inspection  which  was  chargeable  to 
him  on  account  of  failure  to  complete  contract  on  time. 

Money  statement, 

July  1,  1906,  balance  unexpended $16,809.88 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 25,  000.  00 


41,  899.  88 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  1 662.31 


July  1,  1907,  balance  unexpended 41.237.57 


Amoimt  (estimated)  required  for  completion  of  existing  project 17,340.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1900,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 15,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1907. 


APPROPRIATIONS. 


September  19.  1890 125.000 

July  13.  1892 10,000 

March  3,  1899 20. 000 

June  13,  1902 20.000 


March  3,  1905 $25,000 

March  2.  1907 25,000 


Total 125.000 


CONTRACT   IN   FORCE. 

With  John  L.  Grim,  for  dredging,  dated  September  12.  1905:  approved 
October  14.  1905;  date  for  commencing  work  January  22,  1906;  date  for  com- 
pletion. July  22.  1906  (time  limit  waived).  Price,  19|  cents  iier  cubic  yard, 
scow  measurement. 


COMMERCIAL  STATISTICS. 

The  following  statement  represents  the  commerce  of  the  harbor  at  Cape 
Charles  City,  Va..  during  tlie  calendar  year  1906,  and  was  prepared  from  state- 
ments supplied  by  lines  and  individuals  handling  the  freight : 
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Articles. 


MerchandiKe  and  products . 


Quantity.        Value. 


Tons. 
1,723,635 


$25,854,525 


Approximate  amount  of  freight  handled  hy  tcatrr  during  the  various  yearn. 


(a)  No  Statement. 


Year. 

Quantity.  ' 

Year. 

Quantity. 

1890 

Tons. 

390,207 

319,164  ! 

341.269 

393,352 

427,723 

455,209 

487,004 

569,894 

1899 

Tbns, 
591,298 

1891 

1900 

940,646 

1892 

1901 

1893 

1902 

1,031,596 

1894 

1908 

1,165,952 

1895 

1904 

1, 404, 146 

1896 

1905 

1,512,798 

1898 

1906 

1,728,635 

L8. 

IMPROVEMENT  OF  WATERWAY  FROM  NORFOLK.  VIRGINIA,  TO  THE 
SOUNDS  OF  NORTH  CAROLINA. 

During  the  fiscal  year  an  emergency  contract  was  entered  into  for 
dredging  in  Deep  Creek  at  the  northern  entrance  of  the  Dismal 
Swamp  Canal.  Work  was  commenced  November  5,  1906,  and  com- 
pleted November  24,  1906,  resulting  in  the  removal  of  9,217  cubic 
yards  of  material,  place  measurement,  from  a  cut  3,100  feet  long, 
60  feet  wide,  and  10  feet  deep.  The  material  was  pumped  ashore  at 
a  price  of  29  cents  per  cubic  yard. 

The  project  of  this  work  is  considered  completed,  but  maintenance 
work  will  be  required  from  time  to  time  to  keep  the  waterway  free 
from  obstructions  and  to  maintain  the  required  depth  in  the 
approaches  to  the  Dismal  Swamp  Canal,  which  forms  part  of  the 
route. 

Money  statefnefit. 

July  1,  1906,  balance  unexpended $4,415.71 

Amount  appropriated  by  river  and  barbor  act  approved  March  2, 1907_      5, 000. 00 

9, 415.  71 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 4,  .372. 49 


July  1,  1907,  balance  unexpended 5,043.22 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harljor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1899 $25,000 

June  6,  1900 2(X),000 

March  3,   1901 29,870 

March  3,   1905 3,000 


March  2,  1907 $5,000 


Total 2(52,870 
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CONTRACT   IN   FORCE. 

With  C.  A.  Miner,  for  dredging  Deep  Creelc,  Virginia,  dated  September  24, 
1U06;  date  of  comnieuoement,  Octot)er  4,  1906;  date  of  expiration,  January  4, 
1907.    Price,  29  cents  per  cubic  yard,  place  measurement. 


COMMERCIAL   STATISTICS. 

The  following  statistics  were  compiled  from  a  statement  furnished  by  the 
Lake  Drummond  Canal  and  Water  Ck>mpany,  and  indicate  the  traffic  through 
the  Dismal  Swamp  Canal,  Virginia  and  North  Carolina,  during  the  calendar 
year  1906: 


Articles. 

Quantity. 

Value. 

Lumber 

245,028 
142,860 

$1,842,210 
1,802,436 

MiiWftllanfiOiiH _      _                        .           

Total 

888,488 

8,644,646 

Vessels. 


Claaa. 

Number. 

Average 
draft. 

Average 
tonnage. 

Rtfi«in<»TR . . 

1,733 

780 

1,462 

278 

FkL 
8 

7 
8i 

Tom. 
65 

Sail 

40 

Baiveii  and  lighters 

815 

Rafts 

Lg. 

IMPROVEMENT  OF  INLAND  ROUTE  FROM  NORFOLK  HARBOR.  VIR- 
GINIA, TO  ALBERMARLE  SOUND,  NORTH  CAROLINA,  THROUGH 
CURRITUCK  SOUND. 

The  United  States  snag  boat  Roanoke  was  employed  at  various 
times  during  the  fiscal  year  on  different  portions  of  this  route,  remov- 
ing obstructions  impeding  and  endangering  navigation.  The  follow- 
ing is  a  statement  of  the  obstructions  removed  from  the  different  sec- 
tions of  the  route :  From  the  Southern  Branch  of  the  Elizabeth  River, 
81  logs,  1  iron  buoy,  parts  of  boiler  and  hull  of  a  tugboat ;  from  North 
Landing  River,  490  logs,  30  snags,  1  pile,  and  1  piece  of  square  timber; 
from  Currituck  Sound,  1  pile;  from  Coinjock  Bay,  55  logs,  2  piles, 
and  1  stump ;  and  from  North  River,  548  logs. 

A  portion  of  the  logs  and  piles  and  some  rafting  gear  recovered  in 
the  operations  of  snagging  were  sold  for  $39.25,  which  sum  was  depos- 
ited to  the  credit  of  the  appropriation. 

The  project  is  considered  as  completed,  but  annual  operations  will 
be  required  to  keep  the  route  free  from  obstructions  which  are  con- 
stantly developing,  due  to  the  traffic  in  logs  and  piles. 
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Money  statement. 

July  1,  1906.  balance  unexpended $8,969.  96 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      3, 000. 00 
Received  on  account  of  gales 39.25 


12. 009, 21 
■June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 

of  improvement 8,  775.  30 


July  1,  1907,  balance  unexpended 3, 233.  91 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909.  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

For  Southern  Branch,  Elizabeth  River,  Virginia : 

March  3.  1873 $15,000 

June  23,  1874 _' 10,000 

March  3,  1875 5,000 

August  14.  1876 5,000 

June  18,  1878 5,000 

$40. 000. 00 

For  North  Landing  River,  Virginia  and  North  Carolina : 

March  3.  1879 25,000 

June  14,  1880 15.000 

March  3.  1881 7.500 

August  2,  1882 _' 8.000 

55,000.00 

For  Currituck  Sound,  Coin  Jock  Bay,  and  North  River  bar, 

North  Carolina : 

June  18,  1878 20.000 

March  3,  1879 25.000 

June  14,  1880 25, 000 

March  3,  1881 30. 000 

August  2,  1882 20.000 

June  5,  1884 5. 000 

August  5,  1886 10,000 

August  11,  1888 7, 500 

142,500.00 

For  Inland  water  route,  etc.  : 

September  19,  1890 10, 000 

July  13,  1892 9,000 

August  18,  1894 10,000 

June  3,  1890 10, 000 

March  3,  1899 .  8,000 

June  13,  1902 23, 400 

March  3,  1905 22,000 

March  2,  1907 3,000 

95.400.00 

Total 333. 400. 00 

Amount  received  from  sale  of  property 2.313.94 

Aggregate 335.  713.  94 
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CONTRACT   IN   FORCE. 

With  Charles  P.  Grim,  for  dredging,  dated  August  5,  1905 ;  approved  August 
14,  1905 ;  date  of  commencement,  September  19,  1905 ;  date  of  expiration,  May 
19,  1906  (time  limit  waived).  Prices:  North  river  bar,  39  cents;  Currltuclc 
Sound,  34  cents,  and  Elizabeth  River,  24  cents  per  cubic  yard,  scow  measurement 


COMMERCIAL   STATISTICS. 

The  following  statistics  relative  to  the  commerce  of  the  inland  water  route 
from  Norfolk  Harbor,  Virginia,  to  Albemarle  Sound,  North  Carolina,  during  the 
calendar  year  1906,  were  compiled  from  statements  furnished  by  the  Albemarle 
and  Chesapeake  Canal  Company : 


ArtlcleB. 

Quantity. 

Value. 

T^iiTnbp-r,  logif,  ifhinglpif,  merch^nf^iw,  fftC 

Dons. 
100.000 

12,600,000 

Vessels. 


Class. 

Number. 

Averaflre 
draft. 

Average 
tonnage. 

Steam 

2,999 
414 
40S 
266 

2to9 
2to9 
2  to  9 

Tbtw, 
40 

Sail 

50 

Baiffes 

174 

Rafts 

Approximate  amount  of  freight  shipped  and  received  by  water  during  various 

years. 


Year. 

Quantity. 

1904 

Year. 

Quantity. 

1900 

Toru. 

196,968 

210,264 

199,062 

203.812 

TbM. 
144,041 

1901 

1906 

88,680 

1902 

1906 

100,000 

190S 

L  10. 


IMPROVEMENT  OF  PERQUIMANS  RIVER,  NORTH  CAROLINA. 

No  operations  were  carried  on  during  the  fiscal  year  and  no  ex- 
penditures were  incurred. 

The  project  is  considered  as  having  been  completed,  but  work  of 
maintenance  will  be  required  from  time  to  time  to  keep  the  improve- 
ment available. 

Money  statement. 

July  1,  1906,  balance  unexpended $81.94 

July  1,  1907,  balance  unexpended 81.94 
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APPROPRIATIONS. 

August  14,  1876 |2,500 

March  3,  1905 11,250 

Total : 13,  750 


COMMERCIAL  STATISTICS. 

The  following  statistics  relative  to  the  commerce  of  Perquimans  River.  North 
Carolina,  during  the  calendar  year  1906  were  compiled  from  statements  fur- 
nished by  the  shippers  making  shipments  over  this  stream : 


Articles. 


Quantity. 


Value. 


Logs 

Lumber 

Miscellaneous. 

Total.... 


Tbfw. 
24,000 
81,250 
8,820 


108,570 


9120,000 
406,250 
96,000 


622,250 


Approximate  amount  of  freight  handled  by  water  during  various  yeartt. 


Year. 

Quantity, 

1904 

TbM. 
88,800 
50,375 

108,570 

1906 

1906 

L  II. 


IMPROVEMENT  OF  BLACKWATKR  RIVER,  VIRGINIA. 

By  act  of  Congress  approved  March  2,  1907,  a  project  for  clearing 
this  stream  of  the  existing  obstructions,  so  as  to  afford  an  easy  navi- 
gation, was  adopted,  and  the  sum  of  $8,000  appropriated  thereior. 

No  operations  other  than  the  preparation  of  a  project  for  the 
expenditure  of  the  appropriation  were  carried  on  during  the  year, 
and  no  expenditures  were  incurred.  It  is  proposed  to  use  the  IJ.  S. 
snag  boat  Roanoke  in  clearing  the  stream  as  soon  as  her  services  can 
be  spared  for  the  work.  This  stream  has  not  been  under  improvement 
since  1884. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907.  $8, 000. 00 

July  1,  1907,  balance  unexpended 8,000.00 

Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1009,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 1,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899 
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APPROPRIATIONS. 


June  18,  1878 $5,000 

March  3.  1879 2,500 

June  14,  1880 3,500 

March  3,  1881 1,500 


August  2,  1882 $1,500 

March  2,  1907 8,000 


Total 22, 000 


COMMERCIAL   STATISTICS. 

The  following  statistics  relative  to  the  commerce  of  Blackwater  River,  Vir- 
ginia, during  the  calendar  year  1906  were  compiled  from  statements  furnished 
by  the  shippers  making  shipments  over  this  stream : 


Articles. 

Quantity. 

Value. 

Miucellaneous 

Tons. 
6,200 

1832,000 

L    12. 


IMPROVEMENT  OF  MEHERRIN  RIVER,  NORTH  CAROLINA. 

By  act  of  Congress  approved  March  2,  1907,  a  project  for  clearing 
this  stream  of  existing  obstructions  so  as  to  afford  an  easy  navigation 
was  adopted,  and  the  sum  of  $6,000  appropriated  therefor.  No 
operations  other  than  the  preparation  of  a  project  for  the  expendi- 
ture of  the  appropriation  were  carried  on  during  the  fiscal  year  and 
no  expenditures  were  incurred.  It  is  proposed  to  use  the  U.  S.  snag 
boat  Roanoke  in  clearing  the  stream  as  soon  as  her  services  can  be 
spared  for  the  work.  This  stream  has  not  been  under  improvement 
since  1886. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_    $6, 000. 00 
July  1,  1907,  balance  unexpended 6,000.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 1,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

August  2.  1882 a  $5, 000 

March  2,  1907 6,000 

Total 11.000 

o  Of  this  amount  $415.47  was  carried  to  the  surplus  fund. 

ENO  1907 77 
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COMMERCIAL   STATISTICS. 

The  following  statistics,  relative  to  the  commerce  of  Meherrln  River,  North 
Carolina,  during  the  calendar  year  1906,  were  compiled  from  statements  fur- 
nished hy  the  shippers  making  shipments  over  this  stream : 


Articles. 

Quantity. 

Valne. 

Lam  ber 

760 

160 

8,000 

34,000 

Shingles 

1,760 

Miscellaneoufi , 

80,000 

Total 

8,900 

86,760 

L  13. 
IMPROVEMENT  OF  ROANOKE  UIVEU,  NORTH  CAROLINA. 

During  the  fiscal  year  the  U.  S.  snag  boat  Roanoke  was  engaged 
from  March  2  to  May  22, 1907,  in  clearing  the  stream  of  obstructions. 
Operations  were  carried  on  from  the  mouth  of  the  river  to  a  point 
74  miles  above.  A  total  of  39  trees,  10  snags,  and  1  stump  were 
removed  from  the  channel  and  28  trees  overhanging  the  channel  were 
cut  down  and  the  pieces  placed  on  the  banks. " 

All  work  done  during  tne  year  was  for  the  purpose  of  maintaining 
the  channel.  The  adopted  project  is  about  80  per  cent  completed,  but 
it  is  not  thought  that  tne  present  commerce  of  the  river  calls  for  more 
than  the  maintenance  or  the  existing  channel  by  the  removal  of 
obstructions  as  they  may  occur  from  time  to  time. 

Money  statement, 

StLly  1,  1906,  balance  unexpended $5,162.61 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    3, 000. 00 


8, 162. 61 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement  2, 495. 30 


July  1,  1907,  balance  unexpended 5,667.31 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  riv^  and  hartwr  act  of  1899, 


APPROPRIATIONS. 


March  3,  1871 $20,000.00 

June  10,  1872 10. 000. 00 

March  3,  1873 10,000.00 

June  23,  1874 5,000.00 

August  2,  1882 5, 000. 00 

July  5,  1884 3,000.00 

August  5,  1886 20, 000. 00 

August  11,  1888 40, 000. 00 

September  19,  1890 25.000.00 

July  18,  1892 50,000.00 


August  18,  1894 . f30,000.<» 

June  3,  1896 10,000.09 

March  3,  1905 10,000.0(j> 

March  2,  1907 ,_____.__.      3,000.00 

Total    241,000.00 

Amount  received  from  sales 
of  property 1, 351. 75 

Aggregate .-  242.351.75 

o 
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OOMMERCIAL  STATISTICS. 

The  following  statistics  show  the  commerce  of  Roanoke  River,  North  Caro- 
lina, during  the  calendar  year  1906,  and  were  compiled  from  statements  obtained 
from  the  shippers: 


Articles. 

Quantity. 

Jbnt. 
50,000 
88,608 

Value. 

l^iimhAr ...    , . . ,  -  X .  T , r 

$480,000 

552,400 

TV>tal 

88,506 

1,032,400 

Approximate  amount  of  freight  handled  by  water  during  the  various  years. 


Year. 


1870 
1880 
1891 
1900 
1901 


Quantity. 


Tbfu. 
150,000 
182,000 
376,181 
27,432 
226,786 


Year. 


1902. 
1903. 
1904. 
1905. 
1906. 


Quantity. 


TbM. 
163.564 
115,876 
32,790 

%,508 


•  Not  complete. 


L  14. 

REMOVING   SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

Wreck  of  steamer  Norfolk-on-the-Roads, — ^The  remaining  timbers 
were  removed  and  placea  on  shore  during  the  month  of  July,  1906, 
at  a  cost  of  $1,000. 

Wreck  of  schooner  Georgia  F.  Golden. — The  removal  of  this  wreck 
from  Norfolk  Harbor  was  authorized  July  10,  1906.  The  wreck  was 
towed  to  a  marine  railway,  where  it  was  hauled  out  and  broken  to 
pieces,  at  a  total  cost  of  $857.66. 

Wreck  of  barge  John  R.  Zimmerman, — ^The  barge  John  R,  Zim- 
mermAin^  loaded  with  brick,  filled  and  sank  on  the  edge  of  the  naviga- 
ble channel  to  Norfolk  Harbor,  off  Sewall  Point.  Its  removal  was 
authorized  December  7,  1906,  at  a  cost  not  to  exceed  $4,850. 

Proposals  were  invited  for  destroying  the  wreck  and  the  work  was 
awarded  to  the  Coastwise  Dredging  Company,  the  lowest  bidder. 

The  contractor  destroyed  the  wreck  by  the  use  of  explosives  in 
December,  1906.    The  total  cost  of  the  work  was  $4,850. 

Wreck  of  schooner  Three  Sisters, — ^This  vessel  sank  in  Hampton 
Creek,  Virginia,  between  the  established  bulkhead  and  pierhead  lines. 
Its  removal  was  authorized  May  3,  1907,  at  a  cost  not  to  exceed  $500. 

Proposals  were  invited  for  destroying  the  wreck  and  the  work  was 
awarded  to  the  Coastwise  Dredging  Company,  the  lowest  bidder. 

The  contractor  destroyed  the  wreck  by  the  use  of  explosives  in  May, 
1907.    The  total  cost  of  the  work  was  $500. 

Wreck  of  barge  {nam^  unknown). — ^This  barge  sank  in  Smith 
Creek,  an  arm  01  Norfolk  Harbor.  Its  removal  was  authorized  June 
10,  1907.  Arrangements  will  be  made  for  raising  the  wreck  early  in 
tlie  fiscal  year  1908. 
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IMPROVEMENT    OF    CERTAIN     RIVERS    AND    HARBORS    IN     NORTH 

CAROLINA. 


REPORT  OF  CAPT.  EARL  I.  BROWX,  CORP^^  OF  ENGINEERS,  OFFICER 
IX  CHARGE,  FOR  THE  FISCAL   YEAR  ENDING  JUNE  SO,  1007, 


IMPROVEMENTS. 


1.  Scuppemong    River,     North     Caro- 

lina. 

2.  Fishing  Creelc,  North  Carolina. 

3.  Pamlico  and  Tar  rivers,  North  Caro- 

lina. 

4.  Contentnia  Creek,  North  Carolina. 

5.  Neuse  and  Trent  rivers.  North  Caro- 

lina. 

a  Inland  water\\^ay  from  Pamlico 
Sound  to  Beaufort  Inlet,  North 
Carolina. 

7.  Inland  Waterway,  between  New- 
bem  and  Beaufort,  North  Caro- 
lina. 


8.  Harbor  at  Beaufort,  North  Carolina. 

9.  Beaufort  Inlet  North  Carolina. 

10.  New  River,  including  inland  water- 

ways between  Beaufort  Harbor 
and  New  River  and  between  New 
River  and  Swansboro,  North 
Carolina. 

11.  Northeast  (Cape  Fear)  and  Black 

rivers,  and  Cape  Fear  River 
above  Wilmington,  North  Caro- 
lina. 

12.  Cape  Fear  River,  North  Carolina, 

at  and  below  Wilmington. 
1:5.  Shallotte  River,  North  Carolina. 


United  States  Engineer  Office, 

Wilmington^  N.  (7.,  July  P,  1907. 
General  :  In  compliance  with  General  Orders,  No.  2,  April  25, 1907, 
I  have  the  honor  to  forward  the  annual  reports  for  the  Wilmington, 
N.  C,  district  for  the  fiscal  year  1907.     *     *     * 
Very  respectfully,  your  obedient  servant. 

Earl  I.  Brown, 
Captain  J  Corps  of  Engineers. 

Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 
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Mi. 

IMPROVEMENT  OF  SCUPPERNONG  RIVER,  NORTH  CAROLINA. 

Reference. — See  page  263  of  current  summary. 

The  dredge  Scuppemong  and  plant  becoming  available,  active  work 
of  dredging  was  commenced  on  the  cut  across  the  bar  at  the  mouth  of 
the  river  on  December  28, 1906,  and  suspended  on  February  11,  1907, 
for  lack  of  funds. 

During  that  time  a  cut  1,100  feet  long,  80  feet  wide,  and  9  feet 
deep  at  mean  low  water  was  dredged  through  a  shoal  which  had 
formed  in  the  cut  previously  made  at  this  point,  and  on  the  work 
of  widening  the  channel  previously  dredged  a  cut  700  feet  long,  40 
feet  wide,  and  9  feet  deep  at  mean  low  water  was  dredged.  There 
were  removed  from  the  former  18,828  cubic  yards  of  material  for 
maintenance  and  from  the  latter  5,899  cubic  yards  of  material  for 
improvement,  making  a  total  of  24,727  cubic  yards. 

The  liabilities  incurred  on  this  improvement  during  the  year 
amounted  to  $4,649.24,  making  the  cost  of  the  dredging  18.8+  cents 
per  cubic  yard.  Of  the  above  amount  $1,179.27  was  for  improvement 
and  $3,469.97  for  maintenance. 

An  additional  appropriation  of  $5,000  is  recommended,  of  which 
$2,500  is  for  completion,  of  project  and  $2,500  for  maintenance. 

Money  fitatemetif. 

July  1,  1906,  balance  unexi>ended $4,679.27 

Amount  ai)proprIated  by  river  and  harbor  act  approved  March  2,  1907-     2, 000. 00 


6, 679.  27 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $3,  469.  97 

For  maintenance  of  improvement 1, 179. 27 

4,649.24 


July  1,  1907,  balance  unexpended 2,030.03 

Amount  (estimated)  required  for  completion  of  existing  project 2,500.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexi>ended  July  1,  1907 : 

For  works  of  improvement $2,500.00 

For  maintenance  of  improvement 2,500.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


5,000.00 


APPROPRIATIONS. 

Prior  to  1887 $8,00a 

June  13.  1902 10,000 

March  3,  1905 5,000 

March  2,  1907 2,000 

Total  appropriated 25,000 
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COMMERCIAL  STATISTICS  FOB  YEAR  ENDING  DECEMBER  31.  1906. 


-  Clan  of  goods. 

Tons. 

Price. 

Value. 

Cotton ^... 

Ondiifl...^ .      < 

711 

109 

80 

1,848 

16 

67 

10 

194 

60 

106 

68 

76 

8,662 

12.660 

2,848 

7,414 

400 

47 

16,000 

•210 

85 

20 

20 

20 

60 

100 

100 

20O 

800 

60 

4 

7 

10 

22 

140 

6 

60 

6 

8149,810 

6,915 

1.600 

86,960 

820 

Hay 

I\>tatoe8..«.  .  .- -.*.         -    *.                                    .... 

Vegetables 

CatUe 

4,020 
1,000 
19,400 
10,000 
81,500 
8,180 
800 

Hones 

Hogs 

Poultry .... 

Im:::::::'!::::::::::::::::::::"::::;:;:::::::::'  :::*:: ":': ::: 

Wood 

Timber .' 

26,684 

Lvrtiber. ....  -  ^ r - -  , , 

126,600 

Ftertilteer 

61.656 

G^^eral  merchandine 

1,087,960 

Coal 

2,000 

Peanuts 

2,820 

GooDer  loss. 

76,000 

Total 

44.900 

1,585,176 

Number  of  passengers  (estimated),  6,697. 

Loss  In  volume  since  last  year.  10,228  tons. 

No  transportation  lines  established  during  the  year. 

Statement  of  vessels  navigating  Scuppernong  River,  North  Carolina,  during  the 
calendar  year  ending  December  31,  1906. 


Class  of  vei«)cl. 


Steamers . 
Baiges 


Number. 


Aggregate 
net  ton- 
nage. 


1,250 
2,145 


Draft. 


Feet. 

4  to  8 

5  to7 


M    2. 

IMPROVEMENT  OF   FISHING   CREEK.   NORTH   CAROLINA. 

Reference. — See  page  264  of  current  summary. 

No  active  operations  were  carried  on  during  the  year. 

It  is  proposed  to  apply  the  small  available  balance  to  the  mainte- 
nance 01  the  natural  channel  as  far  as  Beech  Swamp.  No  additional 
appropriations  are  recommended  at  present,  since  the  stream  is  not 
now  considered  worthy  of  further  improvement,  nor  even  of  main- 
tenance. 

Money  statement. 

July  1.  1906,  balance  unexpended $356.20 

July  1,  1907,  balance  unexpended 356.20 


APPROPRIATIONS. 


September  19,  1890 $10,000 

July  13,  1892 5.000 

March  3.  1899 7,750 

June  13,  1902 2,000 


March  3.  1905 $500 

Total 25, 250 
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COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31,  1906. 


ClasB  of  goods. 

Tona. 

Price. 

Value. 

Cotton  seed 

442 

287 

8 

1,250 

819 

18 

7 

22 

$8,840 

Cotton-seed  meal 

6.925 

'54 

Timber 

8,750 

Fertilizer 

7,018 

Total 

2,251 

80,687 

Loss  in  volume  since  last  year  of  55  tons. 

No  transportation  lines  established  during  the  year. 


Statement  of  vessels  navigating  Fishing  Creek,  North  Carolina,  during  the  cal- 
endar year  1906. 


Glaas  of  vessel. 

Number. 

net  ton- 
nage. 

Draft. 

Naphtha  launches 

2 

25 

/bet. 
2 

M  3. 

IMPROVEMENT  OF  PAMLICO   AND  TAR   RIVERS,   NORTH   CAROLINA. 

[One  river  called  Pamlico  below  and  Tar  above  Washington.] 

Reference. — See  page  265  of  current  summarv. 

No  work  has  been  done  on  the  project  as  modified  in  1907. 

The  Government  dredge  Scuppemong^  operated  by  hired  labor, 
commenced  work  on  the  cut  below  Washington  on  February  20  and 
was  still  at  work  at  this  point  at  the  close  of  the  year.  The  dredge 
removed  from  a  cut  6,216  feet  long,  100  feet  wide,  and  9  feet  deep, 
at  mean  low  water,  129,307  cubic  yards  of  material,  62  logs,  and  247 
stumps.     No  work  was  done  above  Washington. 

The  expenditures  during  the  fiscal  year  were  $7,376.64,  adding 
$2,333.07  outstanding  at  the  end  of  the  year  1907  (there  being  no 
liabilities  outstanding  June  30,  1906),  the  total  cost  of  the  year's 
work  is  found  to  be  $9,708.71,  all  of  which  is  for  improvement.  This 
sum  is  made  up  as  follows : 

Operating  dredge  Scuppemong $3, 804. 23 

Operating  steamer  Thorn 3,848.30 

Rent  of  yard  at  Newbern 175.00 

Dynamite  and  fuses 157.60 

Rent  of  tug 328. 50 

Repairs  to  mud  scows 62.23 

Care  of  plant 150.50 

Superintendence  and  survey 527.33 

Main  office  expenses 655.02 

Total 9,  708.  71 

making  the  cost  of  dredging  7.5 —  cents  per  cubic  yard,  allowing 
nothing  for  the  cost  of  removing  logs  and  stumps. 
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It  is  proposed  to  apply  the  available  balance,  together  with  addi- 
tional appropriation  recommended,  toward  completing  the  channel 
below  Washington  and  completing  the  4-foot  channel  between  Wash- 
ington and  Greenville,  ana  for  maintenance  both  above  and  below 
Washington. 

Money  statement. 

July  1,  1906,  balance  unexpended ? $4,254.06 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_     11, 663. 00 


15, 817. 06 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement         7, 375.  64 


July  1,  1907,  balance  unexpended 8,441.42 

July  1,  1907,  outstanding  liabilities 2,333.07 


July  1,  1907,  balance  available 6,108.35 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 10.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Date. 

Amount. 

Date. 

Amount. 

Aggregate. 

July  4, 1836  to  July  7, 1888. 

S10,000.00 

S10,000.00 

September  19, 1890 

Julv  13  1^92 

SIO.000.00 
10.000.00 
10,000.00 
5,000.00 
15,000.00 

978,000.00 
88,000.00 
98  000  00 

August  14  1876 

16,000.00 
6,000.00 
9,000.00 
8,000.00 

10,000.00 
5,000.00 
6,000.00 

10,000.00 

15,000.00 
21,000.00 
80,000.00 
88,000.00 
48,000.00 
58,000.00 
68,000.00 
68,000.00 

August  18,  1894 

Mays,  1879 

Junes,  1896 

103. 000  00 

June  14  1880 

March  8, 1899 

11A  nn^  nn 

March  8, 18S1 

June  IS,  1902 

85,500.00      1^;  500.' 66 
8.000.00       161  500  00 

August  2, 1882 

March  S,  1905 

July  5,1884 

March  2,  1907 

11,563.00       173,063.00 
172.65       178,235.65 

1 

August  6, 1886 

Sales 

August  11,  1888 

COMMERCIAL  STATISTICS  FOR  CALENDAR   YEAR  ENDING  DECEMBER  31,   1906. 


Class  of  goods. 


Cotton 

Cottonseed 

Cotton-seed  oil  . . 
Cotton-seed  meal 

Tobacco,  leaf 

Rice,  rough 

Grains ■.... 

Hay 

Potatoes 

Vegetables 

Cattle 

Horses 

Hogs 

Poultry 

^:::::;:::::;: 

Oysters 

Ciams 

Rocin 


Tons. 


14,344 

11,118 

1.400 

8,967 

1,067 

40 

8,662 

8,116 

8,085 

2,268 

146 

66 

20 

88 

164 

3,064 


6,000 
600 


Price. 


t210 
25 
140 
25 
200 
60 
86 
20 
20 
20 
60 
100 
100 
200 
800 
60 
86 
50 
28 


Value. 


». 


012,240 

277,950 

196,000 

96,425 

213,400 

2,000 

124,670 

162,820 

161,700 

45,260 

8,700 

5,500 

2.000 

6.600 

49,200 

183,240 

98.875 

250,000 

16,800 
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Class  of  goods. 

Tods. 

Price. 

Value. 

Turpentine: 

Crude  

60 

200 

6,087 

110,585 

161,606 

4.822 

19,568 

785 

86,813 

24,000 

5,641 

1,012 

25 

54 

788 

4,680 

500 

930 

146 

4 

7 

10 
8 
22 
100 
140 

$1,600 

Spirits 

29,000 

Wood. A 

20,148 

Timber 

774,096 

1,616,060 

34,576 

Lumber 

Shingles 

Ferwizer i 

430,276 

Machinery 

78,600 

Oeneral  merchandise 

720.000 

Staves 

Coal 

5 

5 
12 
60 

8 

1.6 

5 

28,206 

Stone 

5,060 
800 

Tar 

Peanuts 

8,240 

Brick 

2,214 

Sheila 

7,020 

Piles 

2,600 

Total 

491,884 

20,816,894 

Loss  In  volume  since  last  year,  75,947  tons. 
Transportation  lines  established  during  tbe  year,  none. 
Number  of  passenger^  handled,  16,471. 

Statement  of  vessels  navigating  Pamlico  and  Tar  river Sy  North  Carolina,  for 
calendar  year  ending  December  Sly  1906. 


Class  of  vessel. 

Number. 

Aggregate 
net  ton- 
nage. 

Draft. 

Steamers   .             .          ..          --. t--t -- - 

20 
87 
28 
60 

645 
1,004 

185 
1.600 

8to8 

Schooners 

2  to  8 

Tjitimnhnfi                 .   ^ .... 

2to4 

Barflroa 

5to8 

M  4. 

IMPROVEMENT  OF  CONTENTNIA  GREEK,  NORTH  CAROLINA. 

Reference. — See  page  267,  current  summary. 

The  work  of  the  past  year  has  been  exclusively  that  of  maintenance 
between  the  mouth  and  the  thirty-second  milepost  Work  was  com- 
menced in  April,  1907,  and  ceased  in  May,  1907.  There  were  removed 
from  the  channel  2J  cords  of  brush,  3^  cords  of  small  sna^,  71  large 
snags,  39  stumps,  16  logs,  and  44  trees.  From  the  banks  64  trees 
were  cut  and  hauled  back,  2  trees  trimmed,  one-half  cord  small  snags 
removed,  and  three-quarters  cord  brush  cut,  all  at  a  cost  of  $955.85. 
The  stream  is  in  good  condition. 

It  is  proposed  to  apply  the  available  balance  to  maintenance  of 
the  channel  between  the  mouth  of  the  creek  and  Snow  Hill.  Inter- 
ested parties  have  expressed  a  desire  to  have  the  maintenance  ex- 
tended to  Speight's  bridge,  but  it  is  doubtful  if  boats  would  use  that 
portion  of  the  stream  if  improved. 

Additional  appropriations  of  $2,000  annually  are  recommended  for 
maintenance. 


Digitized  by 


Google 


APPENDIX  M — ^BEiPOBT   OF   CAPTAIN   BBOWN. 


1227 


Money  atatement. 

July  1,  1906,  balance  unexpended 1897.94 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907.  2, 000. 00 


2, 897. 94 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 953.10 


July  1,  1907,  balance  unexpended 1,944.84 

July  1,  1907,  outstanding  liabilities 2.75 


July  1,  1907,  balance  available 1,942.09 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30, 1909,  for  maintenance  of  improvement.  In  addition  to  the  balance 
unexpended  July  1,  1907 . 2,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of  June 
4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Date. 


MarehS.  1881 

August  2. 1882 

July  5, 1884 

August  6, 1886 

August  11, 1888 

September  19, 18.0 

July  13, 1892 

August  18. 1894.... 

March  3, 1899 

Allotted  from  emergency 
appropriation,  act  of 
June  13, 1902 


Amount. 

Aggregate. 

110,000 

$10,000 

10,000 

20,000 

5,000 

25,000 

15,000 

40,000 

5,000 

45,000 

7,000 

52,000 

7,000 

59,000 

10,000 

69,000 

2,000 

71,000 

500 

71,500 

Date; 


Allotted  January  27,  1905. 
from  emergency  appro- 
priation, act  of  April  28. 
J904 

MarehS.  igbb' !."!!!."!.'!!! ! 

March  2, 1907 

Sales 


Amount. 


S500 

1.000 

2,000 

177 


Aggregate. 


$72,000 
73,000 
75,000 
76,177 


COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31,  1006. 


Class  of  goods. 


Tons. 


Unit 
price. 


Value. 


Cotton 

OoOon-fleed 

Cotton-seed  meal 

Grains 

Hay 

Timber 

FertUiaer 

General  merchandise 
Coal 

Totals 


475 

500 

200 

180 

225 

9,750 

9,616 

1,110 

100 


22,106 


$210 
20 
25 
85 
20 
7 

22 

145 

5 


$99,760 

10,000 

6,000 

4,560 

4,600 

68,260 

211,662 

160,960 

600 


566,052 


Gain  oyer  last  year  276  tons. 

Transportation  lines  established  during  the  year,  none. 

Statement  of  vessels   navigating  Contentnia   Creek,   North   Carolina,   during 
calendar  year  ending   December  31,   1906. 


ClBSB  of  vessel. 


Number. 


Aggregate 

net 
tonnsge. 


Draft. 


10 

.''iqitizjd  by^ 


Feet. 
2to5 
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M  5. 

IMPROVEMENT  OF  NEUSE  AND  TRENT   RIVERS,  NORTH   CAROLINA. 


(a)    NEUSE  RIVER. 

Reference. — See  page  268,  current  summary. 

The  work  for  the  year  consisted  of  dredging  at  Union  Point  Shoal, 
which  is  just  below  Newbern.  Between  September  24  and  Novem- 
ber 28  there  were  removed  from  this  shoal,  by  the  Government 
dredge  Scuppemong^  operated  by  hired  labor,  44,397  cubic  yards  of 
material,  23  logs,  and  216  stumps,  completing  the -channel  to  the 
project  width  of  300  feet  and  8  feet  deptn  at  dead  low  water. 

The  cost  of  this  year's  work  was  $4,895.05,  or  11+  cents  per  cubic 
yard,  no  account  being  taken  of  the  logs  and  stumps  removed.  All 
of  the  expenditures  were  for  improvement. 

Money  statement, 

July  1,  1906,  balance  unexpended $5. 0(57. 25 

Amount  appropriated  by  river  and  harbor  act  approved 
March  2,  1907 : $18,000.00 

Amount  received  from  sales,  rents,  etc 47.20 

18. 047. 20 


23, 114.  4ri 
June  30,  1907,  amount  expended  during  flst!al  year  for  worlds  of  Im- 
provement        4, 921.  r»5 


July  1,  1907.  balance  unexpended 18, 192.90 


Amount  (estimated)  required  for  completion  of  existing  project 72,500.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  Improvement $10,000.00 

For  maintenance  of  improvement 7, 500. 00 


Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1907,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


17, 500. 00 


APPROPRIATIONS. 


Date. 


Amount. 


Aggregate. 


Date. 


Amount. 


Aggregate. 


June  18, 1878 $40,000.00 

■"      • 45,000.00 

45,000.00 
80,000.00 
80,000.00 
20,000.00 
22,600.00 
16,000.00 
20,000.00 
15,000.00 
7,000.00 
7,000.00 
10,000.00 


March  8, 1879. 

June  14, 1880 

March  8, 1881 , 

August  2,  1«82 

July  6, 1884 

August  5, 1886 

August  11. 1888 

September  30, 1890. , 

July  18, 1892 , 

August  18, 1894 

June  8, 1896 , 

March  8, 1899 , 


940,000.00 
85,000.00 
130,000.00 
160,000.00 
190,000.00 
210,000.00 
232,500.00 
247,500.00 
267,500.00 
282,500.00 
289,500.00 
296,500.00 
306,500.00 


June  13, 1902 

Allotted  from  appropria- 
tion for  emergencies 
in  river  and  harbor 
worlu,  act  June  13, 1902. 

Allotted  from  appropria- 
tion for  emergencies 
in  river  and  harbor 
works,  act  April  28, 1904. 

March  8, 1905 

March  2, 1907 

Sales 


a  813.500.00 


2,000.00 


500.00 
a  17, 000. 00 
a  18, 000. 00 

219. 10 


t320,000.00 


322.000.00 


322,500.00 
889.500.00 
857,500.00 
857,719.10 


•Allotted  from  combined  appropriation  for  Neuse  and  Trent  rivers,  North  Carolina. 
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COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31,  1906. 


ClAflP  of  goods. 


Tone. 


Unit 
Price. 


Value. 


Cotton 

Cottonseed 

Cotton-seed  meal 

Grains 

Hay 

Potatoes 

Vegetables 

Cattle 

Hones 

Hogs 

Poultry 

OrsteTB 

Clams 

Rosin 

Turpentine: 

Crude  

Spirits 

Wood. 

Timber 

Lumber 

Shingles 

Fertiliser 

ICachlnery 

General  merchandise 

Coal 

Tar 

Peanuts 

Brick 

Total 


10,289 

8,920 

1.796 

17,368 

4,570 

8,615 

2,826 

26 

60 

20 

16 

76 

1,460 

2,800 

5,000 

1,600 

60 

662 

8,600 

110,000 

206,000 

2,900 

41,600 

850 

74,460 

6,876 

22 

4 

1,200 


S210 

$2,160,690 

20 

78,400 

26 

44,875 

85 

607,866 

20 

91,400 

20 

72,800 

20 

56,600 

60 

1,600 

100 

6,000 

100 

2,000 

20O 

8,000 

800 

22,600 

60 

87,000 

86 

96,000 

60 

260,000 

25 

40,000 

28 

145 

4 

7 

10 

8 

22 

100 

140 

5 

15 

60 

8 


1,400 

81,490 

14.000 

770,000 

2,060,000 

28,200 

918.000 

85.000 

10,423,000 

81,876 

880 

240 

8,600 


601,815 


117,967,656 


Estimated  number  of  passengers  carried,  20,000. 
No  transportation  lines  established  during  the  year. 

Statement  of  vessels  navigating  Neuse  River,  North  Carolina,  for  the  calendar 
year  ending  December  SI,  1906. 


Class  of  vessel. 


Number. 


Aggregate 
net  ton- 
nage. 


Draft. 


Steamers 

Schooners,  sloops,  etc. 

Naphtha  launches 

Barges 


40 
185 
40 

41 


2,400 

4,625 

225 

12,800 


FeeL 
2to8 
2to8 
2to4 
6  to  8 


(b)    TRENT  RIVER. 

Reference, — See  page  270  of  current  summary. 

The  work  of  improvement,  which  consisted  of  removing  the  shoal 
between  the  main  channel  and  the  harbor  line  at  Newbem  to  a  depth 
of  8  feet  at  dead  low  water,  in  progress  at  the  beginning  of  the  year, 
was  completed  on  September  24.  There  were  removed  from  this 
shoal  during  the  year  39,003  cubic  yards  of  extremely  hard  clay  and 
mud,  42  logs,  and  141  large  stumps.  This  work  was  done  by  the  Gov- 
ernment dredge  Scuppemong^  operated  by  hired  labor.  The  stumps 
and  logs  were  removed  at  irregular  times  during  the  progress  of  the 
dredfi^ng,  and  the  cost  of  their  removal  can  not  be  accurately  stated ; 
but  if  their  removal  be  considered  incidental  to  the  dredging  and  the 
total  cost  charged  to  dredging,  it  will  make  the  cost  of  the  dredging 
9  cents  per  cubic  yard.    If  an  equitable  proportion  of  the  cost  be 
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charged  to  logs  and  stumps,  the  cost  of  the  dredging  per  cubic  yard 
would  be  very  much  reduced. 

The  work  of  maintenance  consisted  of  removing  from  the  channel 
between  Newbem  and  Trenton  43  larse  snags,  11  stumps,  77  logs,  and 
19  trees;  from  the  banks  between  the  same  points  26  trees  and  7J 
cords  of  brush  were  cut  and  hauled  back,  and  from  the  turning 
basin  at  Trenton  433  cubic  yards  of  sand  were  removed.  This  work 
was  done  between  November  19  and  December  12  by  the  Government 
snag  boat  Trent^  operated  by  hired  labor. 

The  liabilities  incurred  during  the  year  have  been  $3,522.43  for 
improvement  and  $883.32  for  maintenance;  totalp  $4,405.75. 

The  project  is  completed,  excepting  that  portion  inserted  in  com- 
pliance with  Public  Resolution  No.  22,  approved  March  4,  1907, 
authorizing  a  channel  6  feet  deep  over  Foys  flats,  about  4  miles  above 
Newbem. 

It  is  thought  that  the  available  balance  will  be  sufficient  to  com- 
plete the  project,  and  an  additional  annual  appropriation  of  $2,500 
IS  recommended  for  maintenance. 


Money  statement, 

July  1,  1906,  balance  unexpended $5,999.17 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     12, 000. 00 


June  80, 1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $5,000.00 

For  maintenance  of  improvement 88J?.  32 


17, 999. 17 


5. 883.  32 


July  1,  1907,  balance  unexpended 12,115.85 

July  1,  1907,  outstanding  liabilities 65.00 


July  1,  1907,  balance  available 12, 050.  85 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 2,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Date. 

Amount. 

11 
Aggregate.  1                  Date. 

Amount. 

Aggregate. 

March  8. 1879 

$7,000.00 
10,000.00 
5.000.00 
10,000.00 
10,000.00 
8,500.00 
6,000.00 
5,000.00 
6,000.00 
4,000.00 

97,000.00 

Junes  1896 

12,000.00 

2,600.00 

a6, 600.00 

1.000.00 

023,000.00 

012,000.00 

348.90 

966,600.00 
69,000.00 
75,500.00 

Jane  14, 1880 

17,000.00 
22,000.00 
32,000.00 
42,000.00 
45,500.00 
60,500,00 
55,500.00 
60,500.00 
64,600.00 

March  8, 1899 

March  3.  1881 

June  13, 1902 

August  2,  1882 

July  5, 1884 

Allotted  from  appropria- 
tion for  emeivencies 
in    river  and   narbor 
works,  act  June  18, 1902. 

March  3, 1905 

August  5,  1886 

August  11,  1888 

76,600.00 

September  19, 1890 

July  13, 1892 

99,600.00 

March  2, 1907 

111,600.00 

August  18, 1894 

1  Sales.... 

111,848.90 

•  Allotted  from  combined  appropriation  for  Neuse  and  Trent  rivers.  North  Carolina. 
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COMMERCIAL  8TATISTI08  1*0R  THE  YEAR  ENDING  DECEMBER  81.  1909. 


Class  of  goods. 


Tons. 


Cotton 

Cotton  seed 

Cotton-seed  meaL. 

Tobacco,  leaf 

Grains 

Hay 

Potatoes 

Vegetables. 

Cattle 

Horses — 

Hogs 

Poultry 


^r.: 


Oysters- 
Clams 

Rosin 

Torpentine,  crude 

Turpentine,  spirits 

Wood 

Timber 

Lumber 

Sblngles 

Fertilizers 

Macbinery 

General  merchandise... 

Coal  and  minerals 

Tar 

Peanuts 

Rafting  gear 

Brick 


Total 848,607 


8,400 

1.660 

975 

1.000 

16.666 

4,490 

4.176 

8.068 

61 

61 

11 

2 

78 

750 

916 

6.000 

1.880 

50 

662 

2.750 

102.425 

99.000 

270 

10.450 

850 

78.498 

8.619 

22 

4 

600 

510 


Unit 
price. 


9210 

20 

25 

200 

85 

20 

20 

20 

60 

100 

100 

20O 

800 

60 

85 

50 

20 

80 

140 

8 

6 

10 

8 

22 

100 

140 

5 

12 

60 

80 

800 


Value. 


$1,764,000 

88,800 

24.876 

200.000 

484.480 

89.800 

83.520 

61.860 

8.06O 

5.10O 

I.IOO 

400> 

22.800* 

45.000- 

32.025 

250,000' 

27.780- 

1.500' 

78.680 

8,250 

614.550 

096.000 

2.160 

229.900 

35.000 


10,1 


18.095 
264 
240 

52.800 
1.580 


15.456.589 


Gain  over  last  year,  81,372  tons. 

Transportation  lines  established  during  the  year,  none. 

Number  of  passengers,  20,898. 


Statement  of  vessels  navigating  Trent  River,  North  Carolina^  during  calendar 
year  ending  December  31,  1906. 


Class  of  vessel. 

Number. 

Aggregate 
net  ton- 
nage. 

Draft.. 

SteftmCn.                      ...rr.r --, .. r          T,,- 

80 
26 
25 
150 

1,95# 

5,20D 

15» 

8,900 

Fset. 
2to8 

Bargcfi 

6to8 

Lanncbes 

2  to  4 

Schooners,  sloops,  etc 

2to8< 

M  6. 

INLAND  WATERWAY  FROM  PAMLICO   SOUND  TO  BEAUFORT  INLET, 

NORTH  CAROLINA. 

Reference. — See  page  271  of  current  summary. 

The  only  work  done  during  the  year  was  prosecuting  a  survey  for 
'the  purpose  i)f  definitely  locating  the  route  of  the  proposed  canal. 
The'surVey  was  started  on  May  6,  and  is  still  in  progress.  The  field 
work  is  about  Half  completed,  and  has  cost  to  June  30,  including  main 
pffice  expenses,  $1,773.31. 
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Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907. $200, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 924.  91 


July  1,  1907,  balance  unexpended 199,075.09 

July  1,  1907,  outstanding  liabilities 848. 40 


July  1,  1907,  balance  available 198,226. 


Amount  (estimated)  required  for  completion  of  existing  project <»350, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 6  350,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


Date. 


March  2. 1907  . 


$200,000 


Aggregate. 


9200,000 


M  7. 

IMPROVEMENT  OF  WATERWAY  BETWEEN  NEWBERN  AND  BEAUFORT, 

NORTH  CAROLINA. 

Reference. — See  page  272  of  current  summary. 

Plant  becoming  available,  work  was  commenced  on  December  20, 
1906,  and  ceased  on  January  2,  1907. 

Work  was  carried  on  near  the  head  of  Clubfoot  Creek.  There  were 
removed  2,758  cubic  yards  of  material  and  one  log  from  a  cut  1,100 
feet  long,  5  feet  deep^  and  25  feet  wide,  at  a  cost  of  $403.53. 

The  canal  connecting  the  head  of  Clubfoot  Creek  (which  empties 
into  the  Neuse)  with  the  head  of  Harlowe  Creek  (which  empties  into 
the  Newport  River)  is  owned  by  a  corporation,  which  does  very  little, 
if  anything,  in  the  way  of  maintenance.  The  United  States  makes 
no  expenditures  on  this  canal  and  makes  no  effort  to  keep  the  rest  of 
the  waterway  in  better  condition  than  the  canal  itself. 

Money  statement. 

July  1,  1906,  balance  unexpended $464.45 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_     2, 000. 00 

2r4G4."45 
June  30,   1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 432.85 

July  1,  1907,  balance  unexpended .7   2,031.60 

Amount  (estimated)  required  for  completion  of  existing  project 55,000.00 


APPROPRIATIONS. 


Date.  ^  Amount.  \  Aggregate. 


August  2, 1882 $10,000  110,000 

AugiMt6;i886 10,000  20,000 

August  11, 1888 16,000  35,000 

Maroh2,i907 2,000  87,000 

« Provided    for    in   river   and    liarbor   act    Marcli    2,    1907,    for    continuing  contract 
work,  etc. 

*  Sundry  civil  bill.  uiqiizea  oy '^jv^^v^piiv 
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COMMERCIAL  STATISTICS  FOR  THB  YEAR  ENDING  DECEMBER  81, 

1906. 

Class  of  goods. 

Tons. 

Unit 
price. 

Value. 

OottoD ... 

218 

850 

250 

148 

225 

150 

148 

186 

5 

6 

2 

1 

267 

8,000 

1,200 

625 

260 

6,480 

26,750 

29,200 

20 

2,500 

26 

9,200 

120 

1210 
20 
25 
18 
85 
20 
20 
20 
60 
100 
200 

IS 

35 

50 

26 

146 

4 

7 

10 

8 

22 

100 

140 

5 

•44,780 
17,000 

Cotton  jKed 

Cotton-seed  meal 

6,250 
2  664 

Cotton-seed  hulls 

Grains 

7,875 
8,000 

Hay 

Potatoes 

2,960 

8,700 

800 

Vegetables 

Cattle J.... 

Hogs 

600 

poultry 

400 

EgRS 

800 

vQi 

16,020 

Oysters  .•••..     .  - 

106,000 
60,000 

ffl^mn.... .      ..     -         • 

Roain 

16,625 

TnrpeTJtine,  Bpiritn . ..........     .            .............. 

86,250 

Wood 

26,720 

Timber 

187,260 

Lumber 

292.000 

Rhinglflii 

160 

Fertilizer 

56.000 

Machinery 

2,500 
1,288,000 

General  merchandise 

Coal 

600 

Total 

81,770 

2,178,904 

Loss  since  last  year  of  1,897  tons ;  no  transportation  lines  established  during 
the  year. 

Statement  of  vessels  navigating  waterway  between  Newhem  and  Beaufort, 
N.  C,  for  the  calendar  year  ending  December  Sly  1906. 


Class  of  vessel. 


Number. 


Aggregate 
net  ton- 
nage. 


Draft. 


Naphtha  launches 

Steamers 

Schooners,  sloops,  etc. 
Barges 


180 

ZIO 

2,200 

1,200 


JPbet, 
2to4 
4to6 
2to4 
5to7 


M8. 
IMPROVEMENT  OF  HARBOR  AT  BEAUFORT,  NORTH  CAHOLINA. 

Reference, — See  page  273  of  current  summary. 

Early  in  the  month  of  December,  1906,  the  shore  end  of  the  inner 
or  western  spur  jetty  at  Fort  Macon  Point  was  undermined  and  the 
jetty  flanked,  and  the  stability  of  Fort  Macon  Point  threatened  as  a 
result  of  the  damage. 

Since  December  the  shore  line  at  Fort  Macon  Point  has  been  resur- 
veyed  and  current  oteervations  and  soundings  taken  in  that  vicinity. 
These  surveys  show  that  the  ebb  current  makes  an  angle  with  the 
general  trend  of  the  shore  4ine  at  the  point  where  the  damage  oc- 
curred, and  that  considerable  scour  of  the  bottom  and  erosion  of  the 
shore  was  taking  place  in  that  vicinity.  The  unfavorable  influence 
of  the  old  jetty  was  plainly  diown  by  the  division  of  the  ebb  flow 
around  its  ends  and  the  scour  just  below. 

As  a  matter  of  relief,  it  was  decided  to  remove  the  remains  of  the 
old  jetty,  and  with  the  stone  so  removed  and  additional  stone  to  be 
punmased  build  other  spur  jetties  in  that  vicinity. 
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The  Government  snag  boat  Trent^  with  hired  labor,  started  this 
work  on  May  18,  and  the  work  was  still  in  progress  on  June  30.  To 
June  30,  383.83  tons  of  stone  had  been  removed  from  the  old  jetty 
and  303.83  tons  of  it  used  in  the  construction  of  two  other  jetties; 
65.6  cords  of  brush  were  cut  and  made  into  fascine  mattresses  and 
44.6  cords  of  it  used  in  the  two  jetties,  leaving  80  tons  of  stone  and  21 
cords  of  brush  that  has  not  yet  been  placed  in  the  new  jetties.  The 
two  jetties  were  started  near  the  high-water  line,  and  have  been  com- 
pleted to  the  6-foot  contour,  their  present  lengths  being  90  and  91 
feet. 

It  is  also  the  intention  to  construct  a  third  short  jetty,  similar  to 
the  two  already  started.  After  this  jetty  has  been  completed  out 
to  the  6-foot  contour  and  the  remains  of  the  old  jetty  has  been  en- 
tirely removed,  the  eflFect  upon  the  shore  line  and  vicinity  will  be 
carefully  observed  before  these  jetties  are  extended  or  others  built. 

The  liabilities  incurred  during  the  year,  all  for  maintenance, 
amount  to  $2,203.41,  of  which  $1,264.19  was  outstanding  at  the  end 
of  the  year. 

It  is  proposed  to  spend  the  available  balance  and  the  additional 
appropriation  recommended  in  redredging  channel  across  Bulkhead 
shoal,  maintaining  sand  fences  at  Fort  Macon  and  Shackleford 
points,  completing  the  removal  of  the  old  jetty,  and  constructing  new 
jetties  at  Fort  Macon  Point. 


Money  statement. 

July  1,  1906,  balance  unexpended $196.03 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 22, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 


22, 196. 03 


939.22 


July  1,  1907,  balance  unexpended 21,256.81 

July  1,  1907,  outstanding  liabilities 1, 264. 19 

July  1,  1907,  balance  available 19, 992.  62 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  In  addition  to  the  bal- 
ance unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Date. 

Amount. 

Aggregrate. 

Date. 

Amount. 

Aggregate. 

JlilT4  1886 

95,000 
80,000 
25.000 
20,000 
15,000 
85.000 
16,000 
10,000 
5,000 

•5.000 
80,000 
66.000 
76,000 
90.000 
126,000 
140,000 
160,000 
166,000 

June  18, 1902 

$8,000 

1,000 

2,000 

22.000 

350 

•168,000 

March  6,  lfi80 

Allotted  from  appropria- 
tion for  emczvencies  in 
river  and  harbor  works, 
act  April  28, 1904 

AuauBti.  1882 

Ji3y6,l884 

Ausust  6  1886 

'X:Z 

Antniiit  11   1888 

Maroh  8,1906 

SAntemberlO  1^90    .     .  . 

March  2, 1907.. 

188,000 

JuTv  IS  1892 

Sales 

188,350 

June  8,' 1896 

uigiiizeci  Dy  '' 
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COMMBftCtAL  BTATtSTlCB  FOR  THE  YEAR  ENDING  DECEMBER  31,  1906. 


Clttas  of  gfxxls. 


Ootton 

Gottonseed 

Cotton-seed  meal . 

Grains 

Hay 

Potatoes 

Vegetables 

Cattle 

Hogs 

Poultry 


Tons. 


Oysters 
Clams. 


Roeln. 
Turpentine,  spirits. 
Wood. 


Lnmber 

Shingles 

FerSlizcr 

Machinery 

General  merchandise. 

Coal 

Soft  crabs 

Pine  piles 

Brick 


248 

840 

SOO 

80 

176 

S69 

260 

10 

5 

5 

6 

6,954 

7,993 

6,665 

625 

250 

4,230 

8,666 

20 

1,815 

11 

19»602 

120 

40 

1,375 

275 


Unit     I 
price. 


Value. 


Total 


58,889 


9210 
20 

85  I 

20  I 
20 
60 
100 
200 

aoo 


50 

25 

145 

4 

10 

8 

22 

25 

140 

5 

120 

5 

8 


952,080 

16,800 

7,500 

1,050 

8,500 

7,880 

5,200 

600 

500 

1,000 

1,800 

857.240 

279,766 

288,260 

15,686 

86,250 

16,920 

86,660 

160 

89,930 

275 

2, 744.280 

600 

4,800 

6,875 

826 


3,970,866 


fStatement  of  vessels  navigatinp  Beaufort  Harbor.  North  Carolina,  during  the 

calendar  year  1906. 

Class  of  vessel. 

Number. 

Aggregate 
net  ton- 
nage. 

Draft. 

Steamers 

75 
300 
210 

8,000 
10,000 
2,200 

Feet. 
8  to  10 

Schooners,  sloops,  etc 

2  to  10 

Launches  and  yachts 

2to  8 

M  9. 

IMPROVEMENT  OF  BEAUFORT  INLET,  NORTH  CAROLINA. 

Reference. — See  page  276,  current  summary. 

The  suction  dredge  Cape  Fear.,  belonging  to  Cape  Fear  River,  at 
and  below  Wilmington,  N.  C.,  which  was  at  work  on  this  improve- 
ment at  the  beginning  of  the  fiscal  year,  continued  working  until 
December  14,  when  an  accident  to  her  stem  bearing  made  it  necessary 
for  the  dredge  to  go  to  Norfolk,  Va.,  for  repairs.  She  returned  to 
Beaufort  Inlet  and  resumed  work  on  January  31,  and  remained  con- 
stantly at  work  until  February  26,  when  she  was  returned  to  Cape 
Fear  Kiver. 

The  total  expenditures  for  the  year  were  $28,506.70,  from  which  we 
deduct  $4,948.73  liabilities  outstanding  on  June  30,  1906  (there  being 
no  liabilities  outstanding  June  30,  1907),  leaving  the  actual  cost  oi 
the  year's  work  $23,557.97.  This  sum  includes  rental  at  the  rate  of 
$28.50  per  working  daj  paid  to  the  appropriation  to  which  the  dredge 
belongs,  but  does  not  include  the  bulk  of  the  cost  of  the  repairs  made 
at  Norfolk,  Va.,  which  was  paid  by  the  appropriation  for  Cape  Fear 
River  at  and  below  Wilmington^  N,  C.  it  dx)es  include  the  cost  of 
minor  repairs  incidental  to  the  work,  however,  and  also  includes  the 
neoessftry  surveys  and  superintendence.  This  sum  eftected  the  re- 
mimLol^:^ltcubic  yards- of  material^-thfr4ma'ag|^,^^QI|t^^t^|^^^ 
was  10.62  cents  per  cubic  yard.  .:^ii^^^ 
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There  is  no  reliable  survey  of  a  recent  date,  but  from  an  examina- 
tion made  during  the  latter  part  of  May,  1907,  the  minimum  depth 
was  found  to  be  20  feet  and  the  minimum  width  approximately  200 
feet.  A  careful  survey  of  the  channel  and  vicinity  will  be  made  at  the 
first  opportunity. 

Money  statement 

July  1,  1906,  balance  unexpended $29,022.46 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      5, 000. 00 


34,022.46 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       28, 506. 70 


July  1,  1907,  balance  unexpended 5,515.76 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

APPROPRIATIONS. 


Date. 


Amount. 


Aggregate. 


March  8, 1905. 
March  2, 1907. 


145,000 
5,000 


$45,000 
50,000 


COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31,  1906. 


Claas  of  goods. 

Tons. 

Unit 
price. 

Value. 

Fish 

4.465 
5,000 
1,000 

60 
10 
140 

9267,900 
60,000 
140,000 

Lumher .  ... 

OAneral  meit»h<»-n«^i«W  . t  .....,.,.-  - - , 

Total 

10,465 

457,900 

Loss  in  volume  since  last  year  5,189  tons. 
Transportation  lines  established  during  the  year,  none. 

Statement  of  vessels  navigating  Beaufort  Inlet,  HJorth  Carolina,  during  the 
calendar  year  ending  December  SI,  1906, 


Class  of  vessel. 


Number. 


Aggregate 
net  ton- 
nage. 


Draft 


Steamers 

Schooners,  sloops,  etc 
Launches  and  yachts 


71 
75 
170 


2.640 
1,400 
1,100 


8tol2 
2  to  12 
2  to  10 


M  10. 

NEW  RIVER,  INCLUDING  INLAND  WATERWAYS  BETWEEN  BEAUFORT 
HARBOR  AND  NEW  RIVER  AND  BETWEEN  NEW  RIVER  AND  SWANS- 
BORO,  NORTH  CAROLINA. 

(a)  new  river. 

Reference. — See  page  276,  current  summary. 

There  was  no  work  carried  on  during  the  year  except  a  survey  of 
the  locality  around  Cedar  Bush  Marsh  to  ascertain  the  benefits 
derived  from  the  rebuilding  of  the  dike  and  ooJle^|^^j§(^i^[^]^al 
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The  survey  shows  a  4-foot  mean  low-water  channel  around  Cedar 
Bush  Marsh,  but  it  is  less  than  100  feet  wide  at  tliree  points  for  short 
distances. 

The  liabilities  incurred  during  the  year  were  for  maintenance,  and 
amounted  to  $137.84,  of  which  $2.85  was  outstanding  on  June  30, 
1907. 

An  additional  appropriation  of  $2,000  for  maintenance  is  recom- 
mended. 

Money  statement. 


July  1,  1906,  balance  unexpended 

Amount  allotted  from  river  and  harbor  act  approved  March  2»  1907. 


$133.04 
2,000.00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


2, 133. 04 
134.99 


July  1,  1907,  balance  unexpended 1,998.05 

July  1.  1907,  outstanding  liabilities 2.  85 


July  1,  1907,  balance  available 1,995.20 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 , 2, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Date. 


Aggregate. 


July  4, 1886,  to  July  7, 1838. 

August  2, 1882 

July  4, 1884 

Augusts,  1886  

August  11,  1888 

September  19,  li^ 

July  13. 1892 

March  2, 1907 

Sales 


t5,000.00 
6,000.00 
10.000.00 
3,000.00 
6,000.00 
5,000.00 
a2,000.00 
.10 


$50,000.00 
5,000.00 
10,000.00 
20,000.00 
28,000.00 
28,000.00 
38,000.00 
86.000.00 
35,000.10 


«  Allotted  from  combined  appropriation. 
COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31.  1906. 


Class  of  goods. 


Tons.        Price.       Value. 


Cotton 

Cottonseed , 

Cotton-seed  meal 

Grains , 

Hay 

Potatoes 

Vegetables 

Cattle 

Horses 

Hobs 

Ftoh 

Oysters 

clams 

Rosin 

Turpentine,  crude . . . . 

Timber 

Fertili£er 

General  merchandise. 

Peanuts...- 

Ratting  gear 

Total 


101 

$210 

900 

20 

400 

25 

60 

35 

106 

20 

200 

20 

50 

20 

2 

60 

1 

100 

2 

100 

400 

60 

250 

35 

425 

60 

200 

25 

18 

28 

7,860 

7 

800 

22 

2.026 

140 

16 

60 

860 

80 

$21,210 

18.000 

10,000 

2,100 

2,100 

4,000 

1,000 

120 

100 

200 

24,000 

8,750 

21,250 

6,000 

864 

61,450 

17,600 

288,600 

960 

28,800 


18,660   600,604 


Gcr 


XJ 
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Statement  of  vessels  navigating  New  River,  North  Carolina,  during  the  calendar 
year  ending  December  SI,  1906. 


class  of  vessel. 


Scboonen . 

Launches.. 
Sharpies... 
Scow 


Number. 


Aggregate 
net  ton- 
nage. 


Draft. 


FeeL 
4 
2  to  Si 
ItoS 

4 


(b)    inland    waterway   BETWEEN    NEW   RIVER   AND    SWANSBORO. 

Reference. — See  page  277  of  current  summary. 

Dredging  operations  were  in  progress  at  the  beginning  of  the 
fiscal  year,  and  were  suspended  on  November  7,  1906,  for  want  of 
funds. 

Work  was  done  by  Government  plant  and  hired  labor,  at  an  actual 
cost  of  $2,565.32. 

There  were  removed  from  Stand  Back  shoal  2,052  cubic  yards  of 
material,  completing  a  cut  through  this  shoal  25  feet  wide  and  8  feet 
deep  at  low  water;  and  from  Sand  shoal,  17,795  cubic  yards  of  ma- 
terial, from  a  cut  6,738  feet  long,  25  feet  wide,  and  3  feet  deep  at  low 
water,  making  a  total  of  19,849  cubic  yards  of  material,  which  cost 
12.9+  cents  per  cubic  yard. 

An  aditional  appropriation  of  $16,000  is  recommended,  of  which 
it  is  proposed  to  apply  about  $15,000  to  improvement  by  dredging, 
and  aJbout  $1,000  to  maintenance.  It  is  proposed  to  apply  the  avail- 
able funds  to  improvement  by  dredging,  as  soon  as  plant  can  be 
spared  for  that  purpose. 

Money  statement, 

July  1,  lOOO.  balance  unexpended $3.  224.  40 

Amount  allotted  from  river  and  harbor  act  approved  March  2,  1907.     12, 000.  00 


15.  224.  40 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        3,  224.  40 


July  1,  1907,  balance  unexpended 12,  000. 00 

Amount  (estimated)  required  for  completion  of  existing  project 26,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $15,000.00 

For  maintenance  of  improvement 1, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


16, 000. 00 


APPROPRIATIONS. 


Date. 


Amount. 


Aggregate. 


September  19, 1890 . 
March  2. 1907 


$5,000 
a 12, 000 


15,000 
17,000 


•Allotted  from  combined  appropriation,  .^^ed  by  CjOOQIC 
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COMMERCIAL    STATISTICS    FOR    THE    YEAR    ENDING    DECEMBER  31,  1906. 


Clam  of  goods. 

Tons. 

Unit 
price. 

Value. 

Cotton 

87 
200 
260 

1,000 
500 
714 
285 

2,500 
400 
800 

S210 
20 
60 
85 
50 
20 

140 

6 

22 

140 

17,770 

Cottonseed 

4,000 
15,000 
85,000 
25,000 

Fish 

Ovsters 

Cf«-m» X.  X     .... 

Rosin 

14,280 

Turpentine.  Hpirits 

89,900 

Timw. :....:..:....: : 

15,000 

Fertilizers 

88,000 

General  merchandise 

112,000 

Total 

6.686 

355,960 

Gain  over  last  year,  5,303  tons. 

Transportation  lines  established  during  the  year,  none. 


Statement  of  vessels  navigating  the  toatertoay  between  New  River  and  Swans- 
horo,  N.  C,  during  the  calendar  year  ending  December  SI,  1906. 


Class  of  vessel. 

Number. 

Aggregate 
net  ton- 
nage. 

Draft. 

Steamers 

1 
60 
25 

52 
600 
250 

4 

Rharpim ..... 

2to4 

TiAun<^he8 . 

2  to  4 

(c)    WATERWAY    BETWEEN    BEAUFORT    HARBOR    AND    NEW    RIVER     (l.    E., 
PORTION  BETWEEN  BEAUFORT  AND  SWANSBORO). 

Reference. — See  page  279,  current  summary. 

There  was  no  actual  work  done  during  the  fiscal  year  1907.  The 
expenses  incurred  amounted  to  $293.02  and  were  for  repairing  plant 
and  collecting  commercial  statistics. 

It  is  proposed  to  use  the  balance  on  hand,  together  with  the  addi- 
tional appropriation  recommended,  in  maintenance  and  in  increasing 
the  width  oi  the  dredged  cuts  to  the  project  width  of  100  feet. 

Money  statement, 

July  1,  1906,  balance  unexpended $2, 310. 66 

Amount  allotted  from  river  and  harbor  act  approved  March  2,  1907.       3, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 


5, 310.  66 
293.02 


July  1,  1907,  balance  unexpended 5,017.64 

Amount  (estimated)  required  for  completion  of  existing  project 16,040.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $12,000.00 

For  maintenance  of  Improvement 1,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899^ 


13,000.00 
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APPROPRIATIONS. 


Date. 

Amount. 

Aggregate. 

Date. 

Amount. 

$2,600 
1,000 
9,600 

as,  000 

Aggregate. 

AugurtS,  1886 

$10,000 
5,000 
15,000 
10,000 

$10,000 
15,000 
80,000 
40,000 

AuguatlS,  1894 

$42,500 

August  11, 1888 

Junes,  1896 

43,500 

September  19, 1890 

June  18, 1902 

SH,000 

July  18, 1892.' 

March  2, 1907 

56,000 

'Allotted  from  combined  appropriation. 
COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31.  1906. 


Class  of  goods. 


Tons. 


Unit 
price. 


Value. 


Cotton 

Cottonseed , 

Cotton«seed  meal 

Grains 

Hay 

Potatoes 

Vegetables 

Poultry , 

^:;:::;:::.:::::::. 

Oysters 

Cuims 

Rosin 

Turpentine,  spirits. . . 

Wood 

Lumber 

ShinjBTles 

Fertfllaers 

Machinery 

General  merchandise 

Soft  crabs 

Peanuts 

Fish  oil 

Cross-ties 

Total 


225 

891 

800 

250 

148 

50 

125 

1 

1 

2,288 

6,000 

2,120 

625 

250 

1,600 

7,500 

60 

800 

100 

6,752 

79 

82 

10 

405 


$210 

20 

25 

85 

20 

20 

20 

200 

800 

60 

35 

60 

25 

145 

4 

10 

8 

22 

25 

140 

120 

60 

75 

7 


$47,250 

7.820 

7,600 

8,760 

2,960 

1,000 

2,500 

200 

800 

187,280 

210,000 

106,000 

15,625 

86,250 

6,400 

75,000 

400 

6,600 

2,600 

945,280 

9,480 

1,920 

750 

2,835 


29,602 


1,684,600 


Statement  of  vessels  navigating  waterway  between  Beaufort  Harbor  and  New 
River,  North  Carolina^  during  the  calendar  year  ending  December  SI,  1906. 


.    Clafis  of  vessels. 

Number. 

net  ton- 
nage. 

Draft 

Steamers 

12 
125 
60 

800 

1,260 

650 

Feet. 
2  to  4 

Schooners,  etc 

2  to  4 

Launches 

2  to  4 

M  II. 


IMPROVEMENT  OF   NORTHEAST    (CAPE  FEAR)    AND   BLACK   RIVERS 
AND  CAPE  FEAR  RIVER  ABOVE  WILMINGTON,  NORTH  CAROLINA. 

(a)    NORTHEAST  RTVBR,   N.   C. 

Reference. — See  page  280,  current  summary. 

The  work  of  the  year  consisted  of  maintenance  by  snagging,  repair- 
ing and  caring  for  plant,  and  in  collecting  commercial  statistics. 
The  work  was  done  by  hired  labor  and  Gk)vemment  plant. 

Active  operations  were  carried  on  during  July,  1.906.  The  worst 
obstructions  were  removed  between  the  tnirty-seventh  and  sixty- 
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eighth  mile  boards.  No  work  was  done  above  the  sixty-eighth  mile 
lx)ard,  as  the  stage  of  water  would  not  permit  work  to  be  done  above 
that  point  when  plant  was  available. 

There  were  removed  from  the  channel  33  large  snags,  10  stumps,  51 
logs,  and  30  trees;  34  trees  were  cut  from  the  banks  and  hauled  oack. 

The  actual  field  cost  of  this  work  was  $266.50,  to  which  should  be 
added  $75.40  for  office  expenses,  making  the  total  cost  of  the  year's 
work,  ^1.93. 

A  present  draft  of  6  feet  can  be  carried  48  miles  to  Bannerman's 
bridge,  and  3  feet  to  Groom's  bridge.  8  miles  above,  at  lowest  stages ; 
from  Groom's  bridge,  47  miles  to  Kornegay's  bridge,  the  stream  is 
navigable  only  for  small  boats  and  rafte  for  about  eight  months 
during  the  year. 

The  minimum  low-water  depth  to  Bannerman's  bridge  is  6  feet; 
to  Groom's  bridge,  3  feet;  to  Hallsville,  0.5  foot;  to  Kornegay's 
bridge  (the  head  of  navigation),  0.1  foot. 

mth  the  available  balance  it  is  proposed  to  maintain  the  natural 
channel  to  Hallsville. 

An  additional  appropriation  of  $3,000  is  recommended  for 
maintenance. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,365.55 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-    2, 000. 00 


3, 365. 55 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement - 341. 93 


July  1,  1907,  balance  unexpended 3, 023.  (52 

July  1,  1907,  outstanding  liabilities 1.75 


July  1.  1907,  balance  available 3, 021. 87 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  Improvement,  In  addition  to  the 
balance  unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

September  19,  1890,  for  Northeast  (Cape  Fear)  River,  North  Caro- 
lina  $5, 000. 00 

July  13,  1892,  for  Northeast  (Cape  Fear)  River,  North  Carolina 5,000.00 

August  18,  1894,  for  Northeast  (Cape  Fear)  River,  North  Carolina..-    5, 000. 00 

March  3,  1899,  for  Northeast  River,  North  Carolina 2,000.00 

.Tune  13,  1902,  for  Northeast  River,  North  Carolina a  2, 000. 00 

Other  receipts,  March  4,  1897,  sales  to  Cape  Fear  River 243. 33 

Allotted  from  emergency  appropriation  June  13,  1902 '    500.00 

March  3,  1905 «  2, 000. 00 

March  2,  1907 - «  2, 000. 00 

Total 23, 743. 33 

a  Allotted  from  Joint  appropriation  for  Northeast  and  Black  rivers.  North 
Carolina,  and  Cape  Fear  River,  North  Carolina,  above  Wilmington. 
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COMMERCIAL    STATISTICS    FOB    THE    TEAR    BNDINQ    DECEMBER  31,  1906. 


ClasB  of  goods. 

Tons. 

Unit 
price. 

Value. 

Cotton 

406 

90 

178 

20 

80 

6 

25 

U 

10 

3 

1,079 

875 
2QB 
5.000 
70,702 
2,  BIO 
878 
12,091 

S'SJ 
2,000 

24 

8,750 

479 

1210 
20 
25 
50 
85 
20 
20 
20 
60 
100 
200 
800 
25 

28 

146 

4 

7 
10 

8 
22 

8 

140 

12 

60 

7 

5 

885,260 

Cottonseed 

5.000 

Cotton-seed  meal 

2.250 

Rice,  rough 

400 

Grains 

6.280 

Hay 

So 

Potatoes 

600 

Vegetables 

100 

Cattle 

1,500 

Hogs 

1,100 

Pomtry 

2,000 

F-ffRH 

2,400 

Ro&n 

26.975 

Turpentine: 

Crude  

10,500 

Spirits 

29,435 

Wood. 

20.000 

Timber 

494.914 

Lumber 

23,100 

Shingles 

2,884 

Fertilizers 

266,002 

Brick 

18, 989 

General  merchandise 

280.000 

Tar 

4,872 

Peanuts .- 

1,440 

Crow-ties .^ 

26,250 
2,895 

Poles  and  pile?' 

Total 

106, 151 

1.314,946 

Loss  in  volume  since  last  year,  5,828  tons. 

No  transportation  lines  established  during  the  year. 

Number  of  passengers  (estimated),  500. 

(b)    improving  BLACK  RIVER,  NORTH  CAROLINA. 

Reference. — See  page  281  of  current  sununary. 

The  work  during  the  fiscal  vear  consisted  of  maintenance  by  snag- 
ging, caring  for  plant,  and  collecting  commercial  statistics.  Snagging 
was  done  by  hired  labor  and  government  plant. 

Active  operations  were  carried  on  during  August,  1906.  The  worst 
obstructions  were  removed  from  both  channel  and  banks,  between  the 
forty-third  and  seventy-fifth  mile  boards. 

The  total  expenditures  during  the  fiscal  year  were  $721.39,  from 
which  the  outstanding  liabilities  of  the  previous  year  should  be 
deducted,  leaving  $544.32  as  the  actual  cost  of  operations,  which 
resulted  in  the  removal  from  the  channel  of  15  large  snags,  3  stumps, 
5  logs,  and  33  trees.  Nineteen  trees  were  cut  and  hauled  back  from 
the  banks. 

With  the  available  balance  it  is  proposed  to  maintain  the  natural 
channel  up  as  far  as  Clear  Run.  An  additional  appropriation  of 
$3,000  is  recommended  for  maintenance. 

The  small  appropriations  for  the  past  five  or  six  years  have  not 
been  sufficient  to  properly  maintain  the  channel. 
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Money  statement, 

July  1,  1906,  balance  unexpended $1.900. 16 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      2,  OCO.  00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 


3, 900. 16 
721.  39 


July  1,  1907,  balance  unexpended 3, 178.  77 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Date.                 1  Amount. 

Date. 

Amount. 

Aggregrate. 

August  5, 1886 

88,000 

13,000 
18,000 
15,000 
16,000 
18,000 
20,000 

Allotted  from  emergency 
appropriation,  June  13, 

fSOO.OO 

a2,000.00 

a2,000.00 

248.84 

July  18, 1892 

10,000 
2,000 
1,000 
2,000 

a2,000 

AugUBt  17, 189i 

$20,600.00 
22,500.00 
24,600.00 
24,743.84 

June  8, 1896 ,,-^.,-,,- 

March  8, 1906 

Maroh3,1899 

March  2, 1907 

June  13, 1902 

Sales,  etc 

•Allotted  from  Joint  appropriation  for  Northeast  and  Blacic  rivers,  North  Carolina,  and 
Cape  Fear  River,  North  Carolina,  above  Wilmington. 

COMMERCIAL    STATISTICS    FOR    THE    TEAR    ENDING    DECEMBER  81,  1906. 


Class  of  goods. 


Tons. 


1   Unit 
price. 


Value. 


Cotton 

Cottonseed 

Cotton-seed  meal. 

Grains 

Hay 

Potatoes 

Vegetables 

Cattle 

Horses 

Hogs 

Poultry 


^: 


Rofiin 

Turpentine: 

Crude 

Spirits 

Wood. 

Timber 

Lumber 

Shingles 

I^rtUixeis 

Machinery 

General  merchandise  . 

Tar 

Peanuts 

Brtok 

Crofls-tieB 

Poles  and  piles 


Total. 


250 

125 

300 

183 

75 

44 

80 

44 

4 

38 

21 

14 

3 

8,267 

341 

529 

6.500 

26,900 

896 

2,500 

740 

25 

4,227 

971 

26 

15 

8,068 

920 


$210 

20 

25 

36 

20 

20 

20 

60 

100 

100 

200 

800 

60 

25 

28 

145 

4 

7 

10 

8 

22 

100 

140 

16 

60 

8 

7 

5 


67,058   1,186,824 


852,500 
2,.J00 
7,500 
r.,  475 
1,500 

880 

(300 
2,640 

400 
3,800 
4,200 
4,200 

180 
81,665 

9,548 

76,705 

26,000 

18S.300 

8.960 

20,000 

16,280 

2,600 

691.  780 

14.565 

1,560 

45 

56,441 

4,600 


Loss  in  volume  since  last  year,  11,582  tons. 
Transportation  lines  established  during  the  year,  none. 
Number  of  passengers  (estimated),  500. 
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Freight  transported. 


Calendar  year  ending  December 

31 —  Tons. 

1885- 48,650 

1890. 61,311 

1891 79,429 

1892. 56,051 

1893. 45,003 

1894^ ^ 41,130 

1895- 63,262 

1896u 69.033 

1897. 31,144 


Calendar  year  ending  December 

31 — Continued —  Tons. 

1898- 38,139 

1899- 48,533 

1900. 58,087 

1901 61,069 

1902. 72,224 

1903u 74,123 

1904. 72,677 

1905. 68,635 

1906. 57,053 


Statement  of  vessels  navigating  Black  River,  North  Carolina,  during  the  calendar 
year  ending  December  31,  1906. 


Glass  of  vessels. 

Number. 

Aggregate 
net  ton- 
nage. 

Draft. 

Btmuneni 

4 
6 
40 

126 

94 

3,000 

2.5-3.5 

Steam  tugs 

8.5-4.5 

Flats  (about) 

1.5-4.5 

(c)     CAPE   FEAR   RIVER   ABOVE   WILMINGTON,   N.    C. 

References. — See  page  282  of  current  summary. 

The  project  of  1881  has  been  about  30  per  cent  completed,  and  no 
work  under  it,  except  for  maintenance,  nas  been  done  for  several 
years.  It  has  been  superseded  by  the  canalization  project  of  1902, 
but,  pending  the  completion  of  the  latter,  maintenance  work  on  the 
former  project  is  being  kept  up. 

The  work  of  maintenance  during  the  year  has  been  the  removal 
of  the  worst  obstructions  between  the  mouth  of  Black  River  and  Fay- 
etteville.  Work  was  done  by  hired  labor  and  Government  plant.  The 
cost  of  the  work  during  the  year  for  maintenance  amounted  to 
$1,702.35,  after  deducting  the  outstanding  liabilities  at  the  beginning 
of  the  year,  and  resulted  m  the  removal  of  336  large  snags,  10  stumps, 
and  144  trees  from  the  channel ;  746  trees  were  cut  and  hauled  back 
from  the  banks. 

Canalization. — ^The  expenses  of  the  year  on  the  canalization  project 
amounted  to  $1,589.71.  The  work  accomplished  by  tins  expenditure 
consisted  in  the  purchase  of  site  for  lower  dam,  examination  of  titles 
to  other  tracts  of  land  required,  inspecting  the  river,  in  the  purchase 
of  stone  markers  for  lana,  and  in  keeping  gauge  records. 

The  locations  of  the  sites  selected  are  Site  No.  1,  at  Kings  Bluff, 
40  miles  above  Wilmington ;  Site  No.  2,  at  Browns  Landing,  72  miles 
above  Wilmington,  and  Site  No.  3,  at  Tolers  Landing,  96  miles  above 
Wilmington.  The  last  two  locations  are  subject,  however,  to  obtain- 
ing satisfactory  title,  either  by  purchase  or  condemnation  proceedings. 
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Money  statements. 

GENERAL  IMPBOVEMENT. 

July  1,  1906,  balance  unexpended $4, 437. 25 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      5, 000. 00 


9,437.25 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement ^ 1, 916. 36 


July  1,  1907,  balance  unexpended 7, 520. 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 - 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

LOCKS   AND   DAMS. 

July  1,  1906,  balance  unexpended $37,569.99 

June  30,  1907,  amount  expended  during  fiscal  year,  for  worlcs  of  im- 
provement        1, 670. 82 


July  1,  1907,  balance  unexpended 35,899. 17 

July  1,  1907,  outstanding  liabilities 132.98 


July  1, 1907,  balance  available 35,  766. 19 

Amount  (estimated)  required  for  completion  of  existing  project 1,300,000 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 450,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


Date. 

Amount. 

Aggregate. 

Date. 

Amount 

Aggregate. 

March  8,  i881 

830,000.00 
80,000.00 
5,000.00 
11,260.00 
12,000.00 
15,000.00 
15,000.00 
14,000.00 

880,000.00 
60,000.00 
65,000.00 
76,260.00 
88,250.00 
108,250.00 
118,260.00 
132,250.00 

Junes,  1896 

S5.000.00 
5,000.00 
50,000.00 
a6.000.00 
a5,000.00 
a5,000.00 
'414.88 

$187,250.00 
142,260.00 
192,250.00 
198.250.00 
208,250.00 
206,250.00 
206.66188 

At«!Mt2, 1882 

March  3, 1899 

JiUy5,1884 

June  18, 1902 

Augusts,  1886 

Do 

August  11, 1888 

March  8, 1906 

September  19, 1890 

July  13, 1802 

March  2, 1907 

Sales,  etc 

August  18, 1894 

*  Allotted  from  joint  appropriations  for  Northeast  and  Black  rivers.  North  Carolina, 
and  Cape  Fear  River,  North  Carolina,  above  Wilmington. 

COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31,  1006. 


Class  of  goods. 


Cotton 

Cottonseed 

Cotton-seed  meal 

Tobacco,  leaf 

Bice,  rough 

OiaiuB 

Ebiy 

Potatoes 

Vegetables 

Cattle 

HOIBM 

Hogs.. ...a.  a..... 

Pooltzy...,. 


Tons. 

Unit 
price. 

Value. 

2,260 

$210 

8472,500 

600 

20 

12,000 

225 

25 

5,625 

15 

200 

8,000 

10 

60 

500 

150 

85 

6,250 

95 

20 

1900 

80 

20 

1,600 

66 

20 

1,120 

99 

60 

6^940 

25 

100 

2,600 

65 

100 

^6oo 

giiizeaS^/ 

%.jaDoJ 

^!a:iVO0O 
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COMMERCIAL  STATISTICS  FOR  THE  YEAR  ENDING  DECEMBER  31,  1906— Cont'd. 

Class  of  goods. 

Tons. 

Unit 
price. 

Value. 

EggB 

42 

10 

2,091 

844 

662 

9,000 

41,294 

6,400 

1,875 

28,340 

100 

12,200 

3,918 

1,863 

12 

6.260 

19,500 

tsoo 

60 
25 

28 

145 

4 

7 

10 

8 

22 

100 

140 

6 

15 

60 

3 

7 

f  12, 600 

Ffih "::::;::::::::::::  :::::      ::::::::::"::::::::::::::: 

600 

Rosin 

52,275 

Turpentine: 

ferude 

28,683 

Spirits 

81,490 

Wood. 

86.000 

Timber 

289,068 

Lumber 

64.000 

Shineles 

15,000 

Fertflizera 

628,480 

Machinery 

10,000 

General  merchandiMe 

1,706,000 

Poles  and  piles 

19,690 

Tar ...               . .                         .      ... 

27,945 

Peanuts 

720 

Brick 

15,760 

Cross-ties 

136,600 

Total 

136,991 

3,680,078 

M    12. 

IMPROVEMENT  OF  CAPE  FEAR   RIVER,   NORTH   CAROLINA,   AT   AND 
BELOW   WILMINGTON. 

Reference, — See  page  284,  current  summary. 

The  operations  of  the  year  have  been  the  work  of  the  suction  dredge 
Cape  Fear  on  the  ocean  bar  and  Snows  Marsh  channels,  during  part 
of  the  year,  and  of  the  clam-shell  dredge  Ajax  on  the  river  channels; 
also  repairing  of  New  Inlet  and  Swash  Defense  dams ;  making  minor 
surveys  and  caring  for  plant.  All  work  was  done  by  hired  labor  and 
government  plant. 

Expenditures  of  the  year  were  $136,284.43,  of  which  there  was 
outstanding  at  the  beginning  of  the  fiscal  year  the  sum  of  $11,876.33, 
leaving  $124,409.10,  pertaining  to  the  fiscal  year  1907.  To  this  there 
should  be  added  $29,115.38,  outstanding  at  the  close  of  the  fiscal 
year,  and  we  obtain  the  sum  of  $153,624.48  as  the  actual  expenses 
incurred  during  the  year. 

The  sum  of  ^,401.25  was  received  for  rent  of  dredge  (to  the  Beau- 
fort Inlet  improvement)  and  as  proceeds  of  the  sale  of  condemned 
property.  This  deducted  from  the  above  sum  leaves  the  appropria- 
tion reduced  by  $147,125.25,  for  which  the  following  work  was  accom- 
plished : 

172,638  cubic  yards  of  sand  and  mud  removed  by  dredge  Cape  Fear, 

at  8-1-  cents  per  cubic  yard $13, 911. 68 

(Included  in  the  cost  of  dredging  by  Cape  Fear  is  the  cost  of 
special  repairs  to  the  Cape  Fear,  $2,424.09.) 
428,740  cubic  yards  of  sand  and  mud  removed  by  the  Ajaw^  at  10.3— 

cents  per  cubic  yard 44, 768. 49 

( Included  in  the  cost  of  the  dredging  by  Ajax  is  the  cost  of  a 
new  boiler  and  extraordinary  repairs  to  Ajax  and  tug  Cynthia.) 
800  linear  feet  of  New  Inlet  and  3,351  linear  feet  of  Swash  Defense 
daims  were  repaired  and  capped  with  concrete  above  about  half  tide, 
prior  to  the  storm  of  September  17,  1906 ;  8,600  linear  feet  of  fill 
along  the  toe  of  Swash  Defense  dam  washed  out  by  weir  action 
during  the  storm,  were  replaced  by  the  Ajax;  the  stone  dislodged 

by  storm  was  replaced,  all  at  a  cost  of 23, 884.  74 

Paid  on  purchase  of  new  dredge 53, 663. 30 

Paid  on  purchase  of  two  scows „^ ; 17, 296. 37 

■  ■  -  11         II*" 

Total ----Lui--r^~-r--j^-::.----i--i::^LUi- :l8^i5^?MS- 
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As  a  result  of  the  year's  work,  the  bar  channel  has  been  maintained 
and  the  river  channels  maintained  and  widened  as  follows : 


Number 

oi  lineal 

feet. 

Original 
width. 

Preeent 
width. 

6,700 
7,000 
1,500 
4,000 

2&0 
148 
148 

186 

Feet, 
270 
270 
240 
270 

With  the  available  balance,  it  is  proposed  to  complete  repairs  to 
the  dams,  maintain  the  present  dreagea  channels,  and  continue  the 
project  in  accordance  with  House  Document  546,  Fifty-ninth  Con- 
gress, first  session. 

Additional  appropriations  of  $250,000  for  continuing  improve- 
ment and  for  maintenance,  exclusive  ox  the  appropriation  of  $250,000 
for  continuing  improvement  provided  for  in  the  river  and  harbor  act 
of  March  2, 1907,  are  asked  for. 

Money  statement. 

July  1,  1906,  balance  unexpended f239,779.39 

Amount  appropriated  by  river  and  harbor  act  approved 

March  2,  1907 ^165,000.00 

Amount   appropriated  by   sundry   civil   act   approved 

March  4.  1907 ^ 100,000.00 

Amount  received  from  sales,  rents,  and  refundments—      6, 401. 76 

271.401.76 


511, 181. 15 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $94,633.43 

For  maintenance  of  Improvement 41, 651. 00 


136,  284.  43 


July  1,  1907,  balance  unexpended 374,806.72 

July  1,  1907,  outstanding  liabilities 29, 115.38 

July  Ij.  1907,  balance  available 345,781.34 

July  1,  1907, 'amount  covered  by  uncompleted>on tracts 53, 137.  50 

Amount  (estimated)  required  for  completion  of  existing  project—  1, 150,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $435,000.00 

For  maintenance  of  improvement 65,000.00 


Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

« $250,000.00  provided  for  in  sundry  civil  bill. 


a-500, 000. 00 
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APPROPRIATIONS. 


Date. 

Amount 

Aggregate.  | 

Date. 

Amount. 

Aggregate. 

March  2.1829,  to  July  22. 

a$868,228.92 

August  1 1,1888 

$245,000.00 
170,000.00 
200,000.00 
200.000.00 
195,000.00 
150,000.00 
150,000.00 

30.000.00 
150,000.00 

200,000.00 
165,000.00 

100,000.00 
32,323.07 

$2,105,000.00 

September  19. 1890 

Juiv  la  1892 

2,276,000.00 

' 

2,475,000.00 
2,676,000.00 

July  11, 1870 

$100,000.00 
75,000.00 
100.000.00 
100,000.00 
150,000.00 
150,000.00 
182,500.00 
160,000.00 
100,000.00 
70.000.00 
140,000.00 
225,000.00 
200.000.00 
157,500.00 

100,000.00 

175,000.00 

275,000.00 

875,000.00 

625,000.00 

675,000.00 

807,500.00 

967,500.00 

1,067,500.00 

1,137,500.00 

1,277,500.00 

1.502.500.00 

1,702,500.00 

1,860,000.00 

August  18,  1894 

March  8  1871  x 

June  3, 1896 

2,870,000.00 

June  10,'l872 

March  3, 1899 

8,020,000.00 

March  8, 1878 

Junel3,1902 

3,170,000.00 

June  28, 1874 

Allotted    from   main- 
tenance   appropria- 
tion act  April  28, 1904. 

March  3. 1906 

March  3, 1875 

August  14, 1876 

3,200,000.00 

June  18, 1878 

3.860,000.00 

March  3, 1879 

June  SO,  1906  (sundry 
civil  act) 

June  14. 1880 

3,560.000.00 

March  8, 1881 

March  2, 1907 

8,715,000.00 

AuRU8t2.1882 

March  4, 1907  (sundry 

civil  act) 

Sales  and  rents. 

July6,lW4 

3.815.000.00 

August  5, 1886 

8,847,328.07 

•  Balance  of  $3,728.07  turned  over  to  surplus  fund. 


CONTRACrrS  IN  FORCE. 
CLAM-SHELL  DREDGE. 

Contractor:  Theo.  Smith  &»Sons  Companr..  Jersey  City.  N.  J. 

Date  of  contract:  February  26,  1907. 

Date  of  approval:  March  22,  1907. 

Date  of  commencement :  Unknown. 

Date  of  completion :  In  force. 

For  clam-shell  dredge  at  Wilmington,  N.  C,  for  $61,350. 

STONE. 

Ck>ntractor:  Winnsboro  Granite  Corporation,  Charleston,  S.  C. 
Date  of  contract:  June  1,  1907. 
Date  of  approval:.  June  19,  1907. 
Date  of  commencement :  June  26,  1907. 
Date  of  completion:  In  force. 

For  delivery  of  about  20,000  tons  of  stone  at  Wilmington,  N.  C.  for  use  In 
repairs  to  dams  at  mouth  of  Cape  Fear  River. 


COMMERCIAL  STATISTICS  FOR  YEAR  ENDING  DECEMBER  31. 

Exports. 


1006. 


iQuantlty. 

unit 
price. 

Value. 

TVma. 

77.850 

8210 

816.348.500 

640 

25 

16,000 

780 

85 

27.800 

826 

20 

6,520 

20 

100 

2,000 

4,729 

15 

70,985 

4,046 

145 

666,670 

4,434 

28 

124,162 

10,485 

25 

260,875 

68.980 

10 

689,300 

3,000 

6 

15,000 

775 

5 

8.875 

^'SS 

8 

26.048 

986 

60 

60,160 

^'25? 

22 

42.944 

301 

100 

80,100 

4.286 

5 

21,180 

18.800 

7 

128.100 

47,385 

140 

6,688,900 

575 

76 

48.125 

650 

22 

12,100 

269 

12 

8;  228 

258,775 

25,161,012 

POBEION  AND  COASTWISE. 

Ootton 

Cotton-seed  meal 

Oiain 

Hay 

Horsed 

Tar 

Turpentine: 

Spirits 

C^de 

Rosin 

Lumber .' 

Qumlogs 

Poplar  wood 

Shingles 

Peanuts 

Fertiliser 

Machinery 

Coal 

Cross-ties 

Mlsoellaneous  (dry  goods,  groceries,  hardware,  etc.) 

Fish  oil 

Fish  scrap 

Pitch...:. 

TWal 
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Exports — Continued. 


Quantity. 

Unit 
price. 

Value. 

INTERNAL. 

[Pumiahed  by  steamboat,  flat,  and  raft  men.] 
Cotton-fieed  meal 

Tons. 
640 
748 
835 

41,222 
277 
25 

26,057 
29 
100 
50 
572 
1,855 
2,15.=> 

925.00 

35.00 

20.00 

22.00 

100.00 

3.00 

140.00 

100.00 

10.00 

5.00 

10.00 

2.50 

1.75 

$16,000.00 
26,005.00 

Grain 

Hay 

6, 700. 20 

Fertilizer 

906,884.00 

Machinery 

27,700.00 

Brick 

75.00 

General  merchandise 

8,647,980.00 

Horses 

2,900.00 

Ice .• 

1,000.00 

Ck)al 

250.00 

Ceni<»Tit ,     .   ,   

5,720.00 

Crashed  stone 

4,687.60 

Riprap  Stone  -        .        

3,771.26 

Total 

74.060 

4, 749. 622. 75 

Imports. 


Cotton 

Cottonseed. 

Tobacco 

Rough  rice . 

Potatoes 

Vegetables . 

Cattle 

Hogs 

Poultry 


Rosin 

Turpentine: 

Spirits 

Crude  

Wood 

Timber 

Lumber 

Shingles 

Brick 

Tar 

Peanuts 

Cross-ties 

Poles  and  piles . 

Fish 

Rice  straw 

Fish  scrap 

Fish  oil 

Clams 

Fertilizer 


Total 256,865 


FOREIGN  AND   COASTWISE. 

[Furnished  by  importers  and  manufacturers.] 

Cotton 

Cotton  seed 

Cotton-seed  oil 

Tobacco 

Rice 

Potatoes 

Vegetables 

Cattle 

Hogs 

Poultry 

^:::::::::::::::;::::::::::::::::::::::::::::;::::;;:: 

Oysters 

Ckmfl 

ENG  1907 79 


Quantity. 

Unit 
price. 

Value. 

Tans. 

2,934 

t210 

9616,140 

975 

20 

19,500 

15 

200 

3,000 

266 

50 

13,300 

308 

20 

6,160 

111 

20 

2,220 

171 

60 

10,260 

112 

100 

11,200 

62 

200 

12.400 

67 

300 

20,100 

7,965 

25 

199,125 

1,566 

145 

227,070 

1,721 

30 

51,630 

20,870 

4 

88.480 

139,021 

7 

978,147 

15,044 

10 

150,440 

4,762 

8 

38,096 

11,578 

3 

84,784 

3,275 

15 

59,125 

92 

60 

5,520 

31,800 

7 

222,600 

6,081 

5 

30,155 

16 

20 

820 

80 

20 

1,600 

5,860 

22 

128,700 

88 

75 

2,860 

10 

50 

500 

1,125 

22 

24.750 

256,865 

2,948,122 

1.466 

210 

307.860 

174 

20 

8,480 

15 

140 

2,100 

500 

200 

100,000 

6 

50 

800 

815 

20 

16,800 

75 

20 

1,500 

31 

60 

1.860 

41 

100 

4,100 

103 

200 

20,600 

95 

300 

28,500 

312 

60 

18,720 

23 

25 

576 

760 

50 

88,000 

UR 

jiiized  by  v 
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Imports — Continued. 


Quantity. 

Unit 
Price. 

Value. 

FOREIGN  AND  COA8TWIBK— Continued. 

[Furnished  by  importers  and  manufacturersl—Continued. 

Rosin 

Tons. 
4,741 

140 

662 

81 

986 

3,008 

21 

118,619 

10,759 

542 

159 

87,442 

7,258 

15,183 

24,936 

402 

1,686 

t25 

28 
145 

4 

7 
10 

8 
22 

5 
15 
60 
140 
10 
10 
35 
50 

2 

IU8.525 

Turpentine: 

Crude 

8,920 

Spirits                                       

81,490 

Wood. 

324 

Timber      .                    

6,562 

Lumber  .,,....,..-,,.,„--,-.  ^  ^ ^  -  -    -  - - 

80,080 

Shingles 

168 

Fertilizera 

2,607,418 

Coal 

53,795 

Tar 

8,130 

Peanuts                         

9,540 

General  merchandise 

5,241,880 

Salt 

72.580 

Cement 

151,380 

Kerosene  oil 

872,760 

Molasses 

20,100 

Crushed  stone 

3,072 

Total .            

230,591 

9,825,559 

Foreign  commerce  for  the  calendar  year  1906, 
[Furnished  by  the  collector  of  customs  of  the  port  of  Wilmington,  N.  C] 


Class  of  good*. 

Quantity. 

Value. 

Exports. 

Imports. 

Cotton 

bales.. 

306,685 

38,416 

87 

63 

23,225 

4,276 

813 

117,188,045 

147,854 

164 

102 

14,166 

88,862 

5,830 

79,809 

Rosin 

...barrels.. 

Tar 

do.... 

Pitch 

do.... 

Turpentine,  spirits 

Lumber 

gallons.. 

Mfeet.. 

M.. 

Shingles ; 

Miscellaneous 

tons.. 

Kalnit 

do.... 

35,461 
4,594 
11,992 
55.366 
3,795 

9289.868 

Potash  (muriate  and  sulphate  of) 

Brimstone .......  r 

do.... 

do.... 

gallons.. 

tons.. 

173,486 

. 

36,681 

MolAsncfl               

5,586 

Miscellaneous 

213,888 

Total 

17,468,822 

668,806 

fiummary. 


Foreign  and  coastwise. 
Internal 


Foreign  and  coastwise. 
Internal 


Tons. 


268,776 
74,060 


280,591 
255,865 


Total  commerce 814, 291 

Loss  since  last  year i      66, 815 


Value. 


925,161,012.00 
4,749,622.75 


9,825,569.00 
2,948,122.00 


42,684,315.76 
6,588,991.25 


Transportation  lines  established  during  the  year :  None. 
These  commercial  statistics  do  not  include  a  large  part  of  the  business  at 
Wilmington,  which  is  done  by  the  railroads. 
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titatement  of  vesnels  navigating  Cape  Fear  Riuet\  North  Carolina^  at  and  helow 
Wilmington,  during  calendar  year  ending  December  SI,  1906, 


CUrs  of  vessel. 

American. 

Foreign. 

Total. 

Number.,  Tonnage. 

Number. 

Tonnage. 

93,841 
8,073 
1,904 

Number. 

Tonnage. 

gtCfUnShipM      .    ,    r T   r    T    -   r x   ,   - 

134          200,819 

8             1,461 

107            48.400 

50 
5 

8 

184 
8 

115 
8 
11 

294,160 

Barks 

4,684 

Schooners 

45,304 

Brigs                                             -  . 

3 

11 

1,089 
17,410 

1,089 

Banres 

17, 410 

Total 

258 

268,679 

63 

98,818 

821 

362,497 

The  above  does  not  include  vessels  coming  to  Soutbport  in  distress  for  supplies 
or  for  a  harbor,  the  total  estimated  tonnage  of  which  Is  20,000  tons. 

Vessels  owned  by  the  United  States  Government  are  not  included.  No  record 
is  made  of  steamboats  plying  on  the  rivers  above  and  below  Wilmington  or  of 
steam  tugs  and  small  vessels  of  less  than  100  net  tons. 


Freight  transported. 


Calendar  year  ending  December 

31 —  Tons. 

1869 220,000 

1889 325,512 

1890 346,557 

1891 —  344.443 

1892 341,468 

1893 392,965 

1894 437,623 

1895 618,054 

1896 673.208 

1897 595,426 


I  Calendar  year  ending  December 

31 —  Tons. 

1898 027,899 

1899 621,852 

I  1900 699,350 

1901 727,359 

1902 •- ^1,631 

1903 843.337 

1904 856,011 

1905 871.10(5 

1906 814,291 


Cotton  steamers  loaded  at  the  port  of  Wilmington,  S.  C*.,  during  the  calendar 
year  ending  December  SI,  1906. 

[Furnished  by  Messrs.  Alexander  Sprunt  &  Son.] 


Name  of  steamer. 


David  Mainland 

Manchester  Merchant . 

Putney  Bridge 

Petunia 

G  reatham 

Anglo  Saxon 

Naparima 

Ribston 

Nolisement 

Marthara 

Beatrice 

Lx>rd  Curzon 

Huron 

Osceola 

Rubens 


Valetta. 

Glenwood 

Putney  Bridge . 

Hampton 

Zamora 

Sahara 

Winkfield 

Gorsemore 

Labuan 


Total. 


-»-! «.. 


2,274 

2,252  I 

1,916  I 

1,201  i 

2,707  I 

2,147 

1,093 

1,581  ' 

3,180  I 

1,043  i 

1,962 

2,491 

2,518 

2,189 

2,338 

1,990 

2,318 

2,821 

1,937 

1,258 

2,147 

2,780 

2,042 

2,665 

3,065 

1,979 

2,294 


57.583 


Number 
of  bales. 


20.4 
17.0 
17.0 
15.0 
19.6 
18.6 
16.6 
18.7 
21.3 
16.5 
17.3 
18.6 
18.3 
18.0 
19.6 
18.3 
19.5 
18.8 
19.0 
16.5 
19.4 
20.1 
20.3 
19.5 
22.6 
18.0 
18.8 


Tons 
coal. 


11,456 
12,155 
11,782 

5,890 
18,847 
11,600 

5,460 

7,820 
16,580 

4,884 
11,027 
14.208  I 
18,100  I 
11,522 
14,383 
10,000  > 
18,808  I 
12,158 
10,077 

6,000 
12,400 
14,158 

9,549 
13,781 
16,448 
10,887 
12,183 


806,658 

7nn  itiy  v.,  i\  /\ 


48 

220 
80 
98 


408 
195 


396 


556 


254 
858 


467 


618 


4,181 

o 
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M  13. 

IMPROVEMENT  OF  SHALLOTTE  RIVER,  NORTH  CAROLINA. 

References. — See  page  287,  current  summary. 

Active  work  of  improvement  has  not  yet  begim. 

The  work  of  the  fiscal  year  consisted  of  making  an  examination  for 
the  purpose  of  obtaining  information  upon  which  to  base  a  project 
for  the  expenditure  of  the  appropriation  of  $3,000.  The  total  ex- 
penditures amounted  to  $49.20.  There  were  no  outstanding  liabili- 
ties at  the  close  of  the  fiscal  year. 

Money  statement. 

Amount  appropriated  by  river  and  harl)or  act  approved  March  2, 1907.  $.3, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 49.20 


July  1,  1907,  balance  unexpended 2,950.80 


APPROPRIATION. 


Date. 


March  2, 1907. 


Amount. 


93,000 


Aggregate. 


$3,000 


No  autbentic  commercial  statistics  were  obtained. 

No  list  of  vessels  navigating  Sballotte  River  has  been  obtained. 
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IMPROVEMENT  OF  WACCAMAW  RIVER,  NORTH  CAROLINA  AND  SOUTH 
CAROLINA,  AND  OF  CERTAIN  RIVERS  AND  HARBORS  IN  SOUTH 
CAROLINA. 


REPORT  OF  CAPT.  G.  /^  HOWELL.  CORPS  OF  ENGINEERS.  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 


IMPROVEMENTS. 


1 


Waccamaw  River,  North  Carolina 
and  South  Carolina,  and  Little 
Pedee  River,  South  Carolina. 

2.  Lynchs   River   and   Clarkea   Creek, 

South  Carolina. 

3.  Great  Pedee  River,  South  Carolina. 

4.  Winyah  Bay,  South  Carolina. 

5.  Mingo  Creek,  South  Carolina. 

6.  Santee,  Wateree,  and  Congaree  riv- 

ers and  Estherville-Minim  Creek 
Canal,  South  Carolina. 


7.  Congaree    River,    South    Carolina. 

from  Gervais  Street  Bridge,  Co- 
lumbia, to  Granby. 

8.  Operating   and   care   of   lock   and 

dam  on  Congaree  River,   South 
Carolina. 

9.  Inland  waterways  between  Charles- 

ton Harbor,  South  Carolina,  and 
opposite  McClellanville. 
10.  Harbor  at  Charleston,  South  Caro- 
lina. 


United  States  Engineer  Office, 

Charleston^  S,  (7.,  July  9,  1907, 
General:   I  have  the  honor  to  transmit  herewith  my  annual  re- 
ports for  the  fiscal  year  ending  June  30,  1907,  for  the  works  of 
improvement  of  rivers  and  harbors  in  this  district. 
Very  respectfully, 

G.  P.  Howell, 
Captain^  Corps  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


N  I. 


IMPROVEMENT     OF     WACCAMAW    RIVER,     NORTH     CAROLINA     AND 
SOUTH  CAROLINA,  AND  LITTLE  PEDEE  RIVER,  SOUTH  CAROLINA. 

(a)    waccamaw   RIVER. 

Dredging  was  resumed  by  U.  S.  dredge  No.  3  in  January,  1907, 
and  was  continued  till  June  22,  1907,  when  the  dredge  was  withdrawn 


UiQiiizea  Dy  ^ 


.J3Sgle 


1254        REPORT   OF   THE  CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

for  repairs.  The  material  removed  was  41,306  cubic  yards  of  sand, 
25  logs,  and  140  stumps,  divided  as  follows :  871  cubic  yards  at  Con- 
way along  the  wharf  fronts;  3,525  cubic  yards,  11  logs,  and  9  stumps 
at  Burroughs  Cut,  widening  this  cut  to  100  feet ;  Daggetts  Cut,  505 
cubic  yards  and  1  stump,  widening  this  cut  to  100  feet ;  Loggy  Creek 
Cut,  20,764  cubic  yards,  129  stumps,  and  12  logs,  forming  a  cut  50  feet 
wide,  which  will  later  be  widened  to  100  feet,  and  Todds  shoal,  15,641 
cubic  yards,  2  logs,  and  1  stump,  forming  a  channel  through  this  shoal 
50  feet  wide.  All  these  channels  are  6  feet  deep  at  low  water.  In 
connection  with  this  dredging  the  snag  boat  Little  Pedee  removed 
from  Burroughs  Cut  21  logs,  2  stumps,  and  13  large  snags,  and  the 
snag  boat  Wateree  removed  at  Loggy  Creek  Cut-off  133  trees,  12  logs, 
8  stumps,  and  12  large  snags.  A  hand  force  removed  from  the  pro- 
posed dredging  lines  in  advance  of  the  dredge  the  following:  At  Bur- 
roughs Cut  164  trees  and  51  cords  brush,  and  at  Thoroughfare  Cut-off, 
where  the  dredge  will  next  work,  937  trees,  270  cords  brush,  813  logs, 
and  480  large  snags.  There  was  also  an  expenditure  of  $915.30  for 
repairs  to  dredge  No.  1^  which  had  worked  on  this  stream  during  the 
previous  fiscal  year. 

The  expenditures  for  the  year  were  $7,206.17,  divided  as  follows: 

Dredge  'So,  S,  41.306  cubic  yards,  at  12  cents  per  cubic  yard $5. 237. 65 

TAWe  Pedee,  36  obstructions,  at  $1.28  each 46. 11 

Wateree,  201  obstructions,  at  $1.38  each 278. 09 

Hand  force,  2,747  obstructions,  at  26  cents  each 729.02 

Dredge  No.  1,  repairs 915.30 


Total   7,  206. 17 

A  hand  force  worked  above  Conway,  between  74  and  149  miles 
above  mouth  of  the  river,  from  November,  1906,  through  February, 
1907,  to  remove  obstructions  interfering  with  navigation.  There  were 
removed  from  the  banks  892  trees  and  102  cords  of  brush,  and  from 
the  channel  374  logs,  34  stumps,  660  large  snags,  at  a  total  cost  of 
$1,299.84,  the  unit  cost  being  63  cents. 

Money  statement, 

July  1,  1906,  balance  unexpended $5,938.23 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907-     18, 000. 00 


23, 938.  23 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement —    $7, 206. 17 

For  maintenance  of  improvement 1, 299. 84 

8, 506. 01 


July  1,  1907,  balance  unexpended 15,432.22 

July  1, 1907,  outstanding  liabilities 1,863.69 


July  1,  1907,  balance  available 13,568.53 


Amount  (estimated)  required  for  completion  of  existing  project 28,800.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 20, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 
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APPROPRIATIONS. 


June  14,  1880 $15,000 

March  3,  1881 10,000 

August  2,  1882 4,400 

July  5,  1884 6,000 

August  5,  1886 15,000 

August  11,  1888 15,000 

September  19,  1890 12,500 

July  13,  1892 10,000 


August  18,  1894 $6,000 

June  3,  1896 6,000 

March  3,  1899 3,000 

June  13,  1902  (allotment) 9,000 

March  3,  1905  (allotment)—  13,800 

March  2,  1907  (allotment)—  18,000 

Total 143,700 


COMMERCIAL  STATISTICS.   1906. 


Articles. 


Quantity. '    Value. 


Outward  freights: 

Naval  stores 

Gotton 

Timber,  lumber,  etc 

Fish,  game,  vq^etables,  etc 

Rice  and  rice  flour 

Miscellaneous 

Total 

Inward  freights:  Fertilizers,  railroad  supplies,  etc 

Grand  total 


Tbns. 

6,000 

9180,000 

2,750 

560,000 

200,000 

1,000.000 

780 

76,000 

1,870 

116,000 

2,660 

260,000 

213,920 
81,000 


2,170,000 
1,660,000 


244,920  I      8,720,000 


(b)  little  pedee  river. 

A  hand  force  with  a  deck  lighter  began  operations  on  the  stream  in 
March,  1907,  and  during  March  and  April  removed  from  the  chan- 
nel 1,180  obstructions  and  from  the  banks  241  trees  and  57  cords  of 
brush,  at  a  unit  cost  of  45  cents.  Work  was  done  between  5  and  4(> 
miles  above  the  mouth,  and  was  suspended  because  the  obstructions 
in  the  way  of  navigation  at  that  time  had  been  removed. 

Money  statement, 

July  1,  1906.  balance  unexpended $313.52 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907_     2, 000. 00 


June  30, 1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
Improvement 


2, 313. 52 


666.53 


July  1,  1907,  balance  unexpended 1,646.99 


Amount  <estimated)   required  for  completion  of  existing  project 29,300.00 


APPROPRIATIONS. 


August   11,   1888 $5,000 

September  19,  1890 5,000 

July  13.  1892___ 5,000 

August  18,  1894 4,000 

June  3,  1896 3,000 


June  13.  1902  (aUotment) $1,500 

March  3,  1905  (allotment) 1,200 

March  2,  1907  (allotment) 2,000 

Total 26, 700 
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Article*. 

Quantity. 

Value. 

Oatward  freights: 

Naval  stores 

Tom. 
280 
450 

12,000 

112,000 

Cotton 

99,000 

Timber,  lumber,  crow-ties,  etc 

80,000 

Total *. 

12,730 

171,000 

Inward  freights: 

Fertilisen 

2,760 
8,400 

82,600 

Merchandise,  railroad  supplies,  etc 

136,000 

Total 

6,160 

218.600 

Orand  total 

18,880 

889,600 

N    2. 

IMPROVEMENT   OF    LYNCHS    RIVER   AND    CLARKES    CREEK,    SOUTH 

CAROLINA. 

Preparations  were  begun  for  sending  the  snag  boat  Little  Pedee  to 
clear  the  channel.  It  will  begin  operations  early  in  July.  The 
expenditures  were  for  preparing  the  plant. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  $2, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement          144.58 


July  1,  1907,  balance  unexpended 1,855.42 

July  1,  1907,  outstanding  liabilities , 278.50 


July  1,  1907,  balance  available ^ 1,576.92 


APPROPRIATIONS. 


August  11,  1888 $2,500 

September  19,  1890 2,500 

July  13,  1892 2,500 


March  2,  1907 $2,000 


Total 9, 500 


N3. 
IMPROVEMENT  OF  GREAT  PEDEE  RIVER,  SOUTH  CAROLINA. 

For  obtaining  the  S^-foot  channel  between  Cheraw  and  Pedee  Sta- 
tion $19,195.78  was  expended.  The  newly  constructed  dipper  dredge 
Reid  Whitford  began  operations  on  July  23  at  Thompson  Creek,  just 
below  Cheraw.  The  material  was  very  troublesome,  consisting  of 
rock,  pebbles,  and  hard,  sticky  clay;  dynamite  was  extensively  used 
to  loosen  it.    The  cubic  yards  removed  were  29,335. 

Other  shoals  were  dredged,  as  follows :  Mother  Griffin,  41,812  cubic 
yards;  Jacobs  Island,  7,036  cubic  yards;  Terrels  shoal,  9,947  cubic 
yards ;  Cheraw  Bay,  17,848  cubic  yards. 
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Total  at  all  shoals,  106,978  cubic  yards,  at  17  cents  per  yard.  The 
high  unit  cost  is  due  to  the  nature  of  the  material  at  Thompson  Creek ; 
but  it  is  about  10  cents  less  than  the  estimated  cost. 

A  small  stern-wheel  steamer  to  act  as  a  wood  boat  and  tender  for 
the  dredge  is  under  construction. 

Money  statements, 

July  1,  1906,  balance  unexpended 1 .^39,998.19 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 _     20, 000. 00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907 30, 000. 00 

Received  account  refund  of  overpayment .28 

89,  998.  47 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  worlcs  of  improvement ^10,190.78 

For  maintenance  of  improvement 314.  60 

—, 19,  510.  38 

July  1,  1907,  balance  unexpended 70,488.09 

July  1,  1907,  outstanding  liabilities 2,334.45 

July  1,  1907,  balance  available 68.153.64 

Amount  (estimated)  required  for  completion  of  existing  project 11,300.00 


APPROPRIATIONS. 


June  14,  1880 $7,000.00 

March  3,  1881 6,000.00 

August  2,  1882 6,  000.  (K) 

July  5,  1884 8,000.00 

August  5,  1886 20, 000.  00 

August  11,  1888_ 20,000.00 

September  19,  1890 12.500.00 

July  13,  1892 10,000.00 

August  18,  1894 6,000.00 

June  3,  1896 12,  000.  00 

March  3,  1899 4,0(K).00 

June  13,  1902 22,500.00 


March  3,  1903 $40,000.00 

April  28,  1904 10,000.00 

March  3,  1005 15,000.00 

March  3.  1005 5,000.00 

March  2,  KK)7 20,000.00 

March  4,  1007 30,000.00 

Total  appropriations-  254, 000. 00 
Refundment     of     overpay- 
ment   .28 

Total  receipts- 254, 000.  28 


COMMERCIAL   STATISTICS,    1906. 


Articles. 

Quantity. 

Tom. 

600 

1,650 

150,600 

100 

1,600 

Value. 

Ontward  freights: 

Naval  stores 

S19,540 
817,560 
493,675 
4,200 
63,000 

Cotton 

T^ninhftr.  timber  fite 

Rice 

MiscellaDeoQs 

Total 

154,250 
21,000 

887  975 

TnivArd  fmifrhta  mlanellaneOTlS  nierchan<1isf».  fl,nd  fertiHw^rs ,  -  -    ,        

863,500 

Grand  total   

175,250 

1,751,475 

Digitized  by 


Google 


1258        REPORT   OF   THE    CHIEF    OF   ENGINEERS,   U.   S.   ARMY. 

N  4. 

IMPROVEMENT  OF  WINYAH  BAY,  SOUTH  CAROLINA. 

Dredging  was  carried  on  during  the  entire  year  in  the  entrance 
channel  and  in  the  eastern  channel  in  the  upper  bay  leading  to  George- 
town bv  the  U.  S.  dredge  Winyah  Bay.  it  removed  from  the  jetty 
channel  253,991  cubic  yards  or  material ;  from  the  eastern  channel 
157,812  cubic  yards,  ana  from  the  Sampit  River  shoal  at  Georgetown, 
5,285  cubic  yards,  a  total  of  417,088  cubic  yards.  From  January  26 
till  February  28  the  dredge  was  at  Charleston  undergoing  the  annual 
repairs. 

The  expenditures  for  this  dredging  were  as  follows :  Winyah  Bay 
while  at  work,  pay  roll,  $11,142.53;  coal  for  boilers,  1,026  tons, 
$5,267.55;  coal  for  galley,  $60.15;  water,  $69.33;  supplies,  subsistence, 
$2,676.36;  supplies,  engine,  $1,185.93;  other  supplies,  $354.31;  re- 
newals of  or  addition  to  outfit,  $1,099.77;  ordinary  repairs,  $1,186.48; 
laundry,  ice,  miscellaneous  expenses,  $329.61 ;   total,  $23,372.02. 

Winyah  Bay  while  undergoing  repairs,  pay  roll,  $973.68;  supplies, 
subsistence,  $184.75 ;  renewals  of  or  addition  to  outfit,  $74.40 ;  extraor- 
dinary repairs,  $3,279.28;  total,  $4,512.11. 

For  surveys,  superintendence,  office  expenses,  care  of  property, 
repairs  to  wharves  and  coal  bins  after  storms  of  September  and 
October,  1906,  and  other  general  expenses,  $10,579.59. 

The  total  expenditures  aggregate  $38,463.72. 

The  cost  per  cubic  yard  is  as  follows:  Actual  operating  expenses, 
5.60  cents;  extraordinary  repairs,  1.08  cents;  general  expenses,  2.54 
cents;  total,  9.22  cents. 

The  results  of  this  dredging  have  been  to  obtain  a  good  15-foot  low- 
water  channel  between  the  jetties,  at  least  400  feet  wide,  and  generally 
500  feet  wide,  which  with  a  little  more  work  could  be  easily  converted 
into  an  18-foot  channel.  In  the  upper  bay  the  depth  is  15  feet  with 
the  widths  generally  400  feet.  As  the  material  in  this  vicinity  is 
soft  mud,  the  depths  can  be  a  foot  or  two  less  than  in  the  jetty  chan- 
nels for  the  same  draft  of  vessel.  The  channel  in  this  soft  mud  is 
maintaining  itself  well,  requiring  only  a  small  amount  of  periodical 
dredging. 

Dredging  was  carried  on  at  the  Sampit  Biver  shoals  for  a  short 
while  by  dredge  No,  3  and  then  by  dredge  No,  1.  The  shoal  opposite 
the  Winyah  Lumber  Company's  plant  was  dredged  to  a  depth  of  15 
feet  at  mean  low  w^ater  and  400  feet  wide,  and  dredging  was  in 
progress  at  the  end  of  the  year,  range  No.  1,  at  the  outer  end  of  the' 
Sampit  River.  The  work  was  retarded  by  the  hard  material  in  the 
upper  shoal  and  by  logs  and  stumps  in  the  lower.  Extensive  repairs 
were  also  made  to  dredge  No,  1,  The  yardage  removed  during  the 
year  was  86,664,  besides  3,819  stumps  and  141  logs.  The  expenditure 
was  $31,718.75.  Cost  per  cubic  yard,  36  cents.  It  is  proposed  to  do 
the  remainder  of  the  dredging  at  mouth  of  Sampit  River  by  contract, 
and  to  dredge  with  dredge  No,  1  farther  up  the  river  to  obtain  the 
project  width  in  the  harbor. 

To  mark  the  end  of  the  south  jetty  the  stone  mound,  previously 
constructed,  and  knocked  down  by  the  storms  to  about  the  low-water 
level,  was  rebuilt  by  contract.  TThe  top  is  12  feet  above  mean  low 
water;  the  crest  is  50  feet  long  and  30  feet  wide.    The  stone  varied 
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from  3  to  8  tons.  The  expenditures  were  as  follows :  Paid  the  con- 
tractor, $24,511.57  for  6,221.21  tons  of  stone,  at  $3.94  per  ton;  super- 
intendence and  inspection,  $1,263.49 ;  total,  $25,775.06. 

The  mud  dike  at  South  Island  was  raised  where  is  was  below  the 
general  ^ade,  and  strengthened  at  weak  sections;  1,054  cubic  yards 
of  material  were  used,  and  the  expenditures  were  $1,351.36 — $1.28 
per  cubic  yard.  Sod  was  also  placed  where  needed  on  the  mud  dike 
and  the  cofferdam  dike,  7,390  square  yards,  at  an  expenditure  of 
$1,687.26 — 22  cents  per  square  yard.  Total  expenditures  for  dike, 
$3,038.62.  It  is  not  proposed  to  do  any  more  work  on  this  dike  beyond 
maintaining  it  in  good  condition. 

The  following  general  expenditures  were  made:  On  account  of 
dredge  Reid  Whitford,  before  leaving  for  the  Pedee  River,  $788.63; 
repairs  and  care  of  plant  at  North  Island  and  Smithville;  expenses 
or  inspection  boat  Carolina:  expenses  of  survey  launch  IVinyaw  and 
other  minor  charges,  $2,502.13. 

Money  statement, 

July  1,  1906,  balance  unexpended , .^1118,  418. 29 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 80, 000.  00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  li)07__  72,  750. 00 
Received  account  sales  at  auction 408.38 

221,aS1.67 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement j?71,  IMO.  50 

F©r  maintenance  of  improvement 30,34(5.32 

102,  286. 91 

July  1,  1907,  balance  unexpended 119,344.76 

July  1,  1907,  outstanding  liabilities 8,452.86 

July  1,  1907,  balance  available 110,891.90 


APPROPRIATIONS. 


August  5,  1886 $18,  750. 00 

August  11,  1888 100,  000. 00 

September  19,  1890 100,000.00 

July  13,  1892 100,000.00 

August  18,  1894 110, 000.  00 

June  3,  1896 20,000.00 

June  4.  1897 350. 000. 00 

July  1,  1898 450,000.00 

March  3,  1899 58,500.00 

June  6,  1900 285,000.00 

March  3,  1901 500.000.00 

June  28,  1902 35,  000. 00 

March  3,  1903 100, 000. 00 


April  28,  1904 $70,000.00 

March  3,  1905 75,000.00 

March  3,  1905 10.000.00 

March  2.  1907 30,000.00 

March  4.  1907 72,750.00 


Total      appropria- 
tions   2,  485, 000. 00 

Received  on  account  of 
auction  sales,  rent  of 
dredge,  etc 6,247.74 


Total  receipts 2,491,247.74 


CONTRACT   IN    FORCE. 

Name  of  contractor:  Roderick  G.  Ross. 

Contract  for  constructing  mound,  south  jetty,  Wlnyah  Bay,  South  Carolina. 

Price :  $3.94  per  ton  for  stone  In  place. 

Date  of  contract :  June  30,  1906. 

Date  of  beginning :  July  17,  1906. 

Date  of  completion:  December  31,  1906.  OoOqIc 

igi  ize     y  g 
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Arrivals  and  clearances  of  vessels  and  commerce  at  Georgetovyn,  8.  O.,  January  1 

to  December  31,  1906. 


Coastwise  American  vessels 
Foreign  ports: 

American  vessels 

Foreign  vessels 

TotAl 


Arrived. 

Cleared. 

Number. 

Tonnage. 

Crew. 

Number. 

Tonnage. 

Crew. 

781 

1 
1 

1,026,586 

263 
259 

12,443 

6 
6 

710 

8 
2 

936,400 

917 
518 

12,074 

21 
14 

788 

1,027,108 

12,455 

715 

937,835 

12.109 

Commerce  ihrough  Winyah  Jiaif,  ^outh  Carolina,  calendar  year  J906. 


Articles. 

Quantity. 

Value. 

Outward  freights: 

Naval  stores 

Tons. 

14.040 

2,435 

670 

330,430 

1,355 

S499, 572 

Cotton 

535,700 

Rice 

57,390 

Lumber,  timber,  cross-ties,  shingles 

2,918.089 
1,750,000 

Miscellaneous 

Total 

34S,930 
43,840 

5,755,751 
4,384,000 

Inward  freights:  Miscellaneous 

Grand  total ^ 

892,770 

10,139,751 

N  5. 

IMPROVEMENT  OF  MINGO  CREEK,   SOUTH  CAROLINA. 

The  balance  of  $122.31  of  the  allotment  of  $300  from  the  emer- 
gency appropriation  provided  by  the  river  and  harbor  act  of  March  3, 
1905,  was  used  in  removing  obstructions  and  overhanging  trees  from 
the  channel. 

Money  statement. 

July  1.  190(5,  balance  unexpended $122.  SI 

June  80,  1907,  amount  exi>ended  during  fiscal  year,  for  maintenance  of 

improvement 122.  31 


APPROPRIATIONS. 


August  11,  1888 $5,000 

September  19,  1890 5,000 

July  13,  1892 3,000 

August  18,  1894 4,000 


March  3,  1905  (allotment)  __ 


$300 


Total 17.300 


N  6. 

IMPROVEMENT    OF    SANTEE,    WATEREE,    AND    CONGAREE    RIVERS, 

SOUTH  CAROLINA. 

(a)    SANTEE    RIVER. 

The  U.  S.  dredge  No,  2  worked  in  the  Estherville-Minim  Creek 
Canal  from  July  through  December,  1906,  and  in  June,  1907.  At 
first  it  was  dredging  at  the  Winyah  Bay  end,  in  connection  with  a 
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towboat  (either  the  Waccamaw  or  Little  Pedee)  and  two  side  dump 
lighters  to  form  a  6-foot  channel  and  a  silting  basin  in  the  bay. 
Then  it  redredged  at  shoal  places  in  the  canal.  The  expenditure  was 
$3,680.83;  37,500  cubic  yards  having  been  removed,  at  a  cost  of  9 
cents  per  cubic  yard. 

The  digging  of  the  line  canal  between  the  Government  property 
and  the  adjacent  plantation  on  the  south  was  continued.  A  distance 
of  4,650  feet  was  dug,  at  a  cost  of  $318.75. 

The  rebuilding  of  the  snag  boat  Great  Pedee^  which  was  under  way 
at  the  beginning  of  the  year,  was  completed  and  the  boat  was  placed 
at  work.  For  the  hull  and  housing,  and  for  transferring  and  repair- 
ing the  machinery,  $4,070  was  spent;  and  for  outfit,  testing,  and 
superintendence  an  additional  $1,480.84,  making  a  total  of  $5,550.84. 

The  other  expenditures  were  for  repairs  to  dredge  No^l^  $1,997.55; 
care  of  and  repairs  to  property  at  Smithville  and  Daisy  Bank,  build- 
ing shelter  for  machinery,  improving  sawmill,  marine  railway  at 
Smithville,  general  superintendence,  $2,794.90. 

Money  statement. 

July  1,  1906,  balance  unexpended $18,227.51 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 19()7-    33, 000. 00 

51,  227.  51 
Jane  .W.  1907,  amount  expended  during  fiscal  year,- for  maintenance 
of  Improvement 14,342.87 


July  1,  1907,  balance  unexi^ended 36,884.(54 

July  1,  1907,  outstanding  liabilities (526.50 


July  1,  lfK)7,  balance  available 36,258.14 


Amount  (estimated)  re(iuire<l  for  ccmipletion  of  existing  proje<t 100, 000. (X) 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  .*I0, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 25,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


March  3,  1881 $22,000.00 

August  3,  1882 20,000.00 

July  15,  1884 15,000.00 

August  5,  1886 18,750.00 

August  11,  1888 24,000.00 

September  19,  1890. 30, 000.  00 

July  13,  1892 30,000.00 

August  18,  1894 40,000.00 

June  3,  1896 48,000.00 

March  3,  1899 20,000.00 


June  13,  1902 $15,000.00 

June  13.  1902  (allotment).  7,000.00 
March  3,  1905  (allotment)  _  25, 000. 00 
March  2,  1907  (allotment) .     33, 000. 00 


Total  appropriations.  347, 750. 00 
Account  of  sales  at  auction, 
etc 32. 50 


Total  receipts. 347,  782.  50 


CONTRACT   IN    FORCE. 

Name  of  contractor:    CJooperative   Building  and   Manufacturing   (Company, 
Georgetown.  S.  C. 
For :  Two  boat  hulls. 

Price:  $7,000  (with  deductions  for  lumber  furnished  by  United  States). 
Date  of  contract :   March  14,  1906. 

Date  of  beginning :   March  24,  1906.  ^        .^  (^ c^c\a\(> 

Date  of  expiration :   May  28,  1906.     (Time  limit  waived.^9'^'^^^  ^v  VjVJ^^^H^ 
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ArUcles. 

Quantity. 

Value. 

Outward  freights: 

Naval  stores 

Tons. 

800 
400,000 
2,000 
2,000 
2,000 
4,000 

£220,000 

Cotton 

90,000 
660.000 

Lumber,  timber,  and  cord  wood 

Cross-ties 

10,000 

Rice 

10,000 

Fisb  and  game 

20,000 

220,000 

Total 

420,900 
a7,000 

1,180,000 

Inward  freights,  miacellaneoup 

700,000 

Grand  total 

427,800 

1,830,000 

•  Of  this,  4,100  tons,   valued  at  $578,100,   is  through  freight  for  the  Congaree  River, 
South  Carolina.     , 


(b)    WATEREE  RIVER. 

The  construction  of  the  new  snag  boat  Wateree^  reported  under  way 
in  the  last  annual  report,  was  completed.  After  equipping  the  boat 
it  was  given  a  thorough  test  in  the  neighborhood  of  Georgetown  and 
was  then  sent  to  the  Wateree  River,  arriving  at  the  mouth  May  30. 
1907.  There  were  removed  from  the  river  during  the  remainder  or 
the  year  the  following  obstructions:  From  the  banks,  249  trees  and 
10  cords  of  brush;  from  the  channel,  101  logs,  178  stumps,  and  1  cord 
small  snags.     The  unit  cost  for  this  work  was  $1.95. " 

The  expenditures  for  the  year  were  $14,384.74,  divided  as  follows: 
Construction  of  snag  boat,  $9,404;  testing  snag  boat,  making  im- 
provements, and  purchase  of  outfit  and  supplies,  $3,927.12;  actual 
snagging,  $1,053.62. 

Money  statement, 

July  1.  19()(5,  balance  imexi)endecl $21,912.38 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1007_     50, 000. 00 


71,  912.  38 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of    improvement 14,384.  74 


July  1,  1907,  balance  unexi>ended 57,527.64 

Juiy  1,  1907.  outstanding  lial)ilities 1.628.45 


July  1,  1907,  balance  available 55.899.19 


Amount  that  can  l)e  profitably  exi^ended  in  fiscal  year  endinjc  June 
30,  1009.  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexi)ended  July  1,  19()7 25,000.00 

Submitted  in  compliance  with*  reiiuirenicnts  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1881 .  $8,000 

August  2,  1882 15,000 

July  5.  1884 5.000 

August  5,  1886 7,500 

August  11,  1888 12,000 

September  19.  1890 12.500 

July  13,  1892 2,500 


August  IS,  1894 $2,  500 

June  3,  1896 5,000 

March  3.  1899 2,500 

March  3,  1905  ( allotment )__  _  2.5.000 

March  2,  1907  (allotment)—  50,000 


Total -^_-  147,500 


uigmzed  by  VJiOOpi  i\. 
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CONTRACT  IN  FORCE. 

Name    of    contractor:  Cooperative    Building    and    Manufacturing    Company, 
Georgetown,  S.  C. 
For:  Two  boat  hulls. 

Price:  $7,000  (with  deductions  for  lumber  furnished  by  United  States). 
Date  of  contract :  March  14,  IDOC. 
Date  of  beginning :  March  24,  1906. 
Date  of  expiration:  May  28,  1906.     (Time  limit  waived.) 


COMMERCIAL  STATISTICS,   1906. 


Articles. 


Outward  freights:  Timber . 


Quantity,  i    Value. 

ToTit. 
16,200        881,000 


(c)    CONGAREE  RIVER. 

The  reconstructed  snag  boat  Great  Pedee  began  work  on  this  stream 
in  December,  1906,  and  has  been  employed  thereon  ever  since.  It 
has  snagged  between  the  mouth  of  the  river  and  46  miles  above, 
shortly  below  the  lock  and  dam,  with  a  view  to  removing  the  snags 
in  the  channel  that  were  in  the  way  of  passing  steamboats.  It  is 
expected  that  the  entire  channel  will  be  cleared  in  a  few  months. 
Since  December  2,378  obstructions  have  been  removed ;  the  expendi- 
tures were  $6,089.60,  the  unit  cost  being  $2.52. 

As  the  shoal  at  Barbours  Cut,  composed  of  sand  and  pebbles,  was 
a  serious  obstruction  to  navigation,  U.  S.  dredge  No,  3  was  sent 
there  in  August,  1906,  to  remove  it.  The  number  of  cubic  yards 
removed  w^as  10,859,  at  an  expenditure  of  $4,323.73 — 39  cents  per 
cubic  yard.  The  cost  was  greatly  increased  by  the  wrecking  of  the 
A  frame,  which  required  one  month  to  repair  it.  The  dredge  is  a 
small  dipper  dredge,  and  this  test  has  proved  that  it  is  unsuited  for 
dredging  in  this  river.  It  is  proposed  to  construct  a  hydraulic 
dredge  ioT  this  stream. 

A  channel  150  feet  wude  is  being  cleared  in  the  ledge  rock  and 
bowlders  above  the  lock  to  the  proposed  steamboat  landing  at  the 
foot  of  Senate  street,  Columbia.  A  provisional  channel  100  feet  wide 
has  been  almost  obtained,  and  a  new  and  more  powerful  derrick  boat 
is  in  process  of  construction,  with  which  it  is  hoped  the  entire  width 
will  be  shortly  secured.  The  boat  will  be  80  feet  long  by  28  feet 
wide,  strongly  constructed  of  yellow  pine  lumber;  the  hoisting  engine 
will  have  lO-mch  by  13-inch  double  cylinders,  and  the  bucket  will  bo 
a  IJ  cubic  yard  orange  peel  of  the  Heyward  type.  The  expendi- 
tures have  been: 

Clearing  channel,  $9,036.91 ;  materials  for  and  construction  of  der- 
rick boat,  $2,745.35;  repairs  to  steamer  Warmtufiir,  which  will  be  used 
to  tow  loaded  lighters,  $1,357.04;  total,  $13,139.30. 
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Money  statement, 

July  1.  19(X>,  balance  unexpended $20,297.87 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     67, 000. 00 

87, 297. 87 
June  30,  1907,  amount  exi^ended  during  fiscal  year : 

For  works  of  improvement $17,463.03 

For  maintenance  of  improvement 6, 089. 60 

23.552.63 

July  1,  1JK)7,  balance  unexpended 63,745.24 

July  1,  lJi07,  outstJindir^  liabilities 5,016.19 

July  1,  1907,  balance  available 58,729.05 


APPROPRIATIONS. 


August  5.  188<> $7,  500.  00 

August  11,  iaS8 7,500.00 

Septenil)er  19,  1S!K) 5,000.00 

July  13,  1892 5,0(K).00 

August  18,  1894 4,000.00 

June  3,  1896 2,000.00 

June  13,  1002  (allotment).  5,000.00 

March  3,  1905  (allotment)  _  25, 000.  00 


March  2,  1907  (allotment).  $67,000.00 


Total  appropriations.  128,000.00 
Refunded    on    account    of 
overpayment .50 


Total 128,000.50 


COMMERCIAL  STATISTICS,    1906. 


Articles. 

Outward  freights: 

Timber 

Cotton 

Miscellaneous  general  merchandise 

Total 

Inward  freights:  Miscellaneous  general  merchandise 

Orand  total 


Quantity. 


T(m9. 
81,200 
50 
172 


81,422 
4,100 


35, 522 


Value. 


$172,000 
11,000 
60,00a 


243,000 
678,100 


821,100 


N  7. 

IMPROVEMENT  OF   CONGAREE   RIVER,   SOUTH   CAROLINA,   FROM 
GERVAIS  STREET  RRIDGE,  COLUMBIA,  TO  GRANBY. 

During  the  year  work  was  in  progress  of  clearing  the  channel 
between  the  lock  and  the  city  of  Cohimbia  until  the  appropriation 
was  exhausted.  It  was  then  carried  on  under  allotments  for  Con- 
garee  River  (see  (C)  Congaree  River,  above).  The  work  was  done 
by  hired  labor  using  Government  plant.  Bowlders  and  ledge  rock 
have  been  removed.  About  2,302  tons  of  stone  were  placed  on  the 
bank  below  the  abutment  to  protect  it  from  scour  and  as  a  barrier  in 
the  channel  above  the  lock. 

Man  ey  state  men  t. 

July  1,  1906,  balance  uuexjyended $3,761.95 

Received  account  of  overpayment .  14 

3,  762.  09 
June  30,  1907,  amount  exi)ended  during  fiscal  year,  for  works  of  J4n- 
provement yg„^^brvi0C^Ji8^O9 
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APPROPRIATIONS. 

March  3,  1899 $50,000.00 

June  6,  1900 100,000.00 

March  3,  1901 50, 000. 00 

June  28,  1902 50,000.00 

Refunded  on  account  of  overpayment .  14 

Total 250, 000. 14 

Transferred  to  Congaree  River 25,000.00 

225, 000. 14 


N  8. 

OPERATING  AND  CARE  OF  LOCK  AND  DAM  ACROSS  CONGAREE 
RIVER,  NEAR  COLUMBIA,  SOUTH  CAROLINA. 

An  allotment  of  $6,000  was  made  June  15,  1906,  for  the  operating 
and  care  of  this  lock  and  dam.  A  permanent  force  of  an  overseer 
and  four  laborers  is  maintained,  and  additional  labor  is  hired  when- 
ever required.  The  expenditures  during  the  fiscal  year  were  as 
follows : 

Services : 

Overseer  and  administration $1,400.00 

Laborers 2, 550.  67 

Office  force 114. 64 

4, 065. 31 
Materials : 

Office  expenses $80.79 

Supplies 36. 82 

Repairs  to  dwelling,  and  pump  for  fire  protection 43. 22 

Repairs  to  aprons  in  dain 52.  59 

Diving  outfit 340.00 

553.42 

4, 618. 73 


N  9. 

IMPROVEMENT    OF    INLAND    WATERWAYS    BETWEEN    CHARLESTON 
HARBOR,  SOUTH  CAROLINA,  AND  OPPOSITE  McCLELLANVILLE. 

At  the  beginning  of  the  fiscal  year  the  firm  with  which  a  contract 
had  been  made  for  dredging  at  21.4  cents  per  cubic  yard,  place  meas- 
urement, had  withdrawn  the  dredge  for  extensive  alterations.  Dredg- 
ing was  resumed  in  October,  but  satisfactory  progress  was  not  made 
until  December.  Spanish  Fort  and  the  marsh  cut  in  the  rear  of  Sul- 
livans  Island  were  dredged  to  the  proper  dimensions,  and  the  dredging 
has  been  carried  on  in  Hamlin  Creek  behind  the  Isle  of  Palms. 
About  37,000  cubic  yards  were  removed  during  the  year. 

As  the  balance  of  the  sum  estimated  to  complete  the  project 
($75,290)  was  appropriated  by  the  last  Congress,  proposals  were  in- 
vited for  dredging  the  remainder  of  the  channel.  The  only  bid  re- 
ceived was  reearded  as  excessive  and  was  rejected.  New  proposals 
will  be  invited! 
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The  expenditures  during  the  year  were  $9,649.39,  divided  as 
follows:  Dredging,  $6,040.51;  surveys,  $2,075.68;  office  expenses, 
$1,533.20. 

Money  statement, 

July  1,  1906,  balance  unexpended $41,800.51 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_     75, 290. 00 

117,090.51 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        9, 649.  39 

July  1, 1907,  balance  unexpended 107, 441. 12 

July  1, 1907,  outstanding  liabilities 1, 253. 30 

July  1, 1907,  balance  available 106, 187. 82 

July  1,  1907,  amount  covered  by  uncompleted  contracts 32,227.55 

APPROPRIATIONS. 

Act  of  June  13,  1902 |S0,000 

Act  of  March  2,  1907 75,290 

Total . 125, 290 


CONTRACT   IN    FORCE. 

Name  of  contractor :  Simons-May  rant  Company,  Charleston,  S.  C. 

For:  Dredging. 

Price:  Twenty-one  and  four-tenths  cents  per  cubic  yard. 

Date  of  ctmtract :  October  30,  1905. 

Date  of  beginning:  February  14,  1906. 

Date  of  expiration :  Indefinite ;  exhaustion  of  appropriation. 


COMMERCIAL  STATISTICS.    1906. 

Articles. 

Quantiiy. 

Value. 

Toward  McClellanville: 

Fertilizers 

Tom. 

2,580 

850 

4,100 

2,600 

146,440 

8tabl6  niantire .  .         ....            

1,700 

9,600 

180,  OOD 

Oysters  in  shell 

Miscellaneous,  general  merchandliie 

Total 

10,030 

237, 74D 

Toward  Charleston: 

Sea-island  cotton 

221 

95 

78 

2,310 

11 

10,000 

900 

2,410 

73 

16,600 

200 

4,096 

2,500 

17 

132,600 
21,500 

Short  cotton 

Cotton  seed 

1,170 

Vegetables 

102.000 

Palins 

220 

Lumber 

83,000 

Turpentine 

90,000 

Rosin 

50,000 

Clams 

1,175 

Oysters  in  shell ^ 

46,000 

Canned  goods 

20,000 

Cord  wood 

7,240 

Oyster  sheila 

5,000 

Beef,  mutton,  fish,  and  game .  - - 

1,102 

TotaJ 

89.410 

660,007 

Grand  total  both  wavs 

49,440 

797,747 

uigiiize 
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N    ID. 
IMPROVEMENT  OF  HARBOR  AT  CHARLESTON,  SOUTH  CAROLINA. 

Work  was  done  during  the  year  by  the  U.  S.  dredge  Gen.  Abbot ^ 
which  dredged  in  the  entrance  channels  to  Charleston  Harbor.  At 
the  beginning  of  the  fiscal  year  the  dredge  was  undergoing  alterations 
and  repairs  at  the  Norfolk  (Va.)  Navy-Yard.  It  resumed  work 
August  16,  1906,  and  was  withdrawn  September  29,  1906,  as  the 
appropriations  for  the  work  were  about  exhausted.  It  was  trans- 
ferred to  the  New  Orleans  (La.)  engineer  office  and  has  been  at  work 
at  the  South  Pass  and  South  West  Pass,  mouth  of  the  Mississippi 
River.  The  number  of  cubic  yards  removed  by  it  at  Charleston  dur- 
ingAugust  and  September  were  143,411. 

The  U.  S.  dredge  Charleston^  which  belongs  to  this  work,  was  away 
the  entire  year  at  work  under  the  Montgomery,  Ala.,  and  Mobile, 
Ala.,  engineer  offices. 

The  expenditures  during  the  year  were  $23,942.45,  divided  as 
follows : 

On  account  of  dredge  Gen.  Abbots $20,187.62 

Surveys  and  superintendence 2,279.62 

Office  expenses 308.54 

Wharf  rent 1,166.67 

Total 23, 942. 45 

The  expenses  of  the  dredge  Gen.  Abbot  were  as  follows:  Oper- 
ating expenses  while  dredging  in  Charleston  Harbor,  $4,475.78; 
ship  s  expenses  while  undergoing  repairs  at  Norfolk  Navy- Yard, 
$4,834.81 ;  navy-yard  bill  for  extraordinary  repairs,  $9,098.28 ;  navy- 
vard  bill  for  alterations  and  additions,  $660.66;  supplies  placed  on 
board  before  transferring  to  New  Orleans,  $338.72. 

A  survey  is  now  in  progress  to  determine  readjustment  of  the 
harbor  lines  of  the  city  of  Charleston. 

At  the  expiration  of  the  dredging  in  September,  1906,  a  survey 
was  made,  and  in  June,  1907,  a  survey  was  made  to  determine  what 
changes  had  taken  place  in  the  channel.  Beyond  the  jetties  on  the 
Cummings  Point  range  the  narrowest  point  of  the  26- foot  low-water 
channel  is  800  feet,  as  against  720  feet  of  a  year  ago.  and  at  the  outer 
end  the  width  is  over  1,200  feet.  Between  the  jetties  on  the  Fort 
Sumter-St.  Philip  range  there  has  been  little  change.  The  width  is 
generally  600  feet  and  over,  except  that  for  a  distance  of  700  feet  to 
the  eastward  of  the  junction  of  the  Mount  Pleasant  and  the  Fort 
Sumter-St.  Philip  ranges  the  width  is  550  feet.  The  central  depths 
are  greater  than  26  feet.  There  exists  an  unbuoyed  channel  28  feet 
deep  at  low  water. 

The  only  deleterious  effect  the  nine  months'  cessation  in  dredging 
has  had  upon  the  channel  is  the  working  down  upon  the  range  of  the 
shoal  on  the  north  side  of  the  channel  at  the  end  of  the  jetties. 
Since  October  this  shoal  has  advanced  about  250  feet  and  is  now  only 
a  short  distance  from  the  range.  The  shoalest  sounding  on  it  is  24.4 
feet.  With  a  small  portion  of  the  appropriation  made  by  the  last 
river  and  harbor  bill  for  this  harbor  it  will  shortly  be  removed. 
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The  range  across  the  outer  bar,  known  as  the  Cummings  Point 
range,  was  moved  by  the  Light-House  Board  during  the  year  in  order 
to  throw  the  point  of  intersection  of  this  range  ana  the  Fort  Sumter- 
St.  Philip  range  farther  away  from  the  encroaching  shoal. 


Money  statement, 

July  1,  1906.  balance  uuexpendeil $23,419.96 

Received  account  sales 1,210.61 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 25,000.00 


49,  630.  57 
June  30.  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 23,  942.  45 


July  1,  1907.  balance  unexi)ended 25,688. 12 

July  1,  1907,  outstanding  liabilities 14.47 


July  1,  1907,  balance  available 25.673.65 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 25,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  18.  1878 $200,000.00 

March  3,  1879 200,000.00 

June  14,  1880 170,000.00 

March  3,  1881 175.000.00 

August  2.  1882 300.000.00 

July  5,  1884 250.  000.  (X) 

August  5,  188(5 187,  500.  00 

August  11,  1888 350.000.00 

September  19,  1890 370.000.00 

July  13.  1892 225,  000.  (MJ 

March  3,  189.3.. 750,000.00 

August  18.  1894 450.000.00 

March  2.  1895 ^ 500,000.00 

June  6.  1900 220,000.00 

June  13.  1902 45,000.00 


June  28.  1902 

March  3.  1903 

April  28,  1904 

March  3,  1905 

March  3.  1905 

March  2.  1907 


$50. 000. 00 
60.  (JOO.  00 
73,  000.  00 
25,000.00 
25.000.00 
25, 000.  00 


Total      appropria- 
tions   4,650,500.00 

Received  for  rent  of 
dredge,  account  sales 
at  auction,  and  account 
overpayments 7.  485.  30 


Total   receipts 4,657,985.30 


EMERGENCY   CONTRACT  IN   FORCE. 


Name  of  contractor. 

Contract  for— 

Prico 
each. 

Date  of— 

Contract. 

Beginning.      Expiration. 

Charleston  Terminal  Co.. 

Lease  of  wharf 

May  31,  1904 

May    1,1904 

Apr.  30, 1907 
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COMMERCIAL   STATISTICS. 

Arrivals  and  clearances  of  vessels  and  commerce  at  Charleston  Harbor,  South 
Carolina f  January  1  to  December  31,  1906. 


Arrived. 

Cleared. 

Number. 

Tonnage. 

Crew. 

Number. 

Tonnage. 

Crew. 

CoastwlBe: 

American  vfiwels 

789 

1,880.960 

21,911 

19 
67 
89 

12,784 
120,828 
21,068 

282 

Forei^  Teasels 

1,664 

Foreign  ports:  Foreign  vessels 

110 

182,400 

2,144 

886 

Total 

849 

1,618,860 

24,066 

126 

164,616 

2,721 

Value  of  exports $1,171,407.00 

Value  of  Imports 2, 994, 160. 00 

Duties  collected 21,166.53 

Commerce  through  Charleston  Harbor,  ocean  entrance,  calendar  year  1906, 


Articles. 


Tons  of 

2,000 
pounds. 


Value. 


Muriate  of  potash 

Eainit 

Nitrate  of  soda 

Sulphate  of  potash 

Manure  salt 

Pyritea 

Ouano 

Tankage  

Fish  scrap 

Fertilizer  material 

Cement 

Jute  butts 

Refined  oil  and  gasoline. 

Coal 

Salt 

Rice 

Fruit 

Coffee 

Refined  sugar 

Mlscel  laneous 


Total 616,600 


11,069 

71,234 

18,723 

1,894 

2,966 

76,756 

11,948 

1,839 

12, 117 

3,812 

26,009 

2,409 

8,597 

84,966 

3,580 

836 

8,030 

1,167 

1,780 

166,851 


$424,478 

541,677 

904,350 

82,678 

49,489 

441,352 

881,141 

46,975 

368,432 

76,540 

239,578 

119, 148 

170,336 

233.870 

25,060 

48,000 

287,967 

210,600 

173.000 

16,520,188 


21,348,764 


Articles. 


Tons  of 

2,000 
pounds. 


EXPORTS. 

Lumber 

Kainit 

Phosphate  rock 

Manipulated  fertilizers ... 

Acid  phosphate 

Clay 

Cotton,  upland 

Cotton,  sea-island 

Cotton  goods 

Cotton-uictory    sweepings 

and  lint 

Cotton-seed  oil 

Rice 

Naval  stores 

M  iscellaneous 

Total 


I 


Value. 


179,448 

81,268,568 

199 

2,686 

11,677 

47,875 

1.762 

44,060 

5,763 

88,138 

20,377 

100,000 

35.844 

7»  391, 610 

1,964 

992,000 

48,683 

24,841,500 

183,820 

67,262 

80,570 

123,990 

290,278 


84,967,842 


Total  imports  and  exports  835,360  tons,  valued  at  $r>6,301,096. 

These  commercial  statistics  do  not  include  a  large  part  of  the  business  of 
Charleston  which  is  done  by  the  railroads,  nor  the  commerce  passing  over  the 
rivers  which  enter  the  harbor,  nor  over  the  inland  routes  to  the  north  and  south. 
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APPENDIX  O. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  EASTERN  GEORGIA, 
OF  INSIDE  WATER  ROUTE  BETWEEN  SAVANNAH,  GEORGIA,  AND 
FERNANDINA,  FLORIDA,  OF  CUMBERLAND  SOUND,  GEORGIA  AND 
FLORIDA,  AND  OF  FERNANDINA  HARBOR,  FLORIDA. 


REPORT  OF  LIEUT,   COL,   DAN  C,  KIN  OMAN.   CORPS  OF  ENGINEERS, 
OFFICER  IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30, 1907. 


IMPROVEMENTS. 


1.  Savannah  Harbor,  Georgia, 

2.  Savannah    River     below     Augusta, 

Georgia. 

3.  Savannah     River     above    Augusta, 

Georgia. 

4.  Harbor  at  Darien  and  Doboy  Bar, 

Georgia. 

5.  Altamaha,    Oconee,    and    Ocmulgee 

rivers,  Georgia. 

6.  Club  and  Plantation  creeks,  Georgia. 

7.  Brunswick  Harbor,  Georgia. 


8.  Inside    water    route    between    Sa- 

vannah,   Georgia,    and    Feman- 
dina,  Florida. 

9.  Skidaway  Narrows,  Georgia. 

10.  Cumberland    Sound,    Georgia    and 

Florida. 

11.  Fernandina  Harbor,  Florida. 

12.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation— Indefinite. 


United  States  Engineer  Office, 

Savannah^  Ga,^  July  8^  1907. 
General  :  I  have  the  honor  to  transmit  herewith  my  annual  report 
for  the  fiscal  year  ending  June  30,  1907,  upon  the  works  of  river  and 
harbor  improvements  in  my  charge. 

Very  respectfully,  your  obedient  servant, 

Dan  C.  Kingman, 
Lieut,  Col.^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


O  1. 

IMPROVEMENT  OF  SAVANNAH   HARBOR,  GEORGIA. 
OPERATIONS  DURING  THE  FISCAIi  YEAR  ENDING  JUNE  30,   1907. 

For  a  detailed  history  of  the  work  see  reports  of  the  Chief  of 
Engineers  for  1903,  pages  1146-1152;  for  1904,  pages  1644-1647;  for 
1905,  pages  1260-1262,  and  for  1906,  pages  1187-1190. 
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The  two  United  States  seagoing  dredges,  Savannah  and  Cumber- 
land^ have  been  employed  throughout  the  year  in  improving  and 
maintaining  the  harbor  of  Savannah,  except  when  they  were  neces- 
sarily absent  for  the  purpose  of  being  docked  and  repaired.  The 
two  machines  together  dredged  980,134  cubic  yards  of  material, 
measured  in  their  oins,  of  which  the  Savannah  TexaoY^A  529,247  yards, 
at  a  total  cost,  including  repairs,  of  10  cents  per  cubic  yard,  and  the 
Cumberland  removed  450,887  yards  at  a  total  cost  of  14.2  cents  per 
cubic  yard.  The  reason  for  the  smaller  output  and  higher  cost,  in 
the  case  of  the  Cumberland^  which  is  the  larger  machine  of  the  two, 
is  that  it  was  necessary  to  send  it  to  Philadelphia  and  afterwards  to 
Norfolk  for  the  purpose  of  being  docked  and  repaired,  and  to  again 
send  it  to  Jacksonville  for  a  similar  purpose.  The  cost  of  these 
repairs  increased  the  general  expense  and  tne  loss  of  time  diminished 
the  output. 

Of  this  material  271,757  cubic  yards  was  dredged  from  the  outer 
bar,  with  the  result  of  securing  a  channel  not  less  than  100  feet  wide, 
and  23  feet  deep  across  the  bar.  The  channel  diminishes  in  depth 
toward  the  side  ranges.  The  material  removed  was  at  first  a  very  fine, 
hard,  compact  sand,  but  as  the  excavation  proceeded  a  great  deal  of 
tough  blue  clay,  in  which  small  shells  were  embedded,  was  encoun- 
tered. The  appearance  of  this  material  is  encouraging,  and  indicates 
that  the  improvement  will  be  much  more  stable  than  would  be  the 
case  in  a  shifting  sand. 

The  excavated  volume,  when  determined  by  place  measurement^  is 
but  10  per  cent  less  than  when  measured  in  the  dredgeS;  A  part,  and 
perhaps  all,  of  this  excess  is  due  to  loosening  up  the  niaterial,  which 
IS  verj  hard  and  compact  when  in  place.  Therefore,  little  if  any 
deposit  can  have  occurred  within  the  dredged  area  during  the  year. 
The  result  for  the  whole  year  is  most  favorable  in  this  locality,  and 
affords  good  reason  for  hope  that  an  ample  channel  of  sufficient  depth 
can  be  secured  upon  the  bar  by  dredging  alone,  and  that  the  cost  of 
maintaining  it  will  be  small. 

There  were  taken  from  Tybee  Knoll  364,317  cubic  yards  of  dredged 
material,  mostly  from  between  the  jetties.  The  result  has  been  to 
secure  a  channel  practically  of  the  project  dimensions  across  the 
knoll;  in  fact,  the  depth  is  considerably  exceeded  at  most  places. 
Comparative  surveys,  as  in  the  case  of  the  bar,  show  an  excavation 
greater  in  volume  than  the  bin  measurements  alone  would  indicate. 
Last  year  the  increase  amounted,  within  the  limits  of  the  dredged 
area,  to  about  100  per  cent.  This  year  it  was  much  less,  being  only 
about  10  per  cent.  There  has,  however,  been  an  enormous  scour  in 
the  whole  area  between  the  jetties,  amounting  in  the  past  two  years 
to  very  nearly  1,800,000  cubic  yards  in  excess  of  that  removed  by  the 
dredges.  This  is  an  encouraging  feature,  and  indicates  that  an  ample 
channel,  of  almost  any  desired  dimensions,  can  be  secured  and  easily 
maintained  between  the  jetties,  and  that  the  powerful  ebb  flow, 
amounting  to  more  than  2,000,000,000  cubic  feet  to  the  tide,  is  being 
gathered  into  a  single  channel  about  1,800  feet  in  width. 

From  the  river  above  Tybee  Knoll  344,161  cubic  yards  of  material 
were  removed  for  the  purpose  of  maintaining  the  improvement.  This 
work  was  done  when  the  sea  was  too  rough  to  permit  material  to  be 
taken  outside  and  dumped,  as  is  done  in  the  case  of  all  dredging  from 
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the  bar  and  from  the  knoll.  Rehandling  was  necessary  in  the  case 
of  this  river  dredging,  and  to  accomplish  it  a  small  12-inch  stationary- 
pumping  dredge  was  employed  at  a  fixed  rate  per  hour  of  actual 
pumping,  the  material  bemg  brought  to  it  by  the  seagoing  dredges. 
The  place  selected  was  at  the  Venus  Point  dolphin.  Permission  was 
obtained  from  the  owner  of  the  adjacent  land  to  place  the  material  on 
the  marsh.  The  small  pump  worked  day  and  night  and  has  put 
ashore,  as  nearly  as  can  bs  estimated,  280,540  cubic  yards  of  material, 
at  a  cost  for  rehandling  of  7.8  cents  per  cubic  yard."  This  method  of 
maintenance  is  highly  satisfactory.  It  permits  the  seagoing  dredges 
to  be  used  at  times  when  they  could  not  be  otherwise  employed.  Their 
operation  does  not  in  any  way  interfere  with  the  navigation  of  the 
river,  and  by  their  method  of  work,  which  is  to  scrape  the  bottom, 
they  begin  to  improve  a  bad  place  as  soon  as  they  begin  to  work, 
while  in  the  case  of  a  machine  that  cuts  the  full  depth  at  once  no 
benefit  results  until  a  complete  cut  is  made  through  the  obstruction. 
To  enable  this  method  of  maintenance  to  be  carried  out  more  rapidly 
and  economically  in  the  future.  Congress  has  authorized  the  construc- 
tion of  a  20-inch  pumping  dredge  at  a  cost  not  to  exceed  $125,000. 
The  construction  of  this  machine  has  been  assigned  to  an  officer  of  the 
Corps  of  Engineers  who  is  especially  skilled  in  work  of  this  character. 

The  particular  localities  at  which  redredging  for  maintenance  has 
been  found  necessary  are  as  follows:  The  TJpper  flats,  from  which 
about  70,000  yards  were  removed ;  the  Lower  flats,  from  w^hich  about 
119,000  cubic  yards  were  removed;  and  the  Ijong  Island  Crossing, 
from  which  about  156,000  yards  were  removed.  The  reason  for  spe- 
cial deposit  of  material  at  these  places  is  quite  evident.  The  general 
plan  of  improvement  of  Savannah  Harbor,  which  virtually  consists 
in  the  regulation  of  the  Savannah  River,  is  admirable.  The  river 
naturally,  from  the  Cross  Tides  to  the  sea,  is  from  1  to  3  miles  wide, 
increasing  to  nearly  7  miles  at  the  mouth,  divided  and  subdivided  by 
numerous  islands  and  cross  channels,  and  its  natural  condition  was 
most  unfavorable  to  the  maintenance  of  a  permanent  channel  of 
adequate  depth.  The  plan  has  for  its  object  to  unite  the  ebb-tide 
flow  in  a  single  channel  of  moderate  width,  and  such  that  the  depths 
can  be  maintained  by  the  natural  flow  of  the  current.  This  is  secured 
largely  by  training  walls.  The  width  of  the  improved  channel  at  the 
city  is  about  600  feet,  and  it  gradually  increases  to  1,800  feet  at  the 
mouth.  The  increase  of  width  is  added  from  time  to  time  and  is  skill- 
fully arranged  to  accommodate  the  return  flow  from  the  numerous 
tidal  basins. 

While  the  plan  of  improvement  is  admirable,  the  materials  and 
methods  of  construction  have  not  always  been  so.  Much  of  the  ma- 
terial is  of  a  perishable  nature,  and  the  style  of  construction  is  often 
very  light.  Above  where  the  action  of  the  teredo  would  be  felt,  the 
training  walls  consist  of  double  rows  of  piling  filled  with  brush  and 
weighted  with  stone;  below,  they  are  of  rubble  mounds  resting  upon 
brush  mattrevsses.  Most  of  the  stone  used  was  in  very  small  pieces, 
not  sufficient  to  resist  perfectly  the  waves  due  even  to  passing  vessels. 
The  brush  has  settled  down  between  the  rows  of  piles,  much  of  the 
stone  was  washed  off,  and  the  works  are  all  too  low  to  completely 
control  the  flow  of  the  water.  The  rubble  mound  jetties  are  also 
too  low,  due  in  part  to  leveling  off  of  stone,  part  to  settlement,  and 
part  to  not  having  been  built  high  enough  origmally^^^®^  '^y  '^jv^v/^iv 
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Many  of  these  works,  however,  have  served  their  purpose;  others 
have  not,  and  this  is  particularly  the  case  where  the  ebb-tide  current 
is  forced  to  a  crossing  from  one  bank  to  the  other.  Here  the  low 
relief  of  the  training  walls  permit  a  large  amount  of  water  to  flow 
over  their  crest,  thereby  constantly  diminishing  the  head  and  retard- 
ing the  velocity  of  flow  in  the  improved  channel,  which  in  any  silt- 
bearing  stream  must  inevitably  lead  to  a  deposit 

These  trainiuj^  walls  are  to  be  raised.  Hans  have  been  prepared 
and  proposals  invited  for  this  purpose,  but  the  bids  were  deemed 
unreascmably  high  and  were  rejected,  and  the  work  has  been  readver- 
tised. 

It  is  of  interest  to  note  that  since  the  beginning  of  the  systematic 
improvement  of  the  harbor  of  Savannah,  in  1878,  more  than  17,000,000 
cubic  yards  of  material,  bin  measurement,  have  been  dredged  from 
the  channel,  and  that  since  1882,  or  since  the  present  control  of  the 
river  began  to  be  effective,  nearly  6,000,000  cubic  yards  of  mate- 
rial has  been  washed  out  by  the  current,  showing  that  the  current, 
when  properly  controlled,  is  a  powerful  agent,  not  only  for  main- 
tenance, but  even  for  increasing  the  improvement. 

As  the  28-foot  project  is  now  practically  completed,  and  what  little 
remains  to  be  accomplished  in  the  way  of  increased  width  is  entirely 
included  in  and  covered  by  the  tentative  project  adopted  by  Con- 
gi'ess  on  March  2,  1907,  it  is  therefore  possible  now  to  start  in  with 
the  new  project  with  every  prospect  of  accomplishing  results  which 
will  be  most  satisfactory  from  an  engineering  standpoint  and  bene- 
ficial to  commerce. 

The  tide  gauge  observations  have  been  maintained  throughout  the 
year,  and  show  no  important  change  from  previous  conditions. 

In  addition  to  the  work  herein  described  the  plant  pertaining  to 
the  improvement  has  been  cared  for  and  properly  maintained. 

Much  of  the  foregoing  data  is  taken  from  a  very  complete  and  in- 
teresting report  prepared  by  Assistant  Engineer  Cooper,  in  local 
charge  of  the  work,  which  I  regret  that  under  existing  instructions 
I  am  not  permitted  to  submit  for  publication. 

Of  the  total  amount  expended  during  the  fiscal  year,  viz, 
$283,530.30,  the  sum  of  $64,016.80  was  for  dredging  with  the  U.  S. 
dredge  Ciimheriand.  at  14.2  cents  per  cubic  yard,  including  cost  of 
repairs;  $52,792.65  tor  dredging  with  the  U.  S.  dredge  Savannah^  at 
10  cents  per  cubic  yard,  including  repairs;  $7,673.49  for  rehan- 
dling  dredged  material  under  agreement  of  October  24,  1906,  with 
Savannah  Dredging  Company,  at  $5  per  hour  of  pumping,  includ- 
ing cost  of  board  for  inspectors,  and  $9,578.46  for  rehandling  dredged 
material  under  agreement  with  the  same  company,  dated  March  15, 
1907,  at  $6.50  per  hour  of  pumping,  including  board  of  inspectors; 
$1,004  for  superintending  work  under  agreement  with  Savannah 
Dredging  Company;  $23,4()4.90  for  surveys  and  contingencies;  and 
$125,000,  of  the  amount  appropriated  by  the  river  and  harbor  act 
of  March  2,  1907,  which  has  been  placed  to  the  credit  of  Maj.  J.  C. 
Sanford,  Corps  of  Engineers,  who  has  been  charged  with  the  duty  of 
constructing  the  stationary  pumping  dredge  provided  for  in  said  act. 
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COMMERCE  AND  NAVIGATION. 

Full  discussions  of  the  commerce  of  Savannah  were  given  in  the 
Reports  of  the  Chief  of  Engineers  for  1890,  pages  1252  and  1253,  and 
for  1897,  page  1497. 

The  regular  lines  of  steamships  established  between  this  port  and 
New  York,  Boston,  Baltimore,  and  Philadelphia  comprise  a  total  of 
17  steamers.  During  the  calandar  year  1906,  10  of  these  ran  to  the 
two  first-named  ports  and  7  to  the  last-named  two.  During  the  year 
they  jnade  529  round  trips  and  carried  1,021,850  tons  of  freight, 
Valued  at  $122,986,670.  Tney  also  handled  in  and  out  of  Savannah 
31,916  passengers. 

On  the  inland  waters  there  are  a  number  of  small  steamers  ply- 
ing between  Savannah  and  adjacent  ports,  besides  numerous  schooners 
and  small  sailboats.  It  is  estimated  that  for  the  year  1906  this  por- 
tion of  the  commerce  amounted  to  100,000  tons,  valued  at  $1,500,000. 

The  chief  articles  of  export  are  cotton,  lumber,  and  naval  stores, 
of  which  shipments  for  the  year  1906  were  as  follows:  Of  cotton, 
1,533,729  bales;  of  lumber,  245,868,409  feet,  and  of  naval  stores, 
189,885  barrels  of  turpentine  and  666,003  barrels  of  rosin. 

The  total  amount  of  freight  received  and  shipped  at  the  port 
during  1906  was  3,801,049  tons,  valued  at  $194,836,773.  This  is  an 
increase  over  1905  of  72,508  tons. 

Money  statement. 

July  1,  1906,  balance  unexpended $192,200.64 

Amounts  received  from  proceeds  of  sales  of  Grovemment  property 587. 25 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 300,  000.  00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907 —     60, 000.  00 


552,  787.  89 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  ^^rorks  of  improvement a  $216, 284.  21 

For  maintenance  of  improvement 67, 246.  09 

283,  530.  30 


July  1,  1907,  balance  unexpended 269,257.59 

July  1,  1907,  outstanding  liabilities 12,683.34 


July  1,  1907,  balance  available ._ 256,574.25 


Amount   (estimated)   required  for  completion  of  existing  tentative 

project 700, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  Improvement,  in  addition  to  the  balance  unex-    • 
pended  July  1,  1907 350,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

oThis  amount  includes  $125,000,  which  has  been  placed  to  the  credit  of  MaJ. 
J.  C.  Sanford,  Corps  of  Engineers,  for  construction  of  the  pumping  dredge. 
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AMOUNT   AND   DATE  OF   ALL   APPROPRIATIONS. 

From  1826  up  to  the  date  of  the  22-foot  plan  of  improvement 
appropriations  amounting  to  $667,096.64  were  made  for  the  improve- 
ment of  the  harbor  and  ror  the  removal  of  wrecks,  as  follows : 

March  18,  1826 $50,000.00 

March   3,   1829 24,490.00 

July  3,  1832 25,000.00 

March  2,. 1833 43.06 

March  2,  1833 -       8,430.62 

June  28,  1834 30,000.00 

March  3,   1835 „_  20,000.00 

July  7,  1838 15,000.00 

August  30,  1852 40,000.00 

March  3,  1855 161,000.00 

June  10,  1872 50,000.00 

March  3,  1873 50,000.00 

February  27,  1874 193,132.96 

Total 667,096.64 

Under  the  22-foot  plan  of  improvement  the  following  appropria- 
tions were  made : 

June  23,  1874 $50,000.00 

March  3,  1875 70,000.00 

August  14,  1876 62,000.00 

June  18,  1878 70,000.00 

March  1,  1879 100,000.00 

June  14,  1880 a5,000.00 

March  3,  1881 65,000.00 

August  2.  1882 200,000.00 

July  5,  1884 200,000.00 

August  5.   1886 150,000.00 

August  11,  1888 180,000.00 


1,212,000.00 
Unexpended  balance  of  last  appropriation  carried  to  new  project.  4, 035. 05 

Total - 1,  207,  964.  95 

Under  the  26- foot  plan  of  improvement  the  following  appropria- 
tions have  been  made : 

By  act  of  Congress  of — 

August  11,  1888  (unexpended  balance) $4,035.05 

September  19,   1890 350,000.00 

July  13,  18:12 _• 318,750.00 

March   3,    1893 1,000,000.00 

'   August  18,  1894 975,000.00 

March  2,  1895 856,250.00 

3, 504, 035. 05 
Amount  deposited  by  clerk  of  United  States  circuit  court  for 
the  southern  district  of  Georgia,  March  20,  1895—1 500.  00 

Unexpended  balance  of  last  appropriation  carried  to  modified 
project 44,485.06 

Total :.  3,460,049.99 
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Under  the  modified  26-foot  project  for  improving  Savannah  Har- 
bor the  following  appropriations  have  been  made : 

By  act  of  Congress  of — 

March  2,  1895.  (unexpended  balance) $44,485.06 

June  3,  1896__- 5,000.00 

June  4,  1897 350,000.00 

July  1,  1898 : 450,000.00 

March  3,  1899  (sundry  civil  act) .^200,000.00 

March  3,  1899  (river  and  harbor  act) 50, 000. 00 

250, 000.  00 

June  13,  1902 50,000.00 

1,149,485.06 
Amount  deposited  to  credit  of  tlie  appropriation 301.41 

Total 1, 149,  786.  47 

Unexpended   balance  of  last  appropriations  carried   to  new 
project - 1 436,  867.  63 

Total 712,  918.  84 

Under  the  28-foot  plan  of  improvement  the  following  appropria- 
tions have  been  made: 

By  act  of  Congress  of — 

June  13,  1902  (unexpended  balance  from  last  appropria- 
tion)      $436,  867.  63 

March  3,  1903 720,000.00 

June  6,  1900  (allotted,  from  emergency  appropriation )__.  5,000.00 

April  28,  1904 105,000.00 

March  3,  1005  (river  and  harbor  act) ^__  $75,000.00 

March  3,  1905  (sundry  civil  act) 175,000.00 

250, 000.  00 

September  28,  1905  (allotted  from  emergency  appropriation)-  10,000.00 

June  30.  1906  (sundry  civil  act) 1.50,000.00 

March  4.  1907  (sundry  civil  act) 60,000.00 

Total 1,736,867.63 

Under  the  tentative  plan  of  improvement  adopted  March  2,  1907, 
the  following  appropriation  has  been  made : 

By  act  of  Congress  of — 

March  2,  1907  (river  and  harbor  act) $300,000.00 

Amounts  received  from  proceeds  of  sales  of  Government  prop- 
erty: 

November  12,  1902 75.00 

October  21,  1904 10.00 

November  6,  1906 474.10 

June  24,  1907 113.15 

Total 300,672.25 

Grand  total 8,085,570.30 
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COMMERCIAL   STATISTICS. 

Ck)ttoii  statistics  of  the  port  of  Savannah,  Ga.,  for  the  commercial  year  end- 
lug  August  31.  1906,  are  as  follows : 

Receipts  from  all  sources. 


Grade. 

Quantity. 

Weight. 

Value. 

Upland        

Bales. 
1,457,142 
63,715 

PouTuis. 
740,606,993 
25,422,285 

^78,903,240 

8©a  Island 

4,868,906 

Total 

1,520,857 

766.029,278 

83,762,146 

Destination. 


Coastwise , 

Great  Britain 

France 

Other  continental  ports. 

Local  consumption , 

Reshipped  to  Interior . . . , 


Total. 


Upland.        Sea^J- 


Bale9. 
517,394 
188.914 
68,941 
689,701 
1,387 
2,624 


1,468,861 


Bales. 

43,416 

12,948 

5.381 

870 


2,254 


64,868 


Total  exports. 


Grade. 

Foreign 
exports. 

Coastwise 
exports. 

Total. 

Upland 

Bales. 
961,467 
21,453 

Bales. 
517,894 
43,416 

Bales. 
1,468,861 

Sea  Island 

64,868 

Total 

972,920 

560,809 

1,683,729 

Total  cotton  receipts  and  exports  at  Savannah,  season  of  1905S, 

Receipts bales—  1,520,857 

Exports do 1,533,729 

Total  receipts  and  exports  of  naval  stores  at  the  port  of  Savannah,  season  of 

1906-1. 

Spirits  of  turpentine : 

Receipts casks__  194,702 

Exports do 189,885 

Rosin : 

Receipts barrels—  065, 102 

Exports do 606, 003 

Total  exports  of  lumber  from  Savannah  for  season  of  1905-6. 

Superficial  feet 245,868,409 
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Arrivals  and  clearances  of  vesseU  and  commerce  at  Savannah,  Oa.,  from  Janu- 
ary 1  to  Decetnher  31,  1906. 

[Does  not  include  coastwise  sailing  vessels  which  are  not  required  to  enter  and  clear  at 

the  custom-house.] 


Coastwise 

Foreign  ports: 

American  yeseels . 

Foreign  yessels  . . . 


Total. 


Arrived. 

Cleared. 

Number. 

Tonnage.; 

Crew. 

27,350 

16 
2,590 

Number. 

573 

4 
202 

Tonnage. 

Crew. 

1 

;            674 

2 
1            ^^ 

1,451,413 

891 
202,196 

1,233,825 

2,045 
428,761 

23,769 

37 
5,765 

1            778 

1,654.600 

29,962 

779 

1,669,441 

29,671 

Greatest  draft :  Ft.  in. 

Arrived 26     3 

Cleared ' 26     1 

( 'om  in  rrce   ( fore i(/ti ) . 

Value  of  exports ^1__  $59,610,181.00 

Value  of  imports 2,174,902.00 

Duties  collected 81,619.11 


O    2. 

IMPROVEMENT    OF    SAVANNAH    UIVER,  GEORGIA,  BELOW    AUGUSTA. 
OPERATIONS   DURING   THE    FISCAL   YEAR   ENDING    JUNE    30,  1907. 

An  emergency  contract  was  entered  into  on  July  3,  1906,  with 
Albert  J.  Twiggs,  of  Augusta,  (Ja.,  for  dike  work  at  Tweedy's  bar. 
Under  the  terms  of  the  contract,  work  was  to  be  begun  within  ten  days 
from  the  date  thereof ;  the  contractor  commenced  the  work  of  getting 
out  materials  on  July  5,  but  owing  to  continued  high  water,  actual 
work  of  construction  was  not  begun  imtil  DecemlSr  5,  1906.  On 
August  24,  1906,  the  date  originally  set  for  the  completion  of  the 
contract  was  waived.  The  contract  was  completed  December  10, 
1906.  Under  it  there  was  built  a  training  wall  200  feet  in  length  on 
the  Georgia  side  of  the  river,  in  w^hich  38  cubic  yards  of  stone,  330 
cubic  yards  of  brush  fascines,  and  60  piles  were  placed. 

On  November  21,  1906,  an  allotment  of  $2,000  was  made  from  the 
emergency  appropriation,  act  of  March  3,  1905,  for  additional  dike 
work  to  restore  the  channel  at  Tweedy's  bar.  Under  this  allotment  a 
contract  was  entered  into  on  Febniary  2, 1907,  with  Albert  J.  Twiggs, 
of  Augusta,  Ga.  The  contract  was  approved  Feburary  9,  1907,  and 
work  was  begun  February  20,  1907,  and  completed  March  20,  1907. 
Under  this  contract  400  lineal  feet  was  added  to  the  dike  on  the  Geor- 
gia side  of  the  river,  constructed  under  the  contract  of  July  3,  1906, 
above  mentioned,  and  60  lineal  feet  of  the  old  dike  on  the  South  Caro- 
lina side  of  the  river  removed,  this  portion  of  the  dike  having  become 
an  obstruction  in  the  new  channel  which  was  forming  at  this  bar. 
Under  this  contract  there  were  placed  in  the  work  140  piles,  815  cubic 
yards  of  brush  fascines,  and  132  cubic  yards  of  stone. 
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While  the  work  done  during  the  fiscal  year  at  Tweedy's  bar  has  been 
of  much  benefit,  the  channel  is  still  in  bad  condition  and  hard  to 
navigate.  To  overcome  this,  the  jetty  constructed  during  the  fiscal 
year  should  be  extended  and  a  damaged  jetty  just  below  it  should  be 
repaired. 

Of  the  amount  expended  during  the  fiscal  year,  viz.,  $3,932.04,  the 
sum  of  $2,642.13  was  for  dike  work  under  contracts  of  July  3,  1906, 
and  February  2,  1907,  with  Albert  J.  Twiggs ;  $717.25  for  repairing 
and  fitting  out  the  snag  boat  Tugaloo^  preparatory  to  beginning  snag- 
ging operations  early  m  the  coming  fiscal  year,  and  $572.66  for  office 
expenses  and  contingencies. 

The  last  appropriation  under  the  estimate  of  1890  was  made  by  act 
of  June  28, 1902.  In  1903  the  district  officer  reported  that  the  project 
was  still  uncompleted  and  submitted  an  additional  estimate  of  $75,000 
as  being  necessary  to  carry  the  work  to  completion  in  addition  to  the 
annual  cost  of  maintenance.  Since  this  estimate  was  submitted,  an 
allotment  of  $5,000  has  been  made  from  the  emergency  act  of  April 
28, 1904,  and  an  allotment  of  $2,000  from  the  emergency  act  of  March 
3,  1905,  and  the  sum  of  $43,000  appropriated  by  river  and  harbor 
acts  of  March  3,  1905,  and  March  2,  1907,  but  owing  to  provision 
for  maintenance  work  a  further  sum  of  $46,000,  in  addition  to 
annual  cost  of  maintenance,  will  be  required  to  carry  the  project  to 
completion. 

COMMERCE   AND    NAVIGATION. 

A  detailed  statement  of  the  sources  of  the  commerce  of  this  river 
is  given  on  page  1331  of  the  Annual  Report  of  the  Chief  of  En- 
gineers for  1890  and  on  page  1504  of  the  report  for  1897. 

During  the  calendar  year  1906  there  were  4  steamers  engaged  in 
river  traffic  between  Savannah  and  Augusta,  which  carried  a  total  of 
53,500  tons  of  freight,  valued  at  $5,350,000.  There  were  also  trans- 
ported to  Savannah  from  points  on  the  river  1,300  tons  of  rice,  valued 
at  $60,000.  The  total  commerce  for  the  year  amounted  to  54,800  tons, 
valued  at  $5,410,000. 

During  the  same  year  16,911,500  feet  B.  M.  of  timber  was  rafted 
down  the  river,  valued  at  $186,148. 

Money  statement, 

July  1,  lOOC,  balance  unexpended $1,316.16 

Amount  allotted  from  emergency  appropriation,  act  approved  March 

3,  1905 2, 000. 00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  30, 000. 00 


33, 316. 16 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 3, 932. 04 


July  1,  1907,  balance  unexpended 29.384.12 

July  1,  1907,  outstanding  liabilities 1,906.06 


July  1.  1907,  balance  available 27, 47a  06 


Amount  that  can  be  profitably  expended  in-fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907; 

For  works  of  improvement $25,000.00 

For  maintenance  of  Improvement .: 4, 000. 00 

29,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of  j 

June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  189^v^OQIC 
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AMOUNT  AND  DATE  OF   ALL  APPROPRIATIONS. 

Under  the  original   project   for  improvement  of  the  Savannah 
River,  adopted  in  1880,  the  following  appropriations  were  made : 

By  act  of  Congress  of — 

March  3,  1881 ._     $15,000.00 

August  2,  1882 25,000.00 

July  5,  1884 15,000.00 

August  5,  ISSa 15,000.00 

August  11,  1888u 21,000.00 


91, 000.  00 
Uuexpended  balance  from  last  appropriation,  carried  to  new  project.  10.  91 

Total 90,  980.  09 

Ueceived  from  other  appropriations  for  use  of  snag  boat 2, 500. 00 

Total 93, 480.  09 

Since  the  existing  project  for  improving  the  Savannah  River  was 
adopted  the  following  appropriations  have  been  made  for  this  work : 

By  act  of  Congress  of — 

August  11,  1888  (balance  unexpended) $19.91 

September  19,  1890 25,000.00 

July  13,  1892 z 35,000.00 

August  18,  1894 , 15,000.00 

June  3,  189(x 15, 000.  00 

March  3.  1899 20, 000.  00 

June  6,  1900. G4, 000.  00 

March  3,  1901 100,000.00 

June  28,  1902- 8(5,  000.  00 

November  11,  1904  (allotted  from  emergency  appropriation) 5, OCX).  (X) 

March  3,  1905 13. 000.  00 

November  24,  1900  (allotted  from  emergency  appropriation) 2, 000. 00 

March  2,  1907  (river  and  harbor  act) 30,000.00 

Total - 410, 019. 91 

Amount  received  from  "  Proceeds  of  sale  of  Government  prop- 
erty" November  12,  1902 ^ 50.00 

Amount  received  from  "  Proceeds  of  sale  of  Government  prop- 
erty" October  21,  1904 15.  (K) 

Amount  received  from  "  Proceeds  of  sale  of  (Government  prop- 
erty" February  17,  1905 . 590.77 

Total 410,675.08 

Grand  total 504, 155.  77 


CONTRACTS   IN   FORCE. 

Name  and  address  of  contractor :  Albert  J.  Twiggs,  Augusta,  Ga. 

Character  and  amount  of  work :  Dike  work ;  (M5  piles,  350  cubic  yard.s  brush 
bundles,  and  40  cubic  yards  of  stone. 

Rate  (in  place)  :  Stone,  $4  per  cubic  yard;  brush,  $1  per  cubic  yard;  piles 
furnished  and  driven,  $5  each. 

Date  of  approval:   (Emergency — no  approval  required). 

Work  begun:  July  5,  1906. 

Expires:  September  5,  1906  (waived;  no  specific  date  fixed). 

Completed:  December  10,   1906. 
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Name  and  address  of  contractor :  Albert  J.  Twiggs,  Augusta,  Ga. 

Character  and  amount  of  work:  Dike  work;  175  piling;  1,000  cubic  yards 
brush  bundles ;  140  cubic  yards  stone;  and  removal  of  75  linear  feet  of  old  dike ; 
board  and  lodging  for  inspectors. 

Rate  (in  place)  :  Piling,  $3.50  each;  brush,  $1  per  cubic  yard;  stone,  $3.25 
per  cubic  yard;  removal  old  dike,  $2  per  linear  foot;  board  and  lodging  for 
inspector,  $20  per  month. 

Date  of  approval :  February  9,  1907. 

Work  begun :  February  20,  1907. 

Expires :  Thirty  working  days  after  date  of  notification  of  approval. 

Completed :  March  20,  1907. 


O3. 

IMPROVEMENT  OF  SAVANNAH  RIVER  ABOVE  AUGUSTA,  GEORGIA. 
OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

No  work  was  done. 

COMMERCE   AND    NAVIGATION. 

A  detailed  statement  of  the  commerce  tributary  to  this  river  is 
given  in  a  report  on  the  examination  and  survey  of  the  river,  printed 
as  House  Executive  Document  No.  213,  Fifty-first  Congress,  first 
session. 

The  freight  carried  on  the  river  consists  of  cotton,  grain,  ferti- 
lizers, and  general  merchandise.  In  1906  it  amounted  to  1,416  tons, 
valued  at  $185,000. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $3, 000. 00 

July  1,  1907  balance  unexpended 3,000.00 

Amount  (estimated)  required  for  completion  of  existing  project 8,000.00 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  Improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

AMOUNT  AND  DATE  OF  ALL  APPROPRIATIONS. 

Under  the  original  project  of  improvement  of  Savannah  River 
above  Augusta,  adopted  in  1879,  the  following  appropriations  were 
made: 

By  act  of  Ck>ngre88  of — 

June  14,  1880 $16,000 

March  3,   1881 8^000 

August  2,  1882 15,000 

Total  39,000 
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Since  the  existing  project  for  improving  this  portion  of  Savannah 
River  was  adopted  the  following  appropriations  have  been  made  for 
this  work : 

By  act  of  Congress  of — 

July  13,  1802 $10,000 

August  18,  181M 6,000 

June  3,  1896 3,000 

March  3,   1899 1,000 

March  3,   1905 2,000 

March  2,   1907 3,000 

Total 25,000 

Grand    total 64,000 


O  4. 

IMPROVEMENT  OF  HARBOR  AT  DARIEN  AND  DOBOY  BAR,  GEORGIA. 

Darien  Harbor  is  constituted  by  that  portion  of  Darien  River 
between  the  town  of  Darien  and  Doboy  Sound.  Dobov  bar  consti- 
tutes the  nearest  ocean  entrance  to  Darien  Harbor  and  the  Altamaha 
River.  These  two  works  were  consolidated  by  the  act  of  Congress 
approved  June  13,  1902. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

Darien  Harbor:  No  work  was  done.  The  $4,339.08,  given  in  the 
money  statement  as  expended  during  the  fiscal  year,  was  in  part  pay- 
ment of  cost  of  repairs  to  the  U.  S.  dredge  Savannah  upon  her  com- 
pletion of  dredging  on  Doboy  bar  May  31,  1906,  including  office 
expenses  and  contingencies. 

Doboy  bar:  No  work  was  done.  The  $1,000.10,  given  in  the  money 
statement  as  expended  during  the  fiscal  year,  was  in  part  payment 
of  cost  of  repairs  to  the  U.  S.  dredge  Savamiah  upon  her  completion 
of  dredging  on  Doboy  bar  May  31, 1906,  including  office  expenses  and 
contingencies. 

COMMERCE  AND  NAVIGATION. 

The  commerce  of  Darien  consists  abnost  entirely  of  timber.  A 
daily  steamer  runs  to  Brunswick.  The  bulk  of  the  timber  passing 
through  Darien  Harbor  from  the  Altamaha  River  will  probably  cross 
Doboy  bar  when  the  improvement  is  complete. 

In  1906  the  commerce  of  Darien  Harbor  amounted  to  130,991  tons, 
valued  at  $1,231,566,  an  increase  over  the  previous  year  of  48,783 
tons  and  of  $508,459  in  valuation. 

Besides  the  above,  there  were  rafted  through  Darien  Harbor  to 
Brunswick  and  Savannah,  29,683,000  feet  of  timber,  valued  at 
$445,235. 
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Money  statement's. 

DARIEN    HABBOB. 

July  1.  1906,  balance  unexpended $4, 33a  39 

Amount  received  from  refundment .69 


4,339.06 
June  30,   1907,  amount  expended  during  fiscal  year,   for  work  of 
improvement 4, 339. 08 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909.  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 10,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

DOBOT  BAB. 

July  1,  1906,  balance  unexpended $1,000.00 

Amount  received  from  refundment .  10 


1, 000. 10 
June  30,   1907,  amount  expended  during  fiscal  year,  for  worlds  of 

improvement 1. 000. 10 

AMOUNT  AND  DATE  OF  ALL  APPROPRIATIONS. 

Previous  to  the  existing  project  there  was  appropriated  for  Darien 
Harbor : 
By  act  of  Congress,  June  18,  1878 $8,000.00 

Since  the  existing  project  for  improving  this  work  was  adopted  the 
following  appropriations  have  been  made : 

September  19,  1890 $25,000.00 

July  13,  1892 : 25,000.00 

August  18,  1894 25,000.00 

June  3,  1896 20,000.00 

March  3,  1899 10,000.00 

From  the  appropriation  of  $30,000,  Parien  Harlwr  and  Doboy  bar, 

June  13.  1902,  there  was  allotted,  November  7,  1902 24,000.00 

Amount  allotted  November  23,  1904 26, 865. 96 


Total 155, 865.  96 

Amount  received  from  appropriation  for  Cumberland  Sound,  Georgia 

and  Florida 1, 500. 00 

Amount  received  from  refundment,  July  31,  1906 .  09 


Total 157, 366.  65 


Grand  total 165, 366. 65 

Previous  to  the  existing  project  there  was  appropriated  for  Doboy 
bar: 
By  act  of  Congress,  August  5,  1886 $5,795.40 
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Since  the  existing  project  for  this  work  was  adopted  the  following 
appropriation  was  made: 

March  3,  1899 A $70,000.00 

Unexpended  balance  carried  to  consolidated  appropriation  for  im- 
proving harbor  at  Darien  and  Doboy  bar 50, 865. 9(» 

Total                                            _          --       -- 19  134.04 

Amount  allotted  December  23,  1903 2^000.00 

Amount  allotted  November  23,  1904 28,000.00 

Amount  received  from  refundment .  10 

Total 49, 134. 14 

Grand  total 54,929.54 

Aggregate  of  appropriations  for  Darien  Harbor  and  Doboy  bar 220, 296. 19 


COMMERCIAL  STATISTICS. 

Arrivals  and  clearances  of  vessels  at  Darien,  Oa,,  from  January  1  to  Decemher 

81,  1906, 


Arrived. 

Cleared. 

Number. 

Tonnage. 

Crew. 

Nomber. 

Tonnage. 

Crew. 

Coastwise 

42 

37,868 

645 

20 

2 
40 

8,950 

1,201 
52,224 

147 

Foreign  ports: 

Americftn  yesselA 

14 

Forelm  vesBelB 

21 

25,753 

418 

714 

Total 

63 

68,616 

1,068 

62 

62,375 

875 

Timber  shipments  from  port  of  Darien,  Oa.,  from  January  1  to  December  SI,  1906, 


Foreign... 
Coastwise. 


Tbtal. 


Superficial 
feet. 


54,459,467 
5,870,921 


60,880,888 


Value. 


$968,466 
120,700 


1,089,166 


Commerce, 

Value  of  exports  and  imports  (coastwise  and  foreign) a  $1, 231, 666. 00 

Total  collections ._  1, 779. 14 


O  5. 

IMPROVEMENT   OF    ALTAMAHA,    OCONEE,    AND    OCMULGEE    RIVERS, 

GEORGIA. 

(a)    ALTAMAHA   RIVER. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

One  hundred  and  sixty-eight  snags,  3  stumps,  and  a  sunken  flat 
were  removed  from  the  channel,   103  overhanging  trees  were .  re- 

o  Exclusive  of  timber  rafted  through  the  port  to  Brunswick  and  Savannah, 
valued  at  ^5,235. 
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moved  from  the  banks,  and  59  trees  on  the  banks  were  girdled.  The 
cut-off  at  Beards  Bluff  was  enlarged  by  dynamiting  the  banks,  and  25 
old  piles  were  removed  from  one  end  of  the  cut.  Surveys  were  made 
of  the  shoals  at  Oglethorpe  Bluff  and  Beards  Bluff. 

A  training  dike,  to  be  635  feet  in  length,  was  begun  at  Oglethorpe 
Bluff  for  the  purpose  of  removing  the  sand  shoal  at  that  place. 
There  were  placed  in  the  work  201  piling,  138  cubic  yards  of  brush 
facines,  and  20  cubic  yards  of  stone.  One  himdred  and  eighty-five 
cubic  yards  of  rock  were  quarried  and  transported  20  miles  to  the 
site  or  the  work.  Work  on  the  dike  was  in  progress  at  the  close  of 
the  fiscal  year. 

Forty-eight  piles  in  an  old  dike  at  Oglethorpe  Bluff,  which  had  be- 
come an  obstruction  to  navigation,  were  removed. 

All  of  the  above  work  was  done  by  hired  labor,  with  the  use  of 
Government  plant,  and  was  confined  to  that  portion  of  the  river  be- 
tween Doctortown  and  the  Forks. 

Of  the  amount  expended  during  the  fiscal  year,  viz,  $2,722.66,  the 
sum  of  $985.13  was  for  snag^ng,  $1,692.98  for  constructing  a  train- 
ing dike  and  removal  of  portions  of  two  old  dikes,  and  $44.55  for  sur- 
veys and  contingencies. 

COMMERCE    AND    NAVIGATION. 

The  principal  items  of  commerce  of  the  river  are  timber  and  naval 
stores  and  general  merchandise. 

During  the  calendar  year  1906,  83,800,000  feet  B.  M.  of  timber  were 
rafted  down  the  river,  valued  at  about  $1,185,000.  The  majority  of 
this  timber  came  from  the  Oconee  and  Ocmulgee  rivers,  and  was 
rafted  down  the  Altamaha  to  mills  at  Darien  and  vicinity.  About 
36,000,000  feet,  valued  at  about  $398,000,  originated  on  the  Altamaha. 

There  were  also  handled  about  14,000  tons  of  freight,  valued  at 
about  $449,000. 

Money  statement, 

July  1,  1906,  balance  unexpended $5,437.31 

Amount  received  from  proceeds  of  sale  of  Government  property 111.  50 

Amount  allotted  from  river  and  harbor  act  approved  March  2,  1907_     17, 000. 00 


22, 54a  81 
June  30,  1907,  amount  expended  during  fiscal  year  : 

For  works  of  improvement $1,  737.  53 

For  maintenance  of  improvement 985. 13 

2.  722. 66 


July  1.  1907,  balance  unexpended 19,826.15 

July  1,  1907,  outstanding  liabilities 2,762.80 

July  1,  1907,  balance  available 17,063.35 


Amount  (estimated)  required  for  completion  of  existing  project 99,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  in  addition  to  the  balance  uuexi>ended  July  1,  1907 : 

For  worlcs  of  improvement $25,000.00 

For  maintenance  of  improvement 4,000.00 

29,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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AMOUNT   AND   DATE  OF   ALL  APPROPRIATIONS. 

Under  the  original  project  of  improvement  of  the  Altamaha  River, 
adopted  in  1880,  the  following  appropriations  were  made : 

By  act  of  Ck>ngresa  of — 

March  3,  1881 $5, 000. 00 

August  2,  1882 15,000.00 

July  5,  1884 20,000.00 

August  5,  1880 20,000.00 

August  11,  1888 10,000.00 

70, 000. 00 

Unexpended  balance  of  last  appropriation  carried  to  new  project 223. 41 

Total - 09, 776. 50 


Since   the   existing   project    for    improving    Altamaha    River    was 
adopted,  in  1890,  the  following  appropriations  have  been  made  for 
this  work : 
By  act  of  Congress  of — 

August  11,  1888  (unexpended  balance) 223.41 

September  19,  1890 15.000.00 

July  13,  1892 15,000.00 

August  18,  1894 : 10,000.00 

June  3,  1896 10,000.00 

March  3,  1899 6,000.00 

June  6,  1900  (allotted  from  emergency  appropriation) 9,000.00 

June  13,  1902 10,000.00 

March  3,  1905 10,000.00 

March  2, 1907  (amount  allotted  from  appropriation  for  Alta- 
maha, Oconee,  and  Ocmulgee  rivers) 17,000.00 

Total 102,223.41 

November  30,  1906  (received  from  sale  of  Government  prop- 
erty)    111.  50 

Grand  total 172,111.50 


(b)    OCONEE    RIVER. 
OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUN^S  30,  1907. 

Below  Milledgeville, — 4Bix  hundred  and  fifty- four  snags,  66  stumps, 
and  4  cubic  yards  of  rock  were  removed  from  the  channel,  531  over- 
hanging trees  and  61  logs  were  removed  from  the  banks,  and  44  trees 
on  the  Danks  were  girdled.  This  work  was  done  between  the  Forks 
and  Dublin. 

At  Fish  Trap  shoal,  6  miles  below  Dublin,  the  training  dike  con- 
structed the  year  previous  was  raised  and  extended  130  feet. 

During  June  the  combined  bolster  and  pile  driver  Sapelo  was 
hauled  out  on  marine  railway  for  the  purpose  of  making  some  slight 
repairs  to  her  hull,  and  the  overhauling  of  the  machinery  was  also 
begun.  A  new  Lidgewood  hoisting  engine  and  a  new  Hay  ward 
bucket  were  purchased  for  this  boat.  The  machinery  of  the  snag  boat 
Oconee  was  overhauled  and  repaired  during  April. 

Above  Milledgeville. — Between  the  Georgia  Railroad  bridge  (54 
miles  above  Milledgeville)   and  the  northern  boundary  of  Greene 
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County  work  was  carried  on  between  September  5,  1906,  and  October 
20,  1906,  when  the  available  balance  from  the  allotment  of  $3,000 
from  the  appropriation  for  Oconee.  River  made  by  the  river  and  har- 
bor act  of  March  3,  1905,  was  exhausted.  Between  the  dates  men- 
tioned 125  snags,  11  stumps,  and  17  cubic  yards  of  rock  were  removed 
from  the  channel  and  127  overhanging  trees  were  cut  on  the  banks. 
Five  spur  dams,  each  50  feet  in  length,  were  constructed  at  places 
where  the  river  needed  contracting.  This  work,  together  with  that 
done  the  previous  fiscal  year,  has  rendered  this  stretch  of  river  readily 
navigable  at  or  above  the  ordinary  summer  stage. 

of  the  total  amount  expended  during  the  fiscal  3^ar,  viz,  $3,980.04, 
the  sum  of  $369.24  was  for  rock  removal,  $1,157.69  for  snagging, 
$427.48  for  dike  work,  $344.66  for  repairs  to  snag  boat  Oconee^ 
$1,579.54  for  clearing  the  river  of  obstructions  between  the  Georgia 
Railroad  bridge  (above  Milledgeville)  and  the  northern  boundary  of 
Greene  County,  and  $101.43  for  contingencies. 

COMMERCE   AND    NAVIGATION. 

During  the  year  1906  the  steamers  plying  the  river  between  the 
Forks  and  the  Central  of  Georgia  Railway  bridge,  25  miles  above 
Dublin,  handled  49,000  tons  of  freight,  valued  at  about  $500,000. 
The  commerce  carried  on  the  river  between  the  Georgia  Railroad 
bridge,  above  Milledgeville,  and  the  northern  boundary  of  Greene 
County  during  the  same  period  amounted  to  1,246  tons,  valued  at 
about  $40,000.  In  addition  to  this  there  were  rafted  down  the  river 
during  the  same  year  42,455,437  feet  B.  M,  of  timber,  valued  at  about 
$546,800.  Excepting  the  timber  traffic,  the  commerce  of  the  river  is 
carried  on  in  detached  sections  tributary  to  the  railroads  crossing  the 
river. 

Money  statement. 

July  1,  1906,  balance  unexpended $4,032.35 

Amount  received  from  refundment .50 

Amount  aUotted  from  river  and  harbor  act  approved  March  2,  1007—    29, 000. 00 


33, 032.  85 
June  30,  1907,  amount  expended  during  fiaoal  year : 

For  works  of  improvement $2, 438.  68 

For  maintenance  of  Improvement » 1, 541. 36 

3, 980. 04 


July  1,  1907,  balance  unexpended 29,052.81 

July  1,  1907,  outstanding  liabilities 1,280.00 


July  1,  1907,  balance  available 27,772.81 


Amount  (estimated)  required  for  completion  of  existing  project 94,842.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexi)ended  July  1,  1907: 

For  works  of  improvement $25,000.00 

For  maintenance  of  improvement 4,000.00 

29,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  a<Jt  of  1899. 
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AMOUNT  AND   DATE   OF   ALL   APPROPRIATIONS. 

Since  the  works  of  improvement  were  begun  the  following  appro- 
priations have  been  made : 

By  act  of  Congress  of — 

June  18,  1878 $10,000.00 

March  3.  1879 1,500.00 

June  14,  1880 1,500.00 

March  3.  1881 2,500.00 

August  2,  1882 5,000.00 

July  5,  1884 3,000.00 

August  5,  1886 9,000.00 

August  11,  1888 12,500.00 


Total 45,000.00 

Unexpended  balance  from  last  appropriation  carried  to  new  project.  177. 82 


Total 44,822.18 

Since  the  existing  project  for  improving  the  Oconee  River  was 
adopted  the  following  appropriations  have  been  made  for  this  work : 

By  act  of  Congress  of — 

August  11,  1888  (unexpended  balance) $177. 82 

September  19,  1890 25,000.00 

July  13,  1892 25,000.00 

August  18.  1894.- 10,000.00 

June  3,  1896 10,000.00 

March  3,  1899 10,000.00 

June  0, 1900  (allotted  from  emergency  appropriation) 3, 750. 00 

June  13,  1902 -. 25,000.00 

March  8,  1905 15,000.00 

March  2,  1907  (allotted  from  appropriation  for  Altamaha,  Oconee 

and  Ocmulgee  rivers) 29,000.00 


152.  927.  82 
Amounts  received  from  proceeds  of  sale  of  Government  property : 

October  26,  1903 43.00 

October  21,  1904 15.00 

February  17,  1905 590.77 

Amount  received  by  refundment : 

July  31,  1906 .50 


Total 153,577.09 


Grand  total 198,399.27 


(c)    OCMULGEE   RIVER. 
OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING   JUNE  30,   1907. 

Five  hundred  and  forty-eight  snags  and  39  stumps  were  removed 
from  the  channel,  1,506  overhanging  trees  and  12  logs  were  removed 
from  the  banks,  and  113  trees  on  the  banks  were  girdled.  Two  sand 
bars  were  improved  by  harrowing  and  90  cubic  yards  of  earth  re- 
moved by  dynamite  from  a  point  of  bank  which  projected  into  the 
channel  at  Tanyard  shoals. 

A  training  wall  and  spur  dam  just  below  Macon  were  raised  by 
the  placing  therein  of  1,373  cubic  yards  of  brush  fascines  and  40 
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cubic  yards  of  brickbats.  The  stone  already  in  the  dikes  was  re- 
moved, as  far  as  practicable,  and  replaced  on  top  of  the  brush. 

A  new  spur  dam,  245  feet  in  length,  was  built  at  a  point  4  miles 
below  Macon,  in  which  543  cubic  yards  of  brush  fascines  and  124 
cubic  yards  of  stone  were  placed. 

Of  the  total  amount  expended  during  the  fiscal  year,  viz,  $8,480.06, 
the  sum  of  $4,258.40  was  for  snagging,  harrowing  two  sand  bars,  and 
blasting  off  a  projecting  point  of  bank ;  $3,420.45  for  construction  and 
repair  of  dikes  below  Macon,  and  $801.21  for  surveys  and  contin- 
gencies. 

The  final  appropriation  under  the  estimate  of  1890  was  made  by 
act  of  June  28,  1902.  In  1903  the  district  officer  reported  that  the 
project  was  still  uncompleted,  and  submitted  an  additional  estimate 
of  $75,000,  exclusive  of  annual  cost  of  maintenance,  as  being  neces- 
sary to  complete  the  improvement.  Since  that  estimate  was  sub- 
mitted there  has  been  appropriated  $44,000,  but  owinjg  to  provision 
for  maintenance  work,  a  further  sum  of  $51,000,  in  addition  to  annual 
cost  of  maintenance,  will  be  required  to  complete  the  project. 

COM3IERCE   AND   NAVIGATION. 

A  detailed  discussion  of  this  subject  will  be  found  on  pages  1478 
to  1484  of  the  Report  of  the  Chief  of  Engineers  for  1890,  and  page 
1520  of  the  same  Report  for  1897. 

For  several  years  past  there  has  been  no  navigation  at  all  between 
Macon  and  Hawkinsville,  except  that  one  small  steamer  made  occa- 
sional trips  to  Macon.  A  company  has  been  formed  at  Macon  for 
the  purpose  of  operating  a  line  of  steamers  between  that  point  and 
Brunswick,  and  have  two  steamers  now  under  construction  for  this 
purpose. 

During  the  calendar  year  1906  the  steamers  plying  the  river  han- 
dled 18,000  tons  of  freight,  valued  at  about  $550,000. 

There  were  also  raited  down  the  river  35,500,000  feet  B.  M.  of 
timber,  valued  at  about  $567,000. 

Money  Htatement, 

July  1,  1906,  balance  unexpended $0,051.;i5 

Amount  received  from  refundment .45 

Amount  aUotted  from  river  and  harbor  act  approved  March  2,  1897—    29, 000.  00 


38, 051.  SO  - 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  worlcs  of  Improvement .$3,480.06 

For  maintenance  of  Improvement 5. 000.  CX) 

8. 480. 06 


July  1,  1907,  balance  unexi)ended 29.571.74 

July  1,  1907,  outstanding  liabilities 1,100.00 

July  1,  1907,  balance  available 28, 471.  74 


Amount  that  can  be  profitably  exr)ended  in  fiscal  year  ending  June  :I0, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  Improvement $25,000.00 

For  maintenance  of  Improvement 5, 000. 00 

30,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.  j 
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AMOUNT   AND   DATE   OF   ALL   APPROPRIATIONS. 

Under  the  original  project  of  improvement  of  the  Ocmulgee  River, 
adopted  in  1876,  the  following  appropriations  were  made : 

By  act  of  Congress  of — 

August  14,  1876 $15,000.00 

June  18,  1878 15,000.00 

March  3,  1879 . 7,000.00 

June  14,  1880 7,000.00 

March  3,  1881 5, 000. 00 

August  2,  1882 5,000.00 

July  5,  1884 3,000.00 

August  5,  1886 7,500.00 

August  11,  1888 15,000.00 

Total 79,500.00 

Unexpended  balance  carried  forward  from  last  appropriation  to  new 
project 109. 27 

Total 79,  390.  73 

Since  the  existing  project  for  improving  Ocmulgee  River  was 
adopted  the  following  appropriations  nave  feen  made  for  the  work: 

By  act  of  Congress  of — 

August  11,  1888  (unexpended  balance) $109.27 

September  19,  1890 30.000.00 

July  13,  1892 25,  000.  00 

August  18,  1894 10,000.00 

June  3,  1896 10,000.00 

March  3,  1899 20.000.00 

June  6,  1900 40,000.00 

March  3,  1901 40, 000. 00 

June  28,  1902 56,CK)0.00 

March  3,  1905 15, 000.  00 

March   2,    1907    (allotted    from    appropriation    for    Altamaha, 

Oconee,  and  Ocmulgee  rivers) I 29,000.00 

Total 275, 109.  27 

Amounts  received  from  "  Proceeds  of  Sale  of  Government  Property :" 

November  12,  1902 106.  00 

October  28,  1903 43.00 

February  17,  1905 590.76 

Amounts  received  by  refundments : 

Reclaimed  by  Captain  Gillette 20.00 

July  31,  1906 .  45 

Total 275,869.48 

Grand  total 355,260.21 


O  6. 

IMPROVEMENT  OF  CLUB  AND  PLANTATION  CREEKS,  GEORGIA. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

No  work  was  done  during  the  fiscal  year.  It  became  evident  that 
a  portion  of  the  route  to  be  excavated  crossed  a  marsh,  not  ordinarily 
covered  with  water,  that  belonged  to  private  parties,  and  no  provision 
had  been  made  for  a  right  of  way  for  the  improvement.    An  effort  is 

o 
uigiiizea  oy  v^Jv^v/pj:  lv^ 


1292        REPORT   OF   THE   CHIEF   OF   ENGINEERS,   U.   S.  ARMY. 

now  being  made  to  secure  such  a  right  without  cost  to  the  United 
States,  and  there  is  a  fair  prospect  that  this  result  will  be  accom- 
plished. In  the  meantime  no  work  will  be  imdertaken,  since  the 
channel  would  not  be  usable  without  the  marsh  cut,  and  no  further 
appropriation  is  reconmiended  at  this  time. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approvesd  March  2,  1907__  $20, 000 
Amount  (estimated)  required  for  completion  of  existing  project 20,700 


APPROPRIATION. 
March  2,  1907 |20,000 


O  7. 

IMPROVEMENT  OF  BRUNSWICK  HARBOR,  GEORGIA. 
OPERATIONS   DURING   THE   FISCAL    YEAR  ENDING    JUNE   30,  1907. 

Surveys  were  made  of  the  channels  in  East  River,  Turtle  River, 
and  Academy  Creek,  and  of  the  dredged  channel  across  the  outer  bar. 

The  combined  boathouse  and  storehouse,  erected  about  three  years 
ago,  having  become  unserviceable  because  of  advance  of  shore  line, 
was  torn  down  and  material  purchased  for  the  building  of  a  more 
suitable  one  on  property  leased  from  the  Atlanta,  Birmingham  and 
Atlantic  Railway  (Jompany. 

The  suboffice  at  Brunswick  was  maintained  and  minor  repairs  were 
made  to  survey  launches. 

Specifications  covering  the  execution  of  all  dredging  provided  for 
under  the  new  project  adopted  by  act  of  Congress  approved  March  2, 
1907,  were  prepared  and  submitted. 

The  amount  expended  during  the  fiscal  year,  $2,250.40,  was  for 
surveys^  contingencies,  and  care  of  plant. 

COMMERCE    AND    NAVIGATION. 

Information  in  regard  to  the  commerce  of  Brunswick  before  the 
improvement  will  be  found  on  page  15^3  of  the  Report  of  the  Chief 
of  Engineers  for  1897. 

The  chief  articles  of  export  are  cotton,  lumber,  cross-ties,  and  naval 
stores,  of  which  the  shipments  for  the  calendar  year  1906  were  as  fol- 
lows: Of  cotton,  158,245  bales;  of  lumber  and  cross-ties,  399,308,000 
feet,  and  of  naval  stores,  40,692  barrels  of  turpentine  and  198,224 
barrels  of  rosin. 

The  regular  lines  of  steamships  established  between  this  port  and 
New  York  and  Boston  comprise  a  total  of  14  steamers.  During  the 
year  1906  they  made  116  round  trips  and  carried  207,225  tons  of 
freight. 

On  the  inland  waters  there  are  a  number  of  small  steamers  plying 
between  Brunswick  and  adjacent  ports,  besides  numerous  schooners, 
small  sailboats,  and  tugs  and  gasoline  launches  towing  barges.     It 
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is  estimated  that  for  the  year  1906  this  portion  of  the  commerce 
amounted  to  120,000  tons,  valued  at  about  $3,600,000. 

The  total  amount  of  freight  received  and  shipped  at  the  port 
during  1906  was  1,423,985  tons,  valued  at  $35,892,335. 

During  November,  1906,  the  Bee  Line  of  steamships,  to  ply  between 
Brunswick  and  New  York,  and  Brunswick  and  Habana,  Cuba,  was 
inaugurated,  and  two  round  trips  were  made  between  Brunswick 
and  New  York  during  the  calendar  year.  At  the  close  of  the  fiscal 
year  this  line  had  five  steamships  in  service  and  had  awarded  con- 
tracts for  the  construction  of  three  additional  ones.  This  line  is 
operated  in  connection  with  'the  Atlanta,  Birmingham  and  Atlantic 
Railway  Company,  which  company  is  now  constructing  extensive 
terminals  at  Brunswick  for  the  purpose. 

Money  statement, 

July  1,  1906,  balance  unexpended $14,371.00 

Amount  rec*eived  from  refundment i .15 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  146, 650. 00 


161, 021. 15 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 250. 40 


July  1,  1907,  balance  unexpended 158,770.75 

July  1,  1907,  outstanding  liabilities 1,504.85 


July  1,  1907,  balance  available 157,265.90 


Amount  (estimated)  required  for  completion  of  existing  project 350,000.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  Jime  30, 
1909,  for  works  of  improvement,  In  addition  to  the  balance  unex- 
pended July  1,  1907 350,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

AMOUNT  AND  DATE  OF  ALL  APPROPRIATIONS. 

Since  the  work  of  improvement  was  begun  the  following  appro- 
priations have  been  made : 

By  act  of  Congress  of — 

July  4,  1836 $10,000.00 

March  3,  1879 20,000.00 

June  14,  1880 10,000.00 

March  3,  1881 5,000.00 

August  2,  1882 25,000.00 

July  5,  1884 10,000.00 

August  5,  1886 ..__._     22,500.00 

August  11,  1888 - 35,000.00 

September  19,  18!)0 _       35,000.00 

July  13,  1892 _. 27,500.00 


Total -     --      200,000.00 

For  maintenance:  ' 

August  18,  1894 -  ---     10,000.00 

June  3,' 1896 15,000.00 

March  3,  1899 10,000.00 


Total 235,000.00 

Unexpended  balance  of  last  appropriation  carried  to  new  project 182.  75 
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Under  the  project  adopted  by  act  of  Congress  approved  June  13, 
1902,  the  following  appropriations  have  been  made : 
By  act  of  Congress  of — 

March  3,  1899   (unexi)ended  balance  from  last  appropria- 
tion)          $182. 75 

June  13,  1902 : 

Outer  bar $40,000 

Inner    harbor 120,000 

Academy  Creek 5,000 

165,000.00 

March  3,   1905 40,000.00 

July  31,  1906  (amount  received  by  refundment) .  15 

Total - -^ 205,182.90 

Unexpended  balance  of  last  appropriation  clirried  to  new 
project 12, 120.  75 

193, 062. 15 

Under  the  project  providing  for  diannels  30  feet  in  depth  at  mean 
high  water,  the  following  appropriations  have  been  made : 
By  act  of  Congress  of — 

March  3,  1905   (unexpended  balance  from  last  appropria- 
tion      12, 120.  75 

March  2,  1907 146, 650.  (K) 

Total 158,770.75 

Grand  total 586,650.15 


COMMERCIAL    STATISTICS. 

Commerce  (coastwise  and  foreign),  1906. 

Value  of  exports : 

Coastwise $8, 677, 362. 00 

Foreign - 10, 184,906.00 

Value  of  Imports 16,920,073.00 

Total  collections 2,064.73 

Statement  of  receipts  of  naval  stores,  1906, 

Rosin barrel8__  204.420 

Spirits do 55,  699 

Arrivals  and  clearances  of  vessels  and  commerce  at  Brunswick,  Oa.,  1906. 


Number. 

.Arrived. 
Tonnage. 

584.753 

12.711 
60.677 

Crew. 

Number. 

Cleared. 
Tonnage. 

Crew. 

Coftstwise 

487 

18 
56 

9,869 

173 
985 

461 

18 
85 

536,850 

10.093 
94,088 

8.655 
119 

Foreign  ports: 

American  vessels 

Foreign  vessels 

1,476 

Total 

«. 

658,141 

11,027 

559 

640,081 

10,150 
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O  8. 

IMPROVEMENT    OF    INSIDE    WATER    ROUTE    BETWEEN    SAVANNAH, 
GEORGIA,  AND  FERNANDINA,  FLORIDA. 

OPERATIONS    DURING    THE    FISCAL    YEAR    ENDING    JUNE    30,    1907. 

Dredging,  under  contract  of  March  31,  1906,  with  P.  Sanford 
Ross  (Incorporated),  which  was  begun  May  1,  1906,  was  continued 
until  October  26,  1906,  when  the  contract  was  completed.  There 
were  removed  during  the  fiscal  year  from  The  Dividings  5,292.7 
cubic  yards,  and  from  Mud  River  83,437.1  cubic  yards,  a  total  of 
88,729.8  cubic  yards.  The  total  quantity  of  material  removed  under 
the  contract  was  170,905.2  cubic  yards. 

There  was  constructed  in  Jekyl  Creek,  about  1  mile  south  of  the 
north  entrance  to  the  creek  a  training  wall  2,000  feet  in  length.  This 
wall  was  constructed  of  a  brush  mattress,  15  feet  in  width,  held  in 
place  bv  a  ridge  of  oyster  shells.  The  average  height  of  the  crest  of 
the  wall  is  4  feet  above  mean  low  water.  There  were  placed  in  the 
work  1,400  cubic  yards  of  brush  and  32,115  bushels  of  oyster  shells. 

A  survey  was  made  of  the  dredged  channel  in  Mud  River  in  No- 
vember, 1906,  and  temporary  ranges  marking  the  axis  of  the  channel 
were  placed.  Examinations  were  made  in  June,  1907,  of  the  channels 
at  The  Dividings,  Little  Mud  River,  Jekyl  Creek,  and  Mud  River. 

A  new  hull  for  the  survey  launch  Cosine  was  about  70  per  cent 
completed. 

Of  the  total  amount  expended  during  the  fiscal  year,  viz,  $30,319.76, 
the  sum  of  $3,613.79  was  for  construction  of  training  wall  in  Jekyl 
Creek,  $22,793.07  for  dredging  under  contract  with  P.  Sanford  Ross 
(Incorporated),  at  15.2  cents  per  cubic  yard,  including  final  payment, 
and  $3,912.90  for  surveys,  office  expenses,  and  contingencies. 

The  original  estimate  for  the  improvement  of  this  route  was  com- 
pleted with  the  appropriation  of  $41,000  made  by  the  river  and  harbor 
act  of  March  3,  1905,  but  the  impjrovement  was  still  uncompleted. 
The  reasons  for  this  are  set  forth  in  a  report  of  the  district  officer, 
with  estimate  of  cost  of  the  work  remainmg  to  be  done,  printed  on 
page  1208  of  the  Annual  Report  of  the  Chief  of  Engineers  for  1906. 
It  is  now  estimated  that  $36,000,  in  addition  to  $10,000  annually  for 
maintenance,  will  be  required  to  complete  the  work. 

COMMERCE   AND    NAVIGATION. 


A  detailed  discussion  of  the  commerce  over  this  route  will  be  found 
in  the  Report  of  the  Chief  of  Engineers  for  1901,  page  1653. 

The  commerce  over  this  route,  especially  the  upper  end,  is  carried 
on,  to  a  large  extent,  by  small  schooners.  On  the  low^er  end  of  the 
route  there  are  several  small  steamboats  making  regular  trips  between 
Brunswick,  Darien,  Femandina,  and  St.  Simons  and  Cumberland 
islands  and  the  Satilla  River,  besides  a  number  of  tugs  which  tow 
lighters  carrying  naval  stores,  lumber,  and  cross-ties.  During  the 
calendar  year  1906  there  was  carried  over  the  route  151,835  tons  of 
freight,  valued  at  about  $3,870,160.    These  figures  show  an  increase 
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in  commerce  practically  double  that  reported  for  the  calendar  year 
1905.  This  is  due  to  the  fact  that  full  and  complete  figures  for  1906 
were  obtained,  which  it  had  not  been  practicable  to  do  for  many  years 
past,  so  that,  while  it  is  a  fact  that  the  commerce  over  this  route  is 
steadily  increasing,  the  yearly  gain  is  nothing  like  as  great  as  would 
appear. 

In  addition  to  the  above  there  were  rafted  or  towed  in  rafts  over 
this  route  during  the  same  period  97,010,000  feet  B.  M.  of  timber, 
valued  at  about  $1,268,000. 

Little,  if  any,  oi  this  commerce  went  over  the  entire  route. 

Money  statement, 

July  1,  1906,  balance  iinexi)ended $30,798.69 

Amount  appropriated  by  river  and  liarbor  act  approved  March  2, 1907.    30, 000. 00 


60, 798. 69 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  Improvement $4,215.77 

For  maintenance  of  improvement 20, 103. 99 

30,319.76 


July  1,  1907,  balance  unexpended 30,478.93 

July  1,  1907,  outstanding  liabilities ^ 144.00 


July  1,  1907,  balance  available 30,334.93 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $36,000.00 

For  maintenance  of  improvement 5, 000.  00 


41,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.  * 

AMOUNT   AND   DATE   OF   ALL   APPROPRIATIONS. 

Previous  to  the  existing  project  there  were  appropriated  as  follows: 

Parsons  Cut  or  Romerly  Marshes,  Georgia : 
Act  of  Congress  approved — 

August  2,  1882 $10,000.00 

July  5,  1884 10,000.00 

August  5,  1880 17,475.00 

August  11,  1888 4,a33.77 

Total  by  United  States 42,108.77 

From  Georgia  and  Florida  Steamboat  Company 5,000.00 

Total 47, 108.  77 

Jekyl  Creek,  Georgia : 

Act  of  Congress  approved — 

August  11,  1888 5,000.00 

September  19,  18<K) 7,500.00 

July  13,  1892 .7,500.00 

August  18,  1894 4,000.00 

Total 24, 000. 00 
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Since  the  existing  project  for  improving  this  route  was  adopted  six 
appropriations,  aggregating  $135,000,  have  been  made,  as  follows : 

Inside  route : 

Act  of  Congress  approved — 

July  13,  1892 $15,000.00 

August  18,  18M 20,000.00 

June  3,  1896 14.000.00 

June  13,  1902 15,000.00 

March  3,  1905 41,000.00 

March  2,  1907 30,000.00 

Total 135, 000. 00 

Grand  total _  206,108.77 


CONTRACT  IN  FORCK. 


Name  and  address  of 
contractor. 

Character  of 
work. 

Amount. 

Rate  per 
cubic 
yard. 

Date  of 
approval. 

Work 
beirxm. 

Expires. 

P.  Sanford  Ross  (Incorporated), 
Jersey  City,  N.  J.a 

Dredging... 

Cu.  yds. 
172,000 

15.2 

1906. 
Apr.  16 

1906. 
May     1 

Feb.  28, 1907 

• 

a  Completed  Oct.  26, 1906. 


O  9. 

IMPROVEMENT  OF  SKIDAWAY  NARROWS,  GEORGIA. 
OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

Dredging  under  contract  of  August  11, 1905,  with  Wayne  Cunning- 
ham, which  was  begun  October  23,  1905,  was  continued  until  July  15, 

1906,  when  the  contract  was  completed.  During  the  fiscal  year  there 
were  dredged  8,046  cubic  yards  of  material,  and  50  logs  and  25 
stumps  encountered  in  drecfging  were  removed.  The  total  quantity 
of  material  removed  under  the  contract  was  113,526  cubic  yards  and 
53  logs  and  25  stumps. 

A  complete  survey  of  the  Narrows  was  made  in  April  and  May, 

1907,  ana  specifications  for  the  dredging  necessary  to  complete  the 
project  were  prepared  and  submitted. 

Of  the  total  amount  expended  during  the  fiscal  year,  viz,  $5,617.84, 
the  sum  of  $4,826.48  was  for  dredging  under  contract  with  Wayne 
Cunningham,  at  14.5  cents  per  cubic  yard  (including  final  payment), 
and  $791.36  for  surveys  and  contingencies. 

COMMERCE  AND   NAVIGATION. 


Owing  to  the  improvement  being  incomplete,  the  route  by  way  of 
Skidaway  Narrows  is  not  available  for  navigation  except  at  high 
water.  Even  under  these  conditions,  however,  nearly  all  of  the 
traffic  takes  this  route  in  preference  to  that  via  Parsons  Cut,  and  a 
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good  deal  of  timber,  in  rafts,  is  being  brought  to  Savannah  by  this 
route.  As  the  improvement,  when  completed,  will  be  available  at  low 
tide  for  vessels  drawing  oyer  6  feet,  and  will  shorten  the  distance 
between  Savannah  and  points  south  on  the  inside  waterway,  it  is 
believed  that  it  will  cause  a  large  increase  of  business. 

Money  statement. 

July  1,  1906,  balance  unexpended $5,050.69 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  35, 000. 00 

40, 050. 69 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 5,617.84 

July  1,  1907,  balance  unexpended 34,432.85 


APPROPRIATIONS. 

March  3,  1905 $20,000 

March  2,  1907 35,000 

.  Total 55,000 


CONTRACT   IN    FORCE. 

Name  and  address  of  contractor :  Wayne  Cunningham,  Savannah,  Ga. 

Character-and  amount  of  work :  Dredging  110,000  cubic  yards. 

Rate :  14.5  cents  per  cubic  yard,  place  measurement 

Date  of  approval :  August  21,  1905. 

Work  begun :  October  23,  1905. 

Expires:  April  22,  1906  (extended;  no  specific  date  fixed). 

Completed :  July  15, 1906. 


O  lo. 

IMPROVEMENT   OF   CUMBERLAND    SOUND,   GEORGIA   AND   FfXJRIDA. 

OPERATIONS  DURING  THE  FISCAL  YEAR   ENDING  JUNE   30,  1907. 

The  dredging  of  a  canal  with  the  U.  S.  hoister  Sapelo  begun  May, 
1906,  for  the  purpose  of  changing  the  course  of  Beach  Creek,  Cum- 
berland Islana,  was  completed  July  11,  1906,  by  the  removal  of  1,300 
cubic  yards,  making  the  total  amount  dredged  6,500  cubic  yards.  The 
dredging  of  this  canal  has  removed  all  danger  oi  the  dike  on  Cumber- 
land Island  (built  for  the  protection  of  the  inner  end  of  the  north 
jetty),  being  undermined  by  the  creek  impinging  against  the  inside 
of  the  structure. 

A  section,  250  feet  in  length,  of  the  dike  on  Cumberland  Island, 
where  settlement  had  occurred,  was  raised  to  the  proper  level  by  the 
placing  of  75  cubic  yards  of  stone  and  700  cubic  yards  of  brush 
fascines.    A  small  spur  dam,  consisting  of  200  cubic  yards  of  brush 
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fascines  and  35  cubic  yards  of  stone,  was  built  across  a  deep  slough, 
near  the  old  breach  through  the  beach,  to  stop  the  flow  of  water 
through  the  same,  and  also  to  act  as  a  sand  catcher. 

A  complete  survey  of  the  entrance  to  Cumberland  Sound  was  made 
in  April  and  May,  1907,  and  examinations  made  of  the  ship  channel 
between  the  jetties.  Floating  plant  was  cared  for  and  the  old  engi- 
neer office  at  Old  Fernandina,  and  the  property  stored  therein,  was 
looked  after  by  a  watchman. 

On  June  30,  1907,  the  ship  channel  alongside  the  north  jetty  had  a 
general  depth  of  24  feet  at  mean  low  water.  The  controlling  depth 
was  23.5  feet  at  mean  low  water  on  a  small  lump  in  the  channel.  By 
reason  of  the  encroachment  of  Pelican  shoal  and  the  Middle  Ground 
shoal  the  channel  had  become  somewhat  crooked  and  rather  difficult 
of  navigation  by  deep-draft  vessels. 

The  channel  on  the  south  side  of  the  entrance  has  continued  to 
deepen  and  enlarge  and  on  June  30  had  a  controlling  depth  of  20 
feet  at  mean  low  water,  and  only  a  small  area  within  a  width  of  500 
feet  had  a  depth  less  than  24  feet  at  mean  low  water. 

The  shoal  between  the  jetties  has  continued  to  move  seaward,  ad- 
vancing 500  feet  during  the  past  fiscal  year.  Since  1903  this  shoal 
has  advanced  seaward  2,500  feet,  and  on  June  30  only  a  very  small 
area  had  a  depth  less  than  12  feet  at  mean  low  water,  whereas  in  1903 
quite  an  extensive  area  had  less  than  6  feet  at  mean  low  water. 

The  shoal  to  the  north  of  the  north  jetty  has  continued  to  enlarge, 
and  a  considerable  portion  of  the  sand  which  piles  up  back  of  tlie 
jetty  passes  through  it  and  causes  the  enlargement  of  l^elican  Shoal 
between  the  jetties. 

The  north  jetty  is  low  in  a  number  of  places  and  should  be  raised 
to  bring  it  up  to  the  level  of  high  tide.  Near  the  shore  end,  mainly 
between  the  high  and  low  w^ater  limits,  a  large  quantity  of  sand  is 
carried  through  the  jetty  to  the  channel  side  by  reason  of  the  numer- 
ous voids  ana  openings  in  the  jetty  occasioned  by  the  use  of  large 
stone  in  its  construction.  These  voids  and  openings  should  be  closed. 
The  south  jetty  is  also  very  low  in  places  and  should  be  raised  to  the 
proper  level.  As  the  ship  channel  passes  very  close  to  the  end  of  the 
north  jetty  it  is  desirable  that  it  should  be  marked  by  a  mound 
which  should  show  plainly  above  high  water  and  be  visible  at  a  con- 
siderable distance.  The  funds  now  available  are  to  be  applied 
toward  the  accomplishment  of  these  results. 

With  the  above  exceptions,  both  jetties  were  in  good  condition  at 
the  close  of  the  fiscal  year. 

The  dike  on  Cumberland  Island,  built  to  protect  the  shore  end  of 
the  north  jetty,  w^as  in  good  condition.  Sanding  up  has  taken  place 
on  the  sea  side  of  the  dike  to  such  extent  that  the  Tbeach  is  now  500 
feet  wide  opposite  the  old  breach,  which  at  one  time  threatened  to 
cause  the  north  jetty  to  be  flanked. 

Of  the  total  amount  expended  during  the  fiscal  year,  viz,  $6,654.37, 
the  sum  of  $976.40  was  for  dredging  of  canal  by  the  United  States 
hoister  Sapelo;  $677.68  for  repairs  to  dike  on  Cumberland  Island 
and  the  construction  of  a  short  spur  dike  in  connection  therewith, 
and  $5,000  for  surveys,  contingencies,  and  office  expenses. 

For  commerce  and  navigation,  see  report  on  Fernandina  Harbor, 
Appendix  O  11.  r^  i 
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Money  statement. 

July  1,  1906,  balance  unexpended $48,846.60 

Amount  received  from  refundment .33 

Amount  received  from  proceeds  of  sale  of  Government  property 8.90 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-    75, 000. 00 


123,855.83 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 6,654.37. 


July  1,  1907,  balance  unexpended 117,201.46 

July  1,  1907,  outstanding  liabilities 1,204.23 


July  1,  1907,  balance  available 115,997.23 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 60,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


AMOUNT  AND  DATE  OF  ALL  APPROPRIATIONS. 

Under  the  original  project  for  improving  Cumberland  Sound  the 
following  appropriations  were  made  for  the  work : 

By  act  of  Congress  of — 

June  14,  1880 $30,000 

March  3,  1881 100, 000 

August  2,  1882 50,000 

July  5,  1884 75,000 

August  5,  1886 112,500 

August  11,  1888 112,500 

Total 480,000 

Under  the  revised  project  of  improvement  the  following  appropri- 
ations were  made : 

By  act  of  Ck)ngress  of — 

September  19,  1890 $112,500 

July  13,  1892 170, 000 

August  17,  1894 170,000 

Total 452,500 

Under  the  existing  project  of  improvement  the  following  appro- 
priations have  been  made: 

By  act  of  Congress  of — 

June  3,  1896 ^,000.00 

June  4,  1897 -' 350,000.00 

July  19,  1897 50,000.00 

July  1,  1898 . 450,000.00 

March  3,  1899 400, 000. 00 

March  3,  1901 200, 000.  00 

June  28,  1902 400.000.00 

March  3,  1903 400,000.00 

April  28,  1904 55,000.00 

March  3,  1905,  river  and  harbor  act 30,000.00 

March  3,  1905,  sundry  civil  act 40,000.00 

March  2,  1907 75,000.00 

Total 2,455,000.00 
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Refundments : 

June  22,  1904,  by  MaJ.  J.  C.  Sanford $265. 45 

March  30,  1904,  by  MaJ.  J.  C.  Sanford 3,676.35 

July  31,  1906,  by  Colonel  Quinn .  33 

$3, 942. 13 

June  29,  1907.  proceeds  of  sales  of  Government  property 8. 90 

Total 2,458,951.03 

Grand  total 3,391,451.03 


O  II. 

IMPROVEMENT  OF  FERNANDINA  HARBOR,  FLORIDA. 
OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

Proposals  were  called  for,  under  date  of  June  1, 1907,  for  all  dredg- 
ing provided  for  under  the  project  of  improvement  adopted  by  the 
act  of  Congress  approved  March  2,  1907.  Bids  will  be  opened  on 
Julv  1,  and  if  a  lavorable  price  is  secured  work  under  the  project 
will  be  begun  early  in  the  next  fiscal  year. 

COMMERCE  AND  NAVIGATION. 

Neglecting  the  commerce  of  St.  Marys,  Ga.,  the  total  commerce 
of  the  harbor  of  Femandina  during  the  calendar  year  1906  amounted 
to  955,478  tons,  with  a  value  of  about  $14,496,135.  The  chief  articles 
of  export  are  lumber,  phosphate  rock,  and  naval  stores,  of  which  the 
shipments  for  the  year  1906  were  as  follows:  Lumber,  134,619,000 
superficial  feet;  phosphate  rock,  159,900  tons;  rosin,  487,380  barrels, 
and  turpentine,  5,787,421  callous.  The  details  of  this  commerce  are 
given  in  the  tables  appenoed  hereto. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 — . $115,000.00 

July  1,  1907,  balance  unexpended 115,000.00 

July  1,  1907,  outstanding  liabilities 8.^)8.00 

July  1,  1907,  balance  available 114,142.00 


APPROPRIATION. 
March  2,  1907 $115,000 
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COMMERCIAL  STATISTICS. 
Arrivals  and  clearances  of  vessels  and  commerce  at  Fernandina,  Fla,,  1906, 


Arrived. 

Cleared. 

Number. 

Tonnage. 

Crew. 

Nnmber. 

Tonnage. 

Crew. 

Coastwise 

206 

16 
69 

219,660 

11,191 
125,219 

2,321 

130 
1,622 

1S4 

6 
112 

148,764 

3,160 
212,064 

1,582 

Foreign  ports: 

Amerfr^n  vemeln 

49 

Foreign  vessels 

2,827 

Total 

293 

356,070 

4,073 

301 

358,988 

4,458 

Commerce, 

Value  of  exports : 

Foreign $8,223,295.00 

Coastwise 3,782,892.00 

Value'  of  imports : 

Foreign 93,748.00 

Coastwise 906,935.00 

Total  commerce  (including  local) 14,496.135.00 

Duties  collected 8,776.10 


O    12. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

On  April  13, 1907,  the  sum  of  $6,000  was  allotted  for  removing  the 
wreck  of  the  three-masted  schooner  Arthitr  C.  Wade^  699  tons  burden, 
sunk  in  Savannah  Harbor,  near  quarantine,  on  the  northern  edge  of 
the  new  dredged  channel  at  that  point.  The  work  of  removal  was 
begun  April  17,  1907,  and  completed  May  27,  1907,  the  work  being 
done  by  hired  labor  with  the  use  of  the  U.  o.  snag  boat  Tugaloo.  The 
wreck  was  broken  up  with  dynamite,  and  the  pieces  picked  up  by  the 
snag  boat  and  deposited  behind  training  walls  or  dikes  in  such  a  way 
that  they  can  not  become  obstructions  in  the  future. 

The  following  property  was  recovered  from  the  wreck,  viz : 

2  anchors,  weight  about  5,000  pounds. 
1,000  feet  of  l^-inch  chain. 
.     G  rudder  straps. 
1  steering  gear. 

1  old  awning. 

2  ship  bits. 

10  blocks  (unserviceable). 

50  feet  wire  cable. 

1  closet  (broken). 

1  compass  (unserviceable"). 

1  boat  davit. 

1  fog  horn. 

1  ship's  log. 

1  hawse  pipe,  in  two  pieces. 
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All  the  above  articles,  except  the  chain,  were  sold  at  public  auction, 
after  due  notice  by  circulars  and  posters,  for  the  net  sum  of  $232.10, 
which  was  deposited  to  the  credit  of  the  appropriation.  A  satis- 
factory price  not  being  offered  for  the  chain  it  was  withdrawn  and 
special  report  made  to  the  Chief  of  Engineers  as  to  its  disposition. 

The  snag  boat  Tugaloo  suffered  some  injury  in  consequence  of  the 
hard  usage  incident  to  the  removal  of  the  wreck,  rendering  repairs 
necessary,  the  cost  of  which  would  seem  to  be  properly  chargeable  to 
the  allotment.  Authority  to  make  this  charge  has  not  yet  been  re- 
ceived and,  as  all  of  the  salvage  has  not  yet  been  sold,  a  complete 
financial  statement  can  not  be  prepared,  but  the  cost  of  removal  will 
be  well  within  the  allotment. 

During  the  fiscal  year  $2,883.49  was  expended,  leaving  a  balance  on 
hand  of  $3,116.51. 
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IMPROVEMENT  OF  CERTAIN  RIVERS  AND  HARBORS  IN  FLORIDA. 


REPORT  OF  MAJ.  FRANCIS  R.  SHUNK,  CORPS  OF  ENOINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907. 


IMPBOYEMENTS. 


1.  St  Johns  River,  Florida.  i  10.  Orange   River.    Charlotte   Harbor, 

2.  St   Johns  River,   Florida,   opposite  and  Caloosahatchee  River,  Flor- 
the  city  of  Jacksonville.                               Ida. 


3.  St    Johns    River   at   Orange   Mills 

flats,  Florida. 

4.  Volusia  bar,  Florida. 

5.  Oklawaha  River,  Florida. 
G.  Indian  River,  Florida. 

7.  Biscayne  Bay,  Florida. 

8.  Harbor  at  Key  West  Florida,  and 

entrance  thereto. 


11.  Sarasota  Bay,  Florida. 

12.  Manatee  River,  Florida. 

13.  Tampa  Bay,  Florida. 

14.  Hillsboro  Bay,  Florida. 

15.  Crystal,  Anclote,  and  Suwanee  riv- 

ers, Florida. 
1(>.  Withlacoochee  River,  Florida. 
17.  Removing  the  water  hyacinth  from 


9.  Kissimmee  River,  Florida.  Florida  waters. 


United  States  Engineer  Office, 

Jackson  mile ^  Fla,^  July  5,  1907. 
General  :  I  have  the  honor  to  submit  herewith  annual  report  upon 
river  and  harbor  works  in  this  district  for  the  fiscal  year  ended 
June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

Francis  R.  Shunk, 
Major ^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


P  I. 

IMPROVEMENT  OF  ST.  .TOIINS  RIVER,  FLORIDA. 

The  work  done  during  the  past  year  has  consisted  of  dredging,  rock 
removal,  and  a  small  amount  of  jetty  work.  The  dredging  was  done 
both  by  contract  and  by  hired  labor,  using  the  Government  dredges  St. 
Johns  and  Jacksonville.  The  contract  work  has  been  carried  on  under 
the  continuing  contract  system. 

Dredging  under  contract  with  the  North  American  Dredging  Com- 

Eany  for  dredging  in  Damfe  Point  Cut,  entered  into  May  17,  1906, 
Bgan  August  24,  1906,  and  was  completed  April  5,  1907.  Eight 
hundred  and  seventy-seven  thousand  five  hundred  and  twenty-five  and 
three-tenths  cubic  yards  were  removed.  At  the  contract  price,  9.9 
cents  per  cubic  yard,  the  cost  was  $86,875.  Including  incidentals, 
the  total  cost  to  the  United  States  was  $93,164.06,  or  10.6  cents  per 
cubic  yard.    As  a  result  the  channel  at  Dames  Point  was  finished. 
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On  July  3,  1906,  contract  was  entered  into  with  R.  G.  Ross  for  the 
removal  of  about  15,500  cubic  yards  of  rock,  at  $4.33  per  cubic  yard, 
and  about  75,000  cubic  yards  of  other  material,  at  22.75  cents  per  cubic 
yard.  Work  under  this  contract  began  July  24,  1906,  and  was  still  in 
progress  June  30,  1907.  On  that  date  a  total  of  7,420.53  cubic  yards 
of  rock  and  69,688.7  cubic  yards  of  other  material  had  been  removed. 
At  the  contract  price,  the  cost  was  $47,985.07.  Including  incidentals, 
the  cost  was  $53,502.06,  or  $4.83  per  cubic  yard  for  rock  and  25.37 
cents  per  cubic  yard  for  other  material.  As  a  result  the  lower  portion 
of  Trout  Creek  shoal  was  50  per  cent  completed. 

On  January  3,  1907,  an  allotment  of  $10,000  was  made  from  the 
emergency  appropriation  made  by  act  of  March  3, 1905,  and  $2,339.02 
from  the  emergency  appropriation  made  by  act  of  June  13,  1902,  for 
building  up  the  shore  end  of  the  north  jetty  at  the  entrance  where 
erosion  had  occurred.  Contract  was  entered  into  with  R.  G.  Ross  for 
this  work  March  2,  1907.  Work  began  April  5,  and  was  completed 
June  7,  1907.  Two  thousand  four  hundred  and  ten  and  seventy- four 
one-hundredths  cubic  yards  of  stone  were  placed  in  the  jetty  from 
near  the  shore  end  seaward,  a  distance  of  2,120  feet.  This  portion  of 
the  crest  of  the  jetty  was  built  to  a  height  of  12  feet  above  mean  low 
water  at  the  shore  end  and  8  feet  above  mean  low  water  along  the 
middle  and  outer  portions.  At  the  contract  price,  $4.90  per  cubic 
yard,  the  cost  was  $11,812.63.  Including  incidentals,  the  total  cost 
to  the  United  States  was  $12,339.02,  or  $5.01  per  cubic  yard. 

The  dredge  Jacksonville^  having  been  laid  up  for  lack  of  funds 
December  16,  1905,  resumed  w^ork  September  14,  1906.  This  dredge 
worked  on  Trout  Creek,  Brills,  Dunns  Creek,  Drummond,  Mayport, 
and  Arlington  shoals  during  the  year.  Much  shifting  of  the  dredge 
was  required.  The  depth  of  dredging  was  slight  and  much  of  the 
material  encountered  was  very  refractory.  The  amount  removed 
during  the  fiscal  year  was  535,078.2  cubic  yards.  The  total  cost  to 
the  United  States  was  $100,914.61,  or  18.86  cents  per  cubic  yard, 
including  extraordinary  repairs,  the  cost  of  new  machinery,  alter- 
ations and  additions,  and  the  proportionate  cost  of  office,  superin- 
tendence, surveys,  and  other  expenses.  The  cost,  taking  expenses 
while  working  only,  was  9.66  cents  per  cubic  yard. 

As  a  result,  the  upper  portion  of  Trout  Creek  shoal  and  the  cuts 
at  Brills,  Dunns  Creek,  and  Drummond  shoals  were  completed,  May- 
port  Cut  was  90  per  cent  completed  and  Arlington  Cut  was  60  per 
cent  completed. 

The  dredge  St,  Johns  was  put  in  commission  August  1,  1906,  and, 
after  being  overhauled  and  repaired  at  League  Island  Navy- Yard, 
resumed  work  at  Wards  Bank  Cut  October  20, 1906,  where  the  dredge 
continued  at  work  until  the  end  of  the  fiscal  year.  During  the  fiscal 
year  476,371.8  cubic  yards  were  removed  by  this  dredge  and  carried 
to  sea,  an  average  distance  of  3.6  miles.  The  total  cost  to  the  United 
States  was  $67,233.73,  or  14.11  cents  per  cubic  yard,  including  ex- 
penses while  the  dredge  was  laid  up  and  its  proportion  of  office,  super- 
mtendence  and  other  expenses.  The  cost,  taking  expenses  wnile 
working  only,  was  $33,146.58,  or  6.95  cents  per  cubic  yard. 

As  a  result  the  channel  at  Wards  Bank  was  completed  to  a  depth 
of  25  feet.  The  projected  width  of  300  feet  was  nearly,  but  not  quite, 
attained  throughout. 

For  further  information,  see  current  summary,  page.328kjOOQlc 
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Money  statement. 

July  1,  1906,  balance  unexpended $322,292.83 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907..  100, 000. 00 
Amount  allotted  from  appropriation  for  emergencies  in  river  and 

harbor  acts  of  June  13,  1902,  and  March  3,  1905 12, 339. 02 

Refundment  of  overpayment 2.00 

Receipts  from  sales 767.85 

Amount  received  for  damage  to  Government  proj^erty 450.00 


435, 851.  70 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  Improvement $251,441.09 

For  maintenance  of  improvement 71,413.48 


322, 854.  57 


July  1,  1907,  balance  unexpended 112,997.13 

July  1,  1907,  outstanding  liabilities 36,  745. 10 


July  1,  1907,  balance  available 76,251.97 


July  1,  1907,  amount  covered  by  uncompleted  <x)ntracts 35,326.43 


Ajnount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 150.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS    FOR   IMPROVEMENT   OF    ST.    JOHNS   RIVER,   FIX)RIDA. 


Under  the  original  project  the  following  appropriations  were  made 
for  the  work : 


June  14,  1880 $125,000 

March  3,  1881 100,000 

August  2,  1882 150,000 

July  5,  1884 150,000 

August  5,  1886 150, 000 

August  11,  1888 175,000 


September  19,  1890 $170, 000 

July  13,  1892 112,500 

March  3,  1893 284,500 


Total 1,417,000 


Under  the  existing  project  of  improvement  appropriations  have 
l)een  made : 

June  3,  1896 ^__  $200,000.00 

March  3,  1899 200.000.00 

June  13,  1902 «350,000.00 

March  3,  1903 350,000.00 

April  28,  1904 395,000.00 

March  3,  1905  (sundry  cIvU  act) 205,000.00 

March  3,  1905 6  100,000.00 

June  6,  1900  ( allotment  from  emergency  appropriation ) 10, 000. 00 

Sale  of  old  material 445.96 

June  30,  1906  (sundry  civil  act) 309,750.00 

March  2,  1907 100,000.00 

June  6  1900  (allotment  from  emergency  appropriation ) 10, 000. 00 

March^  ^^f^^"^*'"^"*  ^^^^  emergency  appropriation) 12, 339. 02 

Unexpended  balance,  allotment  for  river  and  harbor  board 89. 16 

Receipts  from  sales 2, 120. 13 

Refundments  of  overpayments 31.83 

Receipts  for  damage  to  Government  property 450. 00 


Total 3,651,780. 14 

«And  continuing  contract  for  $950,000^      ^^^oOqIc 
»And  continuing  contract  for  $309,750/  o 
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CONTRACTS  IN  FORCE. 

Contractors :  North  American  Dredging  Company. 

Work:  Dredging. 

Date:  May  17,  1906. 

Approved  :  June  18,  190(5. 

Date  of  beginning:  July  20,  1906. 

Date  of  completion :  January  20,  1907.     (Extended.    Ck)mifleted  April  5,  1907.) 

Quantities :  About  910,(X)0  cubic  yards  of  sand,  etc.,  at  9.9  cents. 

Contractor :  Roderick  G.  Ross. 

Work :  Furnishing  and  depositing  stone  at  shore  end  of  north  Jetty. 

Date :  March  2,  1907. 

Approved :  March  15,  1907. 

Date  of  beginning :  April  18,  1907. 

Date  of  completion :  June  18,  1907. 

Quantities:  2,410  cubic  yards. 

Contractor :  Roderick  G.  Uoss. 

Work  :  Dredging  and  rock  removal. 

Date :  July  3,  1906. 

Approved :  July  20,  1906. 

Date  of  beginning:  August  23,  1906. 

Date  of  completion:  December  23,  1906.     (EJxtended  for  reasonable  i>eriod.) 

Quantities :  75,0(X)  cubic  yards  soft  material  and  15,5CK)  cubic  yards  rock. 


COMMERCIAL  STATISTICS. 

Commerce  of  8t  Johns  River,  Florida^  during  the  year  ending  December  31,  1906. 

[Furnished  by  the  Jacksonville  Board  of  Trade.] 


Articles. 


I     Gross    I 
tonnage,  i 


Ammonia 

Bacon 

Coal 

Canned  goods 

Cement 

Cotton-seed  oil 

Cotton 

Crossties 

Coooanuts 

Doors,  sash,  and  blinds . 

Flour 

Fertilizers 

Fish  and  oysters 

Fruits  and  vegetables. . . 

Grain 

Gravel 

Hay 

Hides 

Iron  pipe 


1, 

9. 

182, 

1. 

10, 

1, 
744, 


175 

9d8 

207 

138 

770 

472  I 

431 

989 

290 

246  ' 

320 

265  , 

800  I 

601  I 

757 

850 

535  I 

530  I 

279 


Articles. 


Kaolin 

Live  stock 

Lumber,  pine 

Lumber,  cypress 

Merchandise,  general . 

Naval  stores 

Oil 

Oranges 

Potatoes 

Sugar 

Shoes 

Salt 

Steel  rails 

Shingles 

Tobacco 

Wire 

Wines  and  liquors 


t    Gross 
I  tonnage. 


26,181 

1,875 

472,701 

22,552 

884.044 

87,688 

13.094 

114,000 

1,476 

9,529 

1.154 

5,615 

81,620 

6,172 

470 

887 

5.000 


Total ,  2,466,101 


Arriralft  and  departures  of  vettnels  for  the  year  ending  Decemher  31,  1906. 

COASTWISE. 


Kind  of  vessel. 

Arrivals. 

Departiires. 

No. 

Tons. 

No. 

Tons. 

Steamers , 

816 
818 

}  882,289 

r     825 
i     272 

1    862.007 

Sailing  vessels 

uigiiizea  oy  >wjv^v^pi  iv 


Cr^sf  ofje\ 


%r/'c/)  Corps  of  ^n^/n&ers,  US  Army. 


THC  NOKRIf  rtrr-.  HS  c 
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FOBEIGN. 

Kind  of  vessel. 

Arrivals. 

Departures. 

No. 

Tons. 

No. 

Tons. 

8t«HT»eW ,., 

141 

{       39 

1     21,472 

RiLillTi;  VMHPlfl ,.        ,     . 

29r      -^'^^ 

Estimated  percentage  of  total  trade  of  neighborhood  carried  by  water,  40. 
Probable  increase  of  trade  were  the  improvement  completed,  100  per  cent. 
Probable  effect  of  project  on  freight  rates :  Would  reduce  freight  rates  12  to 
15  per  cent. 
Transportation  business  established  during  1906 :  None. 
Transportation  business  abandoned  during  1906 :  None. 


P    2. 

IMPROVEMENT    OF    ST.    JOHNS    RIVER,     FLORIDxi,    OPPOSITE    THE 
CITY  OF  JACKSONVILLE. 

The  work  was  advertised  June  12,  1907,  bids  to  be  opened  July  24, 
1907.    ' 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 $371,  500.  00 

July  1,  1907,  balance  unexpended 371,500.00 

APPROPRIATION. 
March  2,  1907 $371,500 


P3. 

IMPROVEMENT  OF  ST.  JOHNS  RIVER.  FLORIDA,  AT  ORANGE  MILLS 

FLATS. 

No  work  was  done  during  the  fiscal  year  ending  June  30,  1907. 
The  amount  expended  was  for  contingencies. 

Project  for  expenditure  of  available  funds  was  approved  April  5, 
1907. 

See  Report  of  Chief  of  Engineers  for  1898,  pages  1344-1348;  for 
1901,  page  1738;  for  1904,  pages  1690-1691 ;  for  1906,  page  1218. 

Money  statement, 

July  1,  190G,  balance  unexpended .151,305.74 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     25, 000. 00 


June  30.  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement   


26,  365.  74 
135.  00 


July  1,  1007,  balance  imexpended 26,230.74 


Amount  (estimated)  required  for  completion  of  existing  project 65.000.00 


Amount  that  can  be  profitably  exiiended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  Improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 65,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of  ( 

June  4,  1897,  Digitized  by  Vj 
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APPROPRIATIONS. 

March  3,  1809 $40,000 

June  13,  1902 30.000 

March  3,  1905 25,000 

March  2,  1907 25,000 

Total—-- 120,000 


rOMMERClAL  STATISTICS. 
Commerce  of  Orange  Mills  Flats,  Fla.,  during  the  year  ending  December  31, 1906, 


Articles. 


I     Grow 
tonnage. 


Bacon 6 

Brick I  13,600 

Gement 175 

Coal 3,800 

Crws-ties 11,430 

Dressed  meat 1 

Eggs 8 

FertniEers 280 

Fish  and  oysters 346 

Fruits 102 

Grain i  13,778 

Hay 2,655 

Hides I  11 

Kaolin 8,000 


Articles. 


Gross 
tonnage. 


Livestock 550 

Lumber 877,317 

Merchandise,  general 48, 889 

Naval  stores 28,938 

Oil  and  gasoline 272 

Oranges 5,019 

Roots,  herbs,etc 80,000 

Railroad  .«nipplie8 516 

Sa.«»h,  doors,  and  blindn 9,292 

Shingles 14,508 

Tobacco 160 

Vegetables 1,802 

Total ,  569,888 

i 


P4. 

IMPROVEMENT  OF  VOLUSIA  BAR,  FLORIDA. 

The  river  and  harbor  act  of  March  2,  1907,  appropriated  $2,000  for 
maintenance  of  this  improvement.  Shoaling  having  recently  oc- 
curred, due  to  the  unsually  low  stage  of  water,  this  amount  was  found 
to  be  insufficient  to  afford  the  necessary  reliex  to  commerce.  Recom- 
mendation was  therefore  made  that  an  additional  amount  of  $5,000 
be  allotted  for  the  work,  from  the  appropriation  for  emergencies 
in  rivers  and  harbors.  The  recommendation  was  approved  and  this 
sum  was  allotted  June  3,  1907,  from  the  emergencv  appropriation  of 
March  3,  1905.  .        ^  ^ 

The  U.  S.  dredge  and  snag  boat  Florida  began  operations  on 
Lake  Monroe  bar  May  20.  At  the  end  of  the  fiscal  year  a  total 
quantity  of  23,854.2  cubic  yards  of  sand  had  been  dredged  and  five 
snags  and  three  overhanging  trees  had  been  removed.  Tne  total  cost 
to  the  United  States  was  $;^,1 19.34. 

Result  of  the  expenditure  is  a  channel  through  Lake  Monroe  bar 
100  feet  wide,  1,475  feet  long,  and  7  feet  deep  at  mean  low  water,  and 
channels  60  feet  wide  and  7.  feet  deep  through  the  following  shoals : 
Fort  Florida  shoal,  500  feet  long:  North  Manuels  Bend,  950  feet  long: 
Barkers  Reach,  450  feet  long :  uoxetters  Bend.  6G5  feet  long. 

Further  information  is  contained  in  current  summary,  page  330, 
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Moiiey  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $2, 000. 00 
Amount  allotted  from  appropriation  for  emergencies  in  river  and  har- 
bor act  of  March  3,  1905 5,000.00 


7,000.00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement   1,489.97 


July  1,  1907,  balance  unexpende<l 5,510.03 

July  1,  1907,  outstanding  liabilities 1,629.37 


July  1,  1907,  balance  available. 


3,880.66 


Amount  that  can  be  profitably  exi>ended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATION  8. 


June  14,  1880 $5,000 

March  3,  1881 5,500 

August  2,  1882 5,000 

July  5,  1884 2,000 

August  5,  1886 7,500 

August  11,  1888 .  500 

September  19,  1890 _  500 

July  13,  1892 1, 000 

August  18,  1894 -_--  1,000 

June  3,  1896 1. 000 


March  3,  1899 $2,000 

June  13.  1902 _  2,000 

April  28,  1904 2,000 

March  3,  1905 2,000 

March  2,  1907 2,000 

March  3,  1905  (allotment  from 

emergency  appropriation) 5,000 

Total 44,000 


COMiMERCIAL  STATISTICS. 
Commerce  of  Volusia  hai\  Florida,  during  the  year  ending  December  SL  1906. 


Articles. 


Bacon 

Canned  goods — 

Cement 

Coal 

Croas-ties 

Fertilizere 

Fish  and  oysters . 

Flour 

Fraits 

Grain 

Hay 

Hides 

Livestock 

Lumber 


Articles. 


Gross 
tonnage. 


86 
138 
297 
28,017 
4,200 
8, 575 
1.640  i 
160 
400 
7,720 
2.990 
40  I 
500  I 
6».500 


Merchandise,  general 218, 800 


Naval  stores 
'  Oil  and  gasoline 

Oranges , 

I  Peaches , 

Railroad  supplies 

Sash,  doors,  and  blinds 

Shingles 

Shoes 

Sirup,  honey,  etc 

Tobacco . 

Vegetables 


Total  . 


33,042 

1,046 

10,193 

500 

11.345 

124 

512 

95 

17 

14 

13,750 


412, 701 
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P  5. 
IMPROVEMENT  OF  OKI/AWAHA  RIVER,  FLORIDA. 

No  work  was  done  during  the  fiscal  year  ending  June  30,  1907. 
The  expenditures  were  for  repairs  to  the  tl.  S.  dredge  Florida, 

Project  for  the  expenditure  of  available  funds  was  approved  March 
22,  1907. 

For  further  information,  see  Report  of  Chief  of  Engineers  for 
1896,  pages  1314-1316;  for  1905,  page  1298. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $15, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
Improvement 1,  a31.  C(» 


July  1,  1907,  balance  unexpended 13,008.34 


Amount  (estimated)  required  for  completion  of  existing  project 1,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jime 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1007 : 

For  works  of  improvement 1,000.00 

For  maintenance  of  improvement 5,000.00 

6, 000. 00 

Submitted  in  compliance  with  recjuirements  of  sundry  civil  act  of 
June  4,  1897,  and  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


September  19,  1890 $10,000 

July  13,  1892 1,000 

August  18,  1894 3,000 

June  3,  1896 3,000 

March  3,  1899 3,000 


June  13,  1902 $2,000 

March  3,  1905 2.000 

March  2.  1907 15,000 


Total 39,000 


COMMERCIAL  STATISTICS. 
Commerce  of  Oklawaha  River  for  year  ending  Decemher  31,  1906. 

Artlelea  !     Groes 


General  merchandise 4, 100 

Naval  stores i  5, 147 

Orangc» :  26 

Cotton '•  25 


Total. 


P  6. 
IMPROVEMENT  OF  INDIAN  RIVER,  FLORIDA. 

Between  Goat  Creek  and  Jupiter  Inlet. — No  work  was  done  during 
the  fiscal  year  ending  June  80,  1907.  The  amount  expended  was  for 
outstanding  liabilities  and  repairs  to  dredge  Florida, 
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Project  for  expenditure  of  available  funds  was  approved  March  22, 
1907. 

For  further  information,  see  Report  of  Chief  of  Engineers  for 
1896,  pages  1318-1320;  for  1905,  pages  1299-1300;  for  1906,  page  1220. 

Money  statement, 

July  1,  1906,  balance  unexpended $2,21&38 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_    9, 000. 00 


11, 218. 38 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       1, 890.  62 


July  1,  1907,  balance  unexpended 9,327.76 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1007 5.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

July  13, 1892  (between  Goat  Creek  and  Jupiter  Inlet) $15,000.00 

August  18,  1894  (Negro  Cut) 5.000.00 

March  2, 1895  (Negro  Cut) 15,000.00 

February  26, 1896  (Jupiter  Inlet) 500. 00 

June  3,  1896  (Negro  Cut) 7,500.00 

March  3,  1899  (Negro  Cut) 5,000.00 

June  13,  1902  (between  Goat  Creek  and  Jupiter  Inlet) 2, 000. 00 

March  3,  1905  (between  Goat  Creek  and  Jupiter  Inlet) 20, 000. 00 

Allotment  from  emergency  river  and  harbor  appropriation  of  June  6, 

1900  (for  opening  Jupiter  Inlet) 1,000.00 

For  rent  of  dredge 14.  62 

March  2,  1907  (between  Goat  Creek  and  Jupiter  Inlet) 9, 000. 00 

Total 80,  014.  62 


P  7- 
IMPROVEMENT  OF  BISCAYNE  BAY,  FLORIDA. 

Xo  work  has  been  done  by  the  Florida  East  Coast  Railway  Com- 
pany during  the  fiscal  year. 

At  the  beginning  of  the  year  work  of  dredging  and  rock  excavation, 
under  the  contract  with  P.  Sanford  Ross  (Incorporated),  was  in  prog- 
ress. The  work  was  continued  until  August  31.  It  was  found  that 
:the  dredged  cut  filled  in  almost  as  fast  as  it  could  be  excavated,  and, 
with  the  approval  of  the  Chief  of  Engineers,  supplemental  contract 
■was  entered  into  with  the  contractor  providing  for  suspension  of 
work  until  conditions  should  be  more  favorable.  The  total  quantities 
removed  during  the  year  were  92.4  cubic  yards  of  sand,  at  24  cents  per 
cubic  yard,  and  2,298.8  cubic  yards  of  rock,  at  $1.78  per  cubic  yard. 
The  total  cost  to  the  United  States  was  $5,234.62.  or  31  cents  per  cubic 
yard  for  sand,  and  $2.26  per  cubic  yard  for  rock. 

Bi,o  1907 — 83  ^g.^.^^^  ^^  Google 
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No  permanent  result  was  accomplished,  as  the  channel  filled  almost 
as  fast  as  dredged. 

For  further  information,  see  current  summary,  page  332,  and 
Report  of  the  Chief  of  Engineers  for  1906,  page  1221. 

Money  statement, 

July  1,  1906,  balance  unexpended $113,706.29 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907«-  100, 000. 00 

213,70a  29 
Balance  deposited,  emergencies  in  river  and  harbor  works 240.83 


213, 465. 46 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  worl£8  of  improvement $11,174.79 

For  maintenance  of  improvement 175.00 

11,349.79 


July  1,  1907,  balance  unexpended 202,115.67 

July  1,  1907,  outstanding  liabilities 12.579.51 


July  1.  1907,  balance  available 189,536.16 


July  1,  1907,  amount  covered  by  uncompleted  contracts 80, 107.47 

Amount  (estimated)  required  for  completion  of  existing  project 146,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 146,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

Act  Of  June  13,  1902 $50,000.00 

Act  of  March  3.  1903 250.000.00 

Emergency  appropriation,  river  and  harbor  act  of  March  3,  1905 10, 000. 00 

Overpayment  prior  to  July  1,  1905 .48 

March  3,  1905,  allotment  from  emergency  appropriation  » 10, 000. 00 

March  2,  1907  c 100,000.00 


Total 410, 000. 48 


CONTRACTS  IN  FORCE. 

CJontractor:  P.  Sanford  Ross  (Incorporated). 

Work :  Dredging  and  construction  of  breakwater. 

Date:  I>ecember  17,  1903h 

Approved :  January  9,  1904. 

Date  of  beginning :  March  14, 1904. 

Date  of  completion:  March  14,  1906.  (Work  suspended  by  supplemental 
agreement) 

Quantities:  Dredging — about  154,000  cubic  yards  of  sand,  rate  24  cents  per 
cubic  yard ;  92,000  cubic  yards  of  rock,  rate  $1.78  per  cubic  yard.  Ck>n8truction 
of  breakwater— about  4,500  tons  of  hard  rock,  at  $5.50  per  ton;  about  TL7,000 
cubic  yards  of  coral  rock,  at  $2.50  per  cubic  yard. 

•  And  continuing  contract  for  $146,000  additional. 

6  Returned  to  Treasury,  $240.83. 

c  Ck>ntinuing  contract— authorized  for  $146,000  additional. 
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COMMERCIAL  STATISTICS. 

Commerce  of  Biscayne  Bay  during  the  year  ending  December  SI,  1906. 

[Furnished  by  W.  W.  Prout,  president  Board  of  Trade,  Miami,  Fla.] 


Articles. 


Fertilisers 

Fish  and  oysten , 

Fruits 

Grain 

HiieB.!!"!.'!'.!!!.*!!! 

live  stock 

Lumber 

Merchandise,  general 


QrosB 
tonnage. 


4.300 

1,920 
190 
740 

8,000 
206 
290 

6,000 
16,000 


Articles. 


Oranges , 

Pineapples 

Railroad  supplies , 

Tobacco 

Sash,  doors,  and  blinds 
Vegetables 

Total 


Gross 
tonnage. 


120 
2,900 
21,000 

260 
60 

160 


56,406 


Arrivals  and  departures  of  vessels  for  the  year  ending  December  31, 1906. 

Kind  of  venel. 

Arrivals. 

Departures. 

Number. 

Tons. 

Number. 

TomL 

8te»ni«?r^ ,....                          ... 

267 

270 

65 

a  193 

890,000 
22,560 

267 
168 
65 

460.000 

Bailing  yeosels :...: 

.  SSo 

Yachts •. 

Fishing  v^!flselfl. 

1,920 



a  In  service. 

Estimated  number  of  passengers  carried  by  water,  35,107. 
Estimated  percentage  of  total  trade  of  neighborhood  carried  by  water,  35. 
Probable  Increase  of  trade  were  the  improvement  completed,  50  per  cent. 
Probable  effect  of  the  project  on  freight  rates :  Would  greatly  reduce  them. 
Transportation  business  established  during  1906:  Export  lumber,  bark  for 
tannic  acid,  and  railroad  supplies. 
Transportation  business  abandoned  during  1906 :  None. 


P  8. 


IMPROVEMENT   OF   HARBOR   AT   KEY   WEST,   FLORIDA,    INCLUDING 
ENTRANCE  THERETO. 

Work  at  Key  West  Harbor  during  the  fiscal  year  has  consisted  of 
dredging  and  a  survey  of  the  northwest  channel. 

At  the  beginning  of  the  fiscal  year,  work  of  dredging  by  the  U.  S. 
dredge  Key  West  was  in  progress  on  the  northwest  bar.  This  work 
continued  until  August  11,  when  it  ceased,  owing  to  exhaustion  of 
funds.  The  total  quantity  of  material  removed  was  48,004.4  cubic 
yards.  The  total  cost  to  the  United  States  was  $6,794.41,  or  14.15 
cents  per  cubic  yard. 

On  Auffust  27  the  Key  West  proceeded  to  Philadelphia,  Pa.,  for 
work  on  the  Delaware  River. 

The  river  and  harbor  act  of  March  2,  1907,  appropriated  $200,000 
for  continuing  the  improvement  and  for  maintenance,  by  dredging 
and  work  on  jetties,  or  by  construction  of  training  walls,  in  the  dis- 
cretion of  the  Secretary  of  War.  On  April  9,  1907,  the  Chief  of 
Engineers  authorized  the  expenditure  of  $2,500  for  a  survey  between  * 
the  oar  and  the  harbor,  in  order  to  obtain  informatics^  iig(j^n^^^;)Jf^ 
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base  a  project  for  expenditure  of  these  funds.  At  the  end  of  the  year 
the  field  work  of  this  survey  was  completed  and  work  on  the  map 
was  in  progress. 

For  description,  project,  and  work  accomplished,  see  summary, 
page  334. 

Money  statement. 

July  1,  1906,  balance  unexpended $10,572.77 

Money  value  of  property  lost  by  employee 51.  87 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  200, 000.  (X) 

210, 624. 64 
Refundment  of  overpayment  paid  prior  to  July  1,  1906 .  10 


210, 624.  74 
By  Treasury  settlement  No.  44497,  accounts  of  Major  Sanford 20.  62 


210, 604. 12 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        11, 560. 45 


July  1,  1907,  balance  unexpended 199,043.67 

July  1,  1907,  outstanding  liabilities 324.08 


July  1,  1907,  balance  available 198,719.59 


Amount  (estimated)  required  for  completion  of  existing  project Unknown. 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 50,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

August  2,  1882 $25,000.00 

Augusts,  1886  (survey) - 2,500.00 

August  11,  1888 25,000.00 

September  19,  1890 40,000.00 

July  13,  1892 75,000.00 

August  18,  1894 80.000.00 

June  3,  1896 80,000.00 

March  3,  1899 25, 000. 00 

Allotment  from  emergency  river  and  harbor  act  June  0,  1900 10, 000. 00 

June  13,  1902  (rivers  and  harbors) 100,000.00 

March  3,  1905 50,000.00 

Received  from  sales 1.50 

Received  from  other  sources 51.97 

March  2,  1907 200,000.00 


Total  712,553.47 


IMPROVEMENT  OF  KISSIMMEE  RIVER,  FLORIDA. 

For  project,  description,  etc.,  see  summary,  page  335. 
Project  for  expenditure  of  available  funds  was  approved  April  11, 
1907.    It  is  proposed  to  continue  the  work  in  Kissimmee  River,  to 
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dredge  shoal  places  in  Istokpo^  Creek,  and  to  trim  overhanging 
trees,  to  do  the  work  by  hired  labor,  using  a  Government  dredge  and 
sn^  boat. 

Tne  United  States  dredge  and  snag  boat  Kissimmee  commenced 
operations  on  May  23, 1907,  by  repairing  and  extending  the  bulkhead 
at  the  upper  end  of  Southport  Canal,  between  Lake  Tohopekaliga 
and  Cypress  Lake,  and  operations  were  in  progress  there  at  close  of 
the  fiscal  year.  During  the  fiscal  year  600  linear  feet-  of  sheet  piling 
bulkhead  were  constructed. 

The  money  expended  for  new  work  was  $815.92  and  for  mainte- 
nance was  $543,  which  includes  all  engineering  and  contingent  ex- 
penses.   The  cost  per  linear  foot  of  bulkhead  construction  was  $2.26. 

The  volume  of  commerce  shows  an  increase  of  2  per  cent. 

No  lines  of  transportation  were  established  nor  any  abandoned. 


Money  statement. 

July  1,  1906,  balance  unexpended S94. 53 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  12, 221. 00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $815.92 

For  maintenance  of  improvement 543.00 


12,315.53 


1,35a  92 


July  1,  1907,  balance  unexpended 10,956.61 

July  1,  1907,  outstanding  liabilities 1,972.87 


July  1,  1907,  balance  available 8,983.74 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  13,  1902__^ •_ $8,000 

March  3,  1905 ^ 7.000 

March  2,  1907 12,221 

Total 27,221 


COMMERCIAL   STATISTICS. 

Commerce  of  Kissimmee  River,  Florida,  for  the  year  ending  December  31,  1906. 

[Compiled  from  InformatioD  furnished  by  Capt.  Clay  Johnson,  Kissimmee,  Fla.] 


Articles. 


Brick 

Building  material,  miscellaneous  . 

Cattle  and  sheep 

Crate  material 

Cross- ties 

Fertilizers 

Fish 

General  merchandise 

Grain 

Groceries 


Gross    I 
tonnage.  | 


16 
100 
760 
200 

60 
200 
750 
100 
375 
600 


Articles. 


Hay 

Hides 

Lops 

Lumber 

Oranges  and  fruit 

Resin  and  turpentfne  . 
Vegetables 


Total. 


Gross 
,  tonnage. 


igiTized  by' 


60 
25 
6,250 
260 
200 
250 
25 


10,111 


Qoogle 
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P   lO. 

IMPROVEMENT    OF     ORANGE     RIVER,     CHARLOTTE     HARBOR,     AND 
CALOOSAHATCHEE  RIVER,  FLORIDA. 

These  improvements  were  consolidated  by  the  river  and  harbor  act 
of  June  13,  1902. 

The  river  and  harbor  act  of  March  2, 1907,  appropriated  $3,000  for 
maintenance  of  the  improvements. 

On  April  24, 1907,  the  following  allotment  of  funds  was  approved : 

To  Orange  River $1,000 

To  Caloosahatchee  River 2,000 


Total 3,000 

(a)    orange   RIVER. 

For  project,  description,  etc.,  see  summary,  page  336.  No  work 
was  done  during  the  fiscal  year  and  no  money  was  expended. 

Project  for  expenditure  of  available  funds  was  approved  April  26, 
1907.    It  is  proposed  to  remove  snags  and  trim  overhanging  trees,  the. 
work  to  be  aone  by  a  chartered  boat,  or  by  hired  labor,  using  a  Gov- 
ernment plant,  as  may  be  expedient. 

The  volume  of  commerce  at  Orange  River  increased  202  per  cent 
during  the  fiscal  year.  No  lines  of  transportation  were  established 
nor  any  abandoned. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    $1, 000. 00 
July  1,  1907,  balance  unexpended 1,000.00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  13,  1902  (allotted) $2,000 

March  3,  19a5  (allotted) 1.000 

March  2,  1907  (allotted) 1,000 


Total 4.0(K) 


COMMERCIAL   STATISTICS. 

Commerce  of  Orange  River,  Florida,  for  the  year  ending  December  31,  1906. 

[Compiled  from  Information  furnished  by  Capt.  J.  F.  Menge,  Fort  Myers,  Fla.] 


Articles. 


Citrus  fruits 

Ck)rd  wood 

Crate  material . 
Fertillzer 


Gross 
tonnage. 


1,598 

3,100 

100 

400 


Articles. 


General  merchandise  . 
Lumber 


Gross 
tonnage. 


1.015 
50 


Total 

uigiiizea  oy  ■' 
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(b)    CHARLOTTE  HARBOR  AND  GAL008AHATCHEE  RIVER,  FROM  PUNTARASA 
TO  PUNTA   GORDA,  FLA. 

For  project,  description,  etc.,  see  Annual  Report,  Chief  of  Engi- 
neers for  1903,  page  282. 

No  work  was  done  during  the  fiscal  year.  There  being  no  evidence 
of  deterioration,  the  recommendation  that  no  allotment  be  made  for 
maintenance  of  this  improvement  was  approved  on  April  24,  1907. 

The  volume  of  commerce  at  Charlotte  Harbor  decreased  15  per  cent. 
No  lines  of  transportation  were  established  nor  any  abandoned. 


APPROPRIATIONS. 
CHARLOTTE  HARBOR  AND  PEACE  CREEK,   FLORIDA. 

September  19,  1800 $35,000 

August  18,  1894 20,000 

June  3,  1896 20.000 

March  3,  1899 25,000 

June  13,  1902  (allotted) 6,000 

Total 106,000 


COMMERCIAL  STATISTICS. 
Commerce  of  Charlotte  Harbor,  Florida,  for  the  year  ending  December  SI,  1907. 

[Compiled   from    Information   furnished   by    Mr.    F.    K.    Adams,    secretary   and   treasurer 
Punta  Gorda  Board  of  Trade.  1 


Articles. 


Cattle 

Chickens,  eggs,  etc 

Cigars 

Dairy  cattle 

Fish  and  ovsters .. . 
Lumber,  pil^  etc . 
Merchandise 


Articles. 


Naval  stores 

Oranges 

Pineapples 

Phospnate,  roal,  etc 

Total 


Gross 
tonnage. 


1,423 

1,456 

800 

86,888 


104,289 


I 


(c)    CALOOSAHATCHEE  RIVER,  BETWEEN  PUNTARASA  AND  I'X)RT  THOMPSON. 

For  project,  description,  etc.,  see  summary,  page  337.  Nothing  but 
work  of  maintenance  was  done  during  the  fiscal  year. 

Project  for  expenditure  of  available  funds  was  approved  April  26, 
1907.  It  is  proposed  to  remove  snags  and  trim  overnanging  trees  in 
the  upper  river,  the  work  to  be  done  by  a  chartered  boat. 

A  chartered  stern-wheel  steamer,  temporarily  rigged  with  hoisting 
gear,  commenced  operations  on  May  25,  1907,  near  Alva,  53  miles 
above  the  mouth  of  the  river. 

During  the  fiscal  year  746  snags  and  9  cubic  yards  of  obstructing 
rocks  were  removed  and  21  overhanging  trees  trimmed.  The  money 
expended  for  snagging  was  $294.01,  for  removing  rocks  $23.71,  and 
for  trimming  overnanging  trees  $18.38.  The  average  cost  of  removing 
snags  was  39  cents  each,  removing  rock  $2.63  per  cubic  yard,  and  of 
trimmmg  overhanging  trees  90  cents  each.  o 
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The  volume  of  commerec  on  Caloosahatchee  River,  according  to 
statistics,  shows  an  increase  of  132  per  cent  during  the  year  1906  and 
60  per  cent  increase  above  the  average  volume  foe  tne  past  six  years. 

In  past  years  transportation  lines  from  Fort  Myers,  the  principal 
town,  18  miles  above  the  mouth  of  the  river,  to  Key  West,  Mobile,  and 
Tampa,  have  been  established,  but  were  abandoned  on  account  of 
insufficient  depth  in  the  lower  river. 


Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $2,000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 336. 10 


July  1,  1907,  balance  unexpended 1,063.90 

July  1,  1907,  outstanding  liabilities 917.81 


July  1,  1907,  balance  available. 


746.09 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

August  2,  1882 1 $5,000 

July  5,  1884 5, 000 

August  5,  1886- 4.000 

August  11,  1888 10,000 

September  19,  1890 3,600 

July  13.  1892 1,000 

August  18,  1804 2,000 

June  3,  1896 1, 000 

March  3,  1899 , 2,000 

June  13,  1902  (allotted) 1,500 

March  3,  1905  (allotted) 2.000 

February  24,   1906,  allotted  from  emergency  appropriation,   river  and 

harbor  act  of  March  3,  1905 2, 000 

March  2,  1907  (allotted) 2,000 

Total  41, 100 


COMMERCIAL  STATISTICS. 

Commerce  of  Caloosahatchee  River,  Florida,  for  the  near  ending  December  31, 

1906. 

[Compiled  from  Information  furnisbod  by  Capt.  J.  F.  Menge.  Fort  Myers,  Fla.l 


Articles. 


Gross 
tonnage. 


Cement 50 

Citrus  fruits 7,250 

Fertiliser 2,000 

Fish 1,000 

Grain 500 

Hay 200 

Hides 5 

Livestock 1  2,500 


Articles. 


'    Gross 
tonnage. 


Lumber 400 

Merchandise,  general 8.000 

Naval  stores 150 

Oil  and  ffasoline 200 

Pineapples 10 

Vegetables 5,000 

Total j  22,265 

uiyiu/tju  by  ^JVJv>v  iv — 
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P   II. 
IMPROVEMENT  OF  SARASOTA  BAY,  FLORIDA. 

For  description,  project,  and  results,  see  summary,  page  338. 

At  the  beginning  of  the  fiscal  year  dredging  operations  were  in 
progress  with  the  U.  S.  dredge  Suwanee  m  Little  Sarasota  Bay 
under  an  allotment  made  on  January  27,  1906,  from  the  emer- 
gency appropriation  of  the  river  and  harbor  act  of  March  3,  1905. 
Work  was  continued  there  and  in  Sarasota  Bay  until  September  11, 
1906.  There  were  removed  162.8  cubic  yards  of  rock  and  22,260.1 
cubic  yards  of  soft  material.  Result  of  the  work  is  removal  of  5 
shoals  in  the  channel  of  Little  Sarasota  Bay  and  2  in  Sarasota  Bay. 

Project  for  expenditure  of  available  funds  was  approved  on  March 
25,  1907.  It  is  proposed  to  extend  the  dredged  channel  from  Black- 
bums  Point  to  Venice  (giving  it  its  full  width)  and  (so  far  as  this  is 
possible)  in  widening  the  cuts  already  made  to  the  width  prescribed 
m  the  project,  the  work  to  be  done  by  hired  labor,  using  a  Govern- 
ment dredge. 

The  U.  §.  dredge  Suwanee  commenced  operations  on  June  5,  1907, 
at  the  cut  near  Blackbums  Point,  and  operations  were  in  progress 
there  at  close  of  the  fiscal  year.  There  was  dredged  2,717.2  cubic 
yards  of  hard,  fine  sand. 

During  the  fiscal  year  there  was  expended  a  total  of  $8,707.33, 
which  includes  the  cost  of  laying  up,  fitting  out,  and  repairing  the 
Suwanee.  The  average  cost  of  removing  rock  was  $4.25  per  cubic 
yard  and  of  dredging  soft  material  32  cents. 

The  volume  of  commerce  in  Sarasota  Bay  increased  40  per  cent. 

The  steamer  line  between  Tampa  and  Sarasota  has  been  abandoned. 
No  lines  of  transportation  were  established. 

Money  statement, 

July  1,  1906,  balance  unexpended $4,902.91 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     22,  500. 00 
Receipts  from  sales 40.75 

27, 44:^.  66 
June  30,  1907,  amount  expended  during  fis<*al  year : 

For  works  of  improvement $3, 804. 42 

For  maintenance  of  improvement 4, 1K)2.  91 

8,  707. 33 

July  1,  1907.  balance  unexpended 18,736.33 

July  1,  1907,  outstanding  liabilities 2,489.64 

July  1,  1907,  balance  available 16, 246.  69 

Amount  (estimated)  required  for  completion  of  existing  project 15,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexr)ended  July  1,  1907 : 

For  works  of  improvement $15,000.00 

For  maintenance  of  improvement 5,  (XX).  (K) 

20,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

September  19,  1890 $5,000.00 

July  13,  1892 2,500.00 

August  18,  1894 2,500.00 

June  3,  1896 2, 500. 00 

March  3,  1899 5,000.00 

June  13,  1902 5,000.00 

March  3,  1906 5. 000. 00 

January  27,  1906,  allotted  from  emergency  appropriation,  river  and 

harbor  act  of  March  3,  1905 5,000.00 

Sale  of  old  material 40.75 

March  2,  1907 22.500.00 

Total  55,040.76 


COMMERCIAL  STATISTICS. 

Commerce  of  Sarasota  Bay,  Florida,  for  the  year  ending  December  SI,  1906. 
[Compiled  from  Information  furnished  by  the  Sarasota  Board  of  Trade.] 


Articles. 


Bacon 

Canned  goods 

Cement 

Coal 

Fertilizers 

Pish 

Flour 

Grain 

Grapefruit 

Hay 

Hides 

Lumber,  cypresB 

Lumber,  yellow  pine 


Gross 
tonnage. 


625 
300 
150 

25 
800 
270 
380 
6,750 
120 

50 
3 

20 
480 


Articles. 


Merchandise 

Kaval  stores 

Oil  and  gasoline. 

Oranges 

Oysters 

Sash,  doors,  etc.. 

Shingles 

Shoes 

Sirup,  honey,  etc, 
Vegetables 

Total 


Gross 
tonnage. 


617 
416 
200 
860 

2 
250 
120 

9 

15 

150 


12,010 


Arrivals  and  departures  of  vessels  for  the  year  ending  December  SI,  1906. 


Kind  of  veasel. 


Steamer 

Sailing  vessel 
Yacht 


Estimated  percentage  of  total  trade  of  neighborhood  carried  by  water :  5. 
Probable  Increase  of  trade  were  the  channel  improved :  15  to  25  per  cent 
Probable  effect  of  the  channel  Improvement  on  freight  rates :  Reduce  same. 
Transportation  lines  established  during  1906:  None. 
Transportation  lines  abandoned  during  1900:  One. 


P    12. 
IMPROVEMENT  OF  MANATEE   RIVER,   FLORIDA. 

For  description,  project,  etc.,  see  summary,  page  339,  and  Report  of 
the  Chief  of  Engineers  for  1905,  page  1317. 
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The  river  and  harbor  act  of  March  2,  1907,  appropriated  $70,710 
for  completing  the  improvement  and  for  maintenance  of  Manatee 
Eiver. 

Project  for  expenditure  of  available  funds  was  approved  on  April 
13,  1907.  It  is  proposed  to  obtain  a  channel  100  feet  wide  and  9  feet 
deep  at  mean  low  water  from  McNeills  Point  to  Rocky  Bluff,  for 
maintenance  of  a  channel  75  feet  wide  and  4  feet  deep  from  Rocky 
Bluff  to  Rye,  and  for  maintenance  of  a  cut  100  feet  wide  and  6  feet 
deep  from  Manatee  River  to  Terraceia  Bay,  the  work  to  be  done  by 
hired  labor,  using  Government  plant.  Unless  a  demand  should  be 
made  for  the  deptn  of  13  feet  from  Tampa  Bay  to  Shaw  and  McNeills 
points,  that  part  ($27,000)  of  the  appropriation  which  would  be 
spent  there  will  be  held  for  further  Congressional  action. 

No  work  was  done  during  the  fiscal  year,  the  money  expended  being 
for  contingencies. 

The  volume  of  commerce  has  increased  about  45  per  cent. 

A  new  line  of  steamers  was  established  between  Manatee  River, 
St.  Petersburg,  and  Tampa.    No  lines  were  abandoned. 

Money  stateTnent. 

July  1,  1906,  balance  unexpended $231. 17 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     70,  710. 00 


70, 941. 17 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 2, 051. 41 


July  1,  1907,  balance  unexf)ended 68,889.76 

July  1,  1907,  outstanding  liabilities 420.  77 


July  1.  1907,  balance  available w 68, 468. 99 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPmAllONS. 

August  2,  1882 -_ $12,000.00 

August  5,  1886 11,000.00 

August  11,  1888 5,000.00 

September  19,  1800 6,000.00 

July  13,  1892 6,000.00 

August  18,  1894 3.000.00 

June  3,  1896  ($3,000  for  Terraceia  Cut-oflP) 4,000.00 

March  3,  1899  ($8,000  for  Terraceia  Cut-off) 10,000.00 

June  13,  1902  (allotted  for  Terraceia  Cut-off) 2,342.00 

March  3,   1905 10,000.00 

Sale  of  old  material 8.80 

March  2,   1907 70,710.00 

Total 140,060.80 
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COMMERCIAL  STATISTICS. 

Commerce  of  Manatee  River,  Florida,  for  the  year  ending  December  31,  1906, 

[Complied  from  Information  furnished  by  Mr.  D.  B.  High,  general  agent  of  the  Independ- 
ent Line  of  steamers,  Tampa,  Fla.] 


Articles. 


Bacon,  sal t 

Bananas  

Building  material,   Ba^h,   doom,  and 

blinds 

Canned  goods 

CatUe 

Cement 

Charcoal 

Cigars 

Cocoanuts 

Crate  material 

Dry  goods,  shoes,  etc 

Fertilizers 

Fish 

Flour 

Fuller's  earth 

Furniture 

Gasoline 

Grain 


Gross 
tonnage. 


400 
60 

1,000 

1,600 

1,200 

2,000 

6 

1 

2 

1,260 

76 

1,600 

60 

830 

12,000 

200 

800 

18,060 


Articles. 


Groceries 

Hardware 

Hay 

Hides  and  skins . . . 

Laths 

Lime 

Lumber 

Meats,  smoked,  etc 

Nails 

Naval  stores 

Oil,  kerosene 

Oranges 

Salt 

Sugar 

Tobacco  (boxes)... 

Vegetables 

Wines,  liquors,  etc. 

Total 


Gross 
tonnage. 


600 

75 

1,000 

60 

76 

676 

22,600 

10 

25 

750 

180 

6,500 

126 

200 

5 

15.000 

100 


Estimated  percentage  of  total  trade  of  neighborhood  carried  by  water :  60. 
Probable  effect  of  the  channel  improvement  on  freight  rates :  Some  reduction. 
Probable  Increase  of  trade  were  the  channel  improved :  15  to  25  per  cent 
Number  of  steamers  in  trade :  4.    Arrivals  and  departures :  900,  each. 
Number  of  sailing  vessels  in  trade:  10. 
Transportation  lines  established  during  1906:  1. 
Transportation  lines  abandoned  during  1906 :  None. ' 


P  13. 
IMPROVEMENT  OF  TAMPA  BAY,  FLORIDA. 

For  description,  project,  and  results,  see  summary,  page  340. 
The  riA'er  and  harbor  act  of  March  3,  1905,  authorized  expenditure 
of  balance  of  funds  remaining  in  securing  a  channel  depth  of  26  feet, 

?rovided  that  the  owners  of  the  docks,  wharves,  and  terminals  at 
ampa  Bay  shall,  by  valid  contract,  agree  to  submit  the  wharfage 
charges  to  the  Secretary  of  War  for  his  approval.  The  schedule  of 
the  terminal  company  was  approved  on  October  26,  1906. 

Project  for  expenditure  of  available  funds  was  approved  by  the 
Secretary  of  War  on  December  15, 1906.  It  is  proposed  to  do  half  of 
the  work  (sections  A  and  B  and  the  lower  part  of  section  D)  by 
hired  labor,  using  the  U.  S.  dredges  Key  West  and  St,  Johns. 
The  other  half  of  the  work  (upper  part  of  section  D  and  sections  E, 
F,  G,  II,  J,  and  K)  is  to  be  done  by  contract,  inviting  bids  in  the 
usual  way. 

The  dredge  Key  West  commenced  operations  on  January  30,  1907, 
and  work  was  in  progress  at  the  close  of  the  fiscal  year.  During  the 
fiscal  year  this  dredge  removed  71,711.7  cubic  yards  from  section  A 
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(the  outer  bar)  and  25,775.8  cubic  yards  from  section  B  at  a  total 
cost  of  $29,820.69,  or  30.59  cents  per  cubic  yard.  The  result  of  the 
work  is  an  increase  in  depth  along  the  channel  areas  of  about  two- 
tenths  foot. 

On  March  25, 1907,  bids  were  opened  for  that  half  of  the  work  to  be 
done  bjr  contract.  The  only  proposal  received  was  from  the  Southern 
Dredging  Company,  Mobile,  Ala.,  and  the  price  bid  was  34  cents  per 
cubic  yard.  The  Chief  of  Engineers  authorized  that  the  bid  be 
rejected  and  that  the  work  be  readvertised. 

One  steamship  line  from  Port  Tampa  to  Cuba,  one  steamship  line 
from  Tampa  to  Cuba,  one  line  of  sailing  vessels  from  Tampa  to  Cuba, 
and  two  local  steamboat  lines  have  been  established. 

No  transportation  lines  have  been  abandoned. 

The  volume  of  commerce  shows  an  increase  over  the  last  calendar 
year  of  38  per  cent. 

Money  statement, 

July  1,  1906,  balance  unexpended $261,134.00 

Receipts  from  sales .95 


261, 134. 95 
June  30,  1907,  amount  expended  during  fiscal  year  for  works  of  im- 
provement      31,934.77 

July  1,  1907,  balance  unexpended 229,200.18 

July  1,  1907,  outstanding  liabilities 2,911.11 

July  1,  1907,  balance  available '.—  226,289.07 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 15,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


Under  previous  projects — 

June  14,  1880 $10,000.00 

March  3,  1881 10,000.00 

August  2,  1882 20, 000. 00 

July  5,  1884 20.000.00 

August  5,  1886 10. 000. 00 

August  11,  1888 25, 000. 00 

September  19,  1890 25,000.00 

July  13,  1892 10,000.00 

Total 130,000.00 


Under  present  project — 

March  3,  1899 $75,000.00 

June  6,  1900 135,000.00 

March  3,  1901 127,000.00 

June  28,  1902 86,  675. 00 

March  3,  1903 186,337.76 

Receipts  from  sales —  .95 

Total 610,013.71 
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COMMERCIAL  STATISTICS. 
Commerce  of  Tampa  Bay,  Florida,  for  the  year  ending  December  31,  1906. 


[Compiled  from  Information  furnished  by  Mr.  J.  W.  Morris,  general  forwarding  agent 
Atlantic  Land  and  Improvement  Company.] 


Articles. 


Bacon 

Canned  goods 

Cement 

Coal 

Fertili2en 

Flonr 

FniltB 

Grain 

Qrape  fruit 

Hay 

Livestock 

Lumber,  cypress 

Lumber,  yeflow  pine, 
Merchandise 


Gross     I 
tonnage.  1 1 


Articles. 


200 

2,860 

1,300 

27,030 

800 

19,848 

1,560 

590 

50 

450 

2,3eo 

2,900 
27,193 
85,370 


Naval  stores 

Oil  and  gasolene 

Oranges 

Pineapples 

Phospnate 

Sash,  doors,  etc.. 

Shingles 

Shoes 

Sirup,  honey,  etc 

Tobacco  

Vegetables 

Total 


Gross 
tonnage. 


78,118 

300 

26 

606,602 

58 

20 

58 

8 

2,163 

780 


838,378 


Arrivals  and  departures  of  vesseh  for  the  year  ending  December  SI,  1906. 


Kind  of  vessel. 

Arrivals.          j       Departures. 

Number. 

Tons. 

Number. 

Tons. 

Btcarner^ 

291 

121 

3 

65,636 
95,251 

291 

121 

3 

445,321 

232,170 

Yachts 

p  14. 


IMPROVEMENT  OF  HIL.LSBORO  BAY,  FLORIDA. 

For  description,  projects,  and  results,  see  summary,  page  341. 

At  the  beginning  of  the  fiscal  year  dredging  operations  were  in 

Progress  under  contract  entered  into  on  July  26, 1905,  with  George  W. 
latt,  and  continued  during  the  year. 

One  million  one  hundred  and  eighty- four  thousand  eight  hundred 
and  sixty-two  cubic  yards  of  soft  material  were  removed.  The  con- 
tract price  is  14  cents  per  cubic  yard  for  dredging  soft  material,  and 
$4.90  per  cubic  yard  for  removing  rock.  The  total  cost,  including 
contingencies,  was  $209,065.72.  The  average  cost  for  dredging  was  18 
cents.  Result  of  the  work  is  six  cuts  20  feet  deep  at  mean  low  water, 
150  feet  wide,  and  an  aggregate  length  of  28,495  feet,  and  two  cuts 
20  feet  deep,  50  feet  wide,  and  an  aggregate  length  of  330  feet. 

The  volume  of  commerce  on  HilTsboro  Bay  increased  46  per  cent 
during  the  year  1906. 

Three  lines  of  steamers  were  established  between  Tampa  and  St 
Petersburg,  Manatee  River  and  New  Orleans,  respectively,  and  one 
schooner  One  between  Tampa  and  Cuban  ports.  One  new  railroad 
line  (Tampa  Northern)  has  been  constructed  between  Tampa  and 
Brooksville  (48  miles).  No  transportation  lines  have  been  aban- 
doned. 
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Money  statement. 

July  1,  1906,  balance  unexpended $357,440.41 

Receipts  from  sales 2.90 

357. 443. 31 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       209,065.72 


July  1,  1907,  balance  unexpended 148,377.59 

July  1,  1907,  outstanding  liabilities 25,974.98 


July  1,  1907,  balance  available ■_ 122,402.61 


July  1,  1907,  amount  covered  by  uncompleted  contracts 54,494.' 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the 
balance  unexpended  July  1,  1907 10,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

A  list  of  appropriations  made  for  previous  projects  in  this  locality  is  given  in 
the  report  for  the  improvement  of  Tampa  Bay  In  the  Annual  Report  of  the 
Chief  of  Engineers  for  1899,  page  1634. 

Project  adopted  March  3,  1899 : 

March  3,  1899 $125,000.00 

June  13,  1902 150,000.00 

Total 275,000.00 

Project  adopted  March  3,  1905 : 

March  3,  1905 100.000.00 

June  30,  1906,  sundry  civil  act 348,350.00 

Sale  of  old  material 9.30 

Overpayments  prior  to  fiscal  year  1905 5.44 

Receipts  from  sales 2.90 

Total  448,367.64 


CONTRACT   IN   FORCE. 

Ck)ntractor :  George  W.  Catt. 
Work:  Dredging  and  rock  removal. 
Date:  July  26,  1905. 
Approved :  August  21,  1905. 
Date  of  beginning :  October  4,  1905. 
Date  of  completion :  As  provided  in  specifications. 

Quantities:  Three  thousand  three  hundred  cubic  yards  of  rock,  at  $4.90  per 
cubic  yard ;  2,315,000  cubic  yards  of  sand,  mud,  etc.,  at  14  cents  per  cubic  yard. 
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COMMERCIAL  STATISTICS. 

Commerce  of  HilUhoro  Bay,  Florida,  for  the  year  ending  December  SU  1906. 

[Complied  from  Information  furnished  by  Hon.  J.  D.   Calhoun,  secretary  of  the  Tampa 

Board  of  Trade.] 


Articles. 


Artificial  stone. 

Bacon,  salt 

Bananas 

Brick 

Canned  goods.. 

Cement 

Cigars 

Coal. 


Gross     I 
tonnage. ' 


Cocoanuts 

Crate  material 

Cross-ties 

Crude  petroleum 

Drugs  and  supplies 

Dry  goods,  hats,  shoes,  etc. 

Fertilizers 

Fish. 


Flour 

Fowls,  eggs,  etc 

Fuller's  earth 

Furniture 

Oaaoline  and  light  oil 

Grain 

Hardware,  miscellaneous. 
Hay 


Hides  and  skins. 
Ice 


9,320  I 
663  , 
4,050  I 
8,460  > 
7,294  I 
11,400  ' 
175  I 
23,700 

293  i 
9,540 

701  I 

4,879 

194  I 

95 

85,100  I 

8,675 

5,170 

12,500 

15,760 

197 

1,342 

85,760 

l,a50 

15,375 

95 

6,800 


Articles. 


Logs,  cedar  and  pine 

Lumber,  cypress 

Lumber,  pine 

Meats,  smoked  and  cured 

Miscellaneous  merchandise,  not  speci- 
fied  

Nails 

Naval  stores 

Oil,  machine 

Oranges 

Other  fruits 

Oysters 

Phosphate,  pebble  for  paving,  etc 

Salt. 


Sand,  for  artificial  stone  . 

Shingles 

Sugar 

Tobacco,  lK>xes 

Tobacco,  bales 

Tropical  fruits 

Vegetables 

Waters,  mineral,  etc 

Wines  and  liquors 

Wood 


Gross 
tonnage. 


24.821 

1,425 

61,425 

204 

10,000 

1,250 

2,875 

82 

12,825 

2,682 

746 

26,730 

1,350 

9,558 

1.922 

3,818 

113 

488 

296 

8,700 

116 

492 

9,875 


•    Total ,      449,856 


Arrivals  and  departures  of  vessels  for  the  year  endinfj  December  SU  1006. 


Kind  of  vessel. 


Steamers 

Sailing  vessels . 


Depar- 
tures. 


2.148 
158 


Number  of  steamers  In  trade,  25. 

Number  of  sailing  vessels  in  trade,  73. 

This  does  not  Include  numerous  fishing  fleets  and  small  craft  engaged  in  local 
trade. 

Number  of  passengers  carried  in  1006,  02,700. 

Probable  Increase  of  trade  were  the  improvement  completed,  75  per  cent. 

Probable  effect  of  the  project  on  freight  rates:  Decrease  same  15  to  20  per 
cent. 


P  15. 

IMPROVEMENT  OF  CRYSTAL,  AXCLOTE.  AND  SUWANEE  RIVERS, 

FLORIDA. 


The  river  and  harbor  act  of  March  2,  1907,  appropriated  $25,000 
for  continuing  improvement  and  for  maintenance  of  Crystal,  Anclote, 
and  Siiwanee  rivers,  Florida. 

On  May  8,  1907,  the  Secretary  of  War  made  the  following  allot- 
ments from  available  funds,  the  appropriation  of  March  2,  1907,  and 
the  balance  remaining  from  the  appropriation  of  March  3,  1905 : 

To  Crystal  River $3,268.31 

To  Anclote  River 17,000.00 

To  Suwanee  River 8,000.00 

Total _L.gmzea_Dy_^^Y  28,  268.  31 
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(a)    CRYSTAIi  RIVER« 

For  description,  project,  and  survey  report,  see  summary,  page 
342,  and  Report  of  the  Chief  of  Engineers  tor  1900,  pages  2075-2084. 

Project  for  expenditure  of  available  funds  was  approved  on  May 
11,  1907.  It  is  proposed  to  maintain  the  channel  by  dredging,  the 
work  to  be  done  by  hired  labor,  using  Government  dredge. 

The  United  States  dredge  Florida  commenced  operations  in  Crys- 
tal River  on  August  8,  1906,  and  ceased  dredging  on  December  6, 
1906,  as  the  project  was  then  completed.  During  the  fiscal  year  there 
were  dredged  47,253.7  cubic  yards  of  sand  and  shell  and  3,434.9  cubic 
yards  of  rock.  The  total  cost,  including  contingencies,  was  $12,336.22. 
The  cost  per  cubic  yard  for  dredging  soft  material  was  18  cents  and 
for  removing  rock,  $1.14  per  cubic  yard. 

The  volume  of  commerce  on  Crystal  River  increased  9  per  cent  dur- 
ing the  year  1906.  No  lines  of  transportation  were  established  and 
none  abandoned. 

Money  statement. 

July  1,  1906,  balance  unexpended $14,636.22 

Amount  deposited,  rent  of  dredge  Florida 206.72 

14, 842.  $>4 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement      12, 33a  22 

July  1,  1907,  balance  unexpended 2,506.72 

July  1,  1907.  outstanding  liabilities 640.00 

July  1,  1907,  balance  available 1,86a  72 


APPROPRIATIONS. 

June  13,  1902  (allotted) $10,000.00 

March  3,  1905  (allotted) 15,000.00 

Rent  of  dredge  Florida  (October,  1906) 206.72 

Total 25, 206.  72 


COMMERCIAL  STATISTICS. 

Commerce  of  Crystal  River,  Florida,  for  the  year  ending  December  31, 1906. 

[Compiled  from  Information  furnished  by  3Ir.  C.  K.  Herrick,  Crystal  River,  Fla.] 


Articles. 


Fiber,  palmetto 

Fish  and  oysters 

General  merchandise. 
Lumber,  cedar 


ton^le.'l  Articles, 


150 
250  ' 
150  , 
2,486 


Lumber,  pine. 
Total... 


Gross 
tonnage. 


5,256 


8,291 


Number  of  steamers  in  trade,  1. 

Number  of  sailing  vessels  In  trade,  G. 

Estimated  percentage  of  total  trade  of  neighborhood  carried  by  water,  15. 

Probable  increase  of  trade  due  to  completion  of  project,  15  per  cent. 

Probable  effect  of  project  on  freight  rates :  May  cause  some  reduction. 

Transportation  lines  established  or  abandoned :  None, 
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(6)    ANCLOTE   RIVER. 

For  description,  project,  and  results,  see  summary,  page  343,  and 
Report  of  the  Chief  of  Engineers  for  1898,  pages  1361-1363. 

Project  for  expenditure  of  available  funds  was  approved  May  11, 
1907.  It  is  proposed  to  complete  the  channel  to  the  width  contem- 
plated under  the  project,  so  far  as  this  is  possible,  and  to  maintenance 
work ;  the  work  to  be  done  by  hired  labor,  using  Government  dredge. 

No  work  was  done  during  the  fiscal  year,  and  no  money  was  ex- 
pended.    No  statistics  are  available  for  1906. 

Money  statement, 
AmoUxit  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  $17, 000. 00 


July  1,  1007,  balance  unexpended 17,000.00 

July  1,  1907,  outstanding  liabilities 1,100.00 


July  1,  1907,  balance  available 15,900.00 

Amount  (estimated)  required  for  completion  of  existing  project 14, 500. 00 


Amount  that  can  be  profitably  expended  in  fiscal  j-ear  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 14,600.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

March  3,  1899 $5,000 

June  13,  1902  (allotted) 10,000 

March  3,  1905  (allotteti) 5, 000 

March  2,  1907  (allotted) 17,000 

Total 37,000 


(c)    SUWANEE    RIVER. 

For  description,  project,  and  results,  see  summary,  page  343,  and 
Keport  of  the  Chief  of  Engineers  for  1906,  page  1232. 

With  funds  available  from  appropriations  made  previous  to  March 
2, 1907,  the  following  work  was  accomplished : 

The  U.  S.  dredge  Florida  commenced  redredgin^  at  Derrick 
Island  on  December  18,  1906,  and  ceased  dredging  there  on  Feb- 
ruary 20,  1907.  There  were  removed  39,366.2  cubic  yards  of  sand 
and  shell,  containing  a  few  bowlders.  Result  of  the  work  is  one 
cut  6  feet  deep  at  mean  low  water,  100  feet  wide  and  499  feet  long, 
and  six  cuts  of  5.3  feet  minimum  depth  at  mean  low  water,  55  feet 
width,  and  aggregate  length  of  5,580  feet. 

On  February  21,  1907,  redredging  commenced  at  the  entrance  of 
Suwanee  River  and  continued  until  March  16,  1907.  There  was 
removed  18,522.3  cubic  yards  of  sand  and  shell.  Result  of  the  work 
is  eight  cuts  of  5.9  feet  minimum  depth  at  mean  low  water,  55  feet 
width,  and  aggregate  length  of  4,515  feet.  The  money  expended  for 
maintenance  was  $8,376.78.  The  average  cost  of  dredging  was  14 
cents  per  cubic  yard. 

Digitized  by  VjOOQIC 


APPENDIX   P REPORT   OF    MAJOR   SHUNK.  1331 

A  24-ton  stern-wheel  towboat,  drawing  about  2  feet,  towing  rafts 
of  cypress  logs  from  the  river  to  a  sawmill  near  Cedar  Keys,  is  the 
only  craft  operating  on  the  lower  part  of  Suwanee  River.  There  are 
two  small  steamers  operating  on  the  upper  river  in  vicinity  of 
Branford. 

No  commercial  statistics  for  the  year  1906  are  available. 

No  lines  of  transportation  were  established  nor  any  abandoned. 

Money  statement, 

July  1,  1906,  balance  unexpended ?8,278.  76 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 _       8, 000. 00 


16, 278.  76 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 8,378.76 


July  1,  1907,  balance  unexpended 7,900.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907_ 5, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  14,  1880- $5,000.00 

March  3.  1881 3,000.00 

August  2,  1882 5,000.00 

July  5,  1884 5,000.00 

August  5,  1886 5,000.00 

August  11.  1888 15,000.00 

September  19,  1890 3,000.00 

July  13,  1892 3,000.00 

August  18,  1894 3,000.00 


June  3,  1896 .  $3,000.00 

March  3,  1899 5,000.00 

June  13,  1902  ( allotted ) 7, 658. 00 

March  3,  1905  (allotted)  ___     5,000.00 

For  rent  of  dredge 78.  90 

March  2,  1907  (allotted) 8,000.00 

Total 75,  736. 90 


P  i6. 
IMPROVEMENT  OF  WITHLACOOCHEE  RIVER,  FLORIDA. 

For  description,  survey,  etc.,  see  summary,  page  345. 

Project  for  expenditure  of  available  funds  was  approved  April 
25,  1907.  It  is  proposed  to  let  the  work  by  contract,  after  due  adver- 
tisement, for  the  total  amount  of  the  work  or  such  portion  of  it  as 
at  the  contract  price  may  be  done  with  the  funds  appropriated  and 
authorized. 

No  work  was  done  during  the  year  and  no  money  was  expended. 

The  volume  of  commerce  on  Withlacoochee  River  decreased  27 
per  cent  during  the  year  ending  December  31,  1906.  The  quantity 
of  phosphate  shipped  was  78,369  tons  less  than  in  1905  and  other 
articles  were  9,711  tons  greater  than  in  1905.    The  decrease  in  phos- 
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phate  was  wholly  due  to  a  long  wet  season  that  made  it  impossible 
to  operate  the  mines  for  many  weeks. 

No  lines  of  transportation  were  established  nor  any  abandoned. 


Money  statement, 

Amonnt  appropriated  by  river  and  harbor  act  approved  March  2, 1907.o$65, 400. 00 
July  1,  1907,  balance  unexpended 65,400.00 


Amount  (estimated)  required  for  completion  of  existing  project 150, 000. 00 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  Improvement,  in  addition  to  the  balance 
unexi)ended  July  1,  1907 150,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


March  3,  1881 $7,500.00 

July  5,  1884 3,000.00 

August  5,  1886 3.000.00 

August  11,  1888 5,000.00 

September  19,  1890. 65,400.00 

August  18,  1894 800.00 

June  13,  1902 15,000.00 


June  13,  1902  (allotted)—  $5,000.00 

March  3,  1905  (allotted) _.  15,000.00 
Overpayment    on    voucher, 

fiscal  year  1905 .  41 

March  2,  1907 65,400.00 


Total 125, 100. 41 


COMMERCIAL  STATISTICS. 

Commerce  of  Withlacoochce  River,  Florida,  for  the  year  ending  December  Sly 

1906. 

[Compiled  from  information  furnished  by  Mr.  A.  G.  Bl^elow,  manager  Dunnellon  Phos- 
phate Company,  Rockwell,  Fla.] 


Articles. 


Bacon 

Canned  goods 

Cement 

Coal 

Fertilizers 

Fish  and  oysters 

Flour 

Grain 

Hay 

Iron  pyrites 

Lumber,  yellow  pine  . 
Merchandise 


Gross 
tonnage. 


158 

63 

6 

3.899 

2,344 

44 

110 

272 

264 

10,154 

3,833 

811 


Articles. 


I 


Gross 
tonnage. 


Naval  stores 42 

Oil  and  gasoline 83 

Phosphate 158,952 

Railroad  supplies 704 

Bash,  doors,  and  blinds {  2 

Shingles 14 

Shoes I  2 

Sirup,  honey,  etc ,  11 

Tobacco I  3 

Vegetables. 5 


Total. 


ISl,! 


a  And  continuing  contract  for  $150,000  additional. 

ft  $150,000  additional  authorized  for  continuing  contract. 
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Arrivals  and  departures  of  vessels  for  the  year  ending  December  SI,  1906. 


KindolveaselB. 

AzTlyals. 

Depftrturaa. 

Number. 

Ton*. 

Number. 

Tons. 

Steamen 

64 
15 
18 

13.063 
2.278 

64 
16 
18 

158.068 

Sailing  vesselfl 

7,092 

Yachts 

Estimated  percentage  of  total  tirade  of  neighborhood  carried  by  water,  35. 
Probable  increase  of  tr/ide  were  the  channel  improved*  40  per  cent 
Probable  eflfect  of  the  channel  improvement  on  freight  rates :   Some  decrease. 
Transportation  lines  established  during  1906 :   None. 
Transportation  lines  abandoned  during  1906 :   None. 


P  17. 
REMOVING  THE  WATER  HYACINTH  FROM  FLORIDA  WATERS. 

During  the  fiscal  year  the  work  of  removing  water  hyacinths  was 
confined  to  the  Withlacoochee  and  Kissinimee  rivers. 

Work  on  the  Withlacoochee  River,  which  had  been  temporarily 
suspended  in  May,  1906,  on  account  of  low  water,  was  resumed  Sep- 
tember 17.  Several  sloughs  and  inlets  were  closed  with  log  booms 
and  about  3  miles  of  the  river  were  practically  cleared  of  the  obstruc- 
tion. Work  ceased  on  October  31,  owing  to  exhaustion  of  funds. 
The  total  cost  was  $1,450.63. 

Work  on  the  Kissimmee  River,  which  was  in  progress  at  the  begin- 
ning of  the  fiscal  year,  was  continued  until  August  25,  when  it  ceased 
owing  to  exhaustion  of  funds.  Many  sloug^hs  and  inlets  were  closed 
with  log  booms,  and  about  5  miles  of  the  river  were  practically 
cleared  of  the  obstruction.    The  total  cost  of  the  work  was  $2,581.24. 

A  new  hull  was  built  for  the  U.  S.  steamer  Le  Reve,  and  new 
machinery  installed  on  the  boat  preparatory  to  beginning  work  of 
removing  the  plant  from  St,  Johns  River  and  tributaries,  and  an 
examination  was  made  to  determine  where  the  plant  is  most  obstruc- 
tive.   The  amount  expended,  including  incidentals,  was  $4,887.19. 

Money  statement. 

July  1,  1906,  balance  unexpended $18,582.82 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907    15, 000. 00 
Receipts  from  sales 8.00 


83,590.82 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 8, 919. 06 


July  1,  1907,  balance  unexpended 24,671.76 

July  1,  1907,  outstanding  liabilities 811.58 


July  1,  1907,  balance  available 23,860.18 

Amount  (estimated)  required  for  completion  of  existing  project Indefinite. 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  worlds  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 45,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of  ^^  , 
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APPROPRIATIONS. 

Act  Of  March  3,  1899: 

For  construction  of  boat $25,000 

For  log  booms 1,000 

For  operating  expenses 10,000 

Act  of  June  13,  1902 : 

For   removal   of  water   hj-acinth   from   tlie   navigable   waters  of 
the  States  of  Florida,  Texas,  and  Louisiana,  $50,000 ;  allotted  for 

Florida ^ 25, 000 

Emergency  river  and  harbor  act  of  April  28,  1904 25,000 

Act  of  March  3,  1905 : 

For  removing  the  water  hyacfnth  from  the  navigable  waters  of 

Florida 25,000 

Receipts  from  sales 8 

Act  of  March  2,  1907 15,000 

Total 126,008 


CONTRACT  IN  FORCE. 

Ck)ntractor:  W.  M.  Boyd. 

Work :  Constructing  hull  for  steamer  Le  Reve, 

Date :  June  30,  190G. 

Date  of  beginning:  July  10,  1906. 

Date  of  completion:  December  10,  1906. 
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APPENDIX    Q. 


IMPROVEMENT  OF   RIVERS   AND   HARBORS    IN    WESTERN    GEORGIA 
AND  FLORIDA  AND  IN  EASTERN  ALABAMA. 


REPORT  OF  CAPT,  J.  B.  CAVANAUOH,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1901, 


IMPROVEMENTS. 


1.  Carrabelle  Bar  and  Harbor,  Florida. 

2.  Apalaehicola  Bay,  Florida. 

3.  Apalaehicola  River,  the  Cut-oflP,  and 

Chlpola  River,  Florida. 

4.  Flint  River,  Georgia. 

5.  Chattahoochee   River,   Georgia   and 

Alabama. 

6.  Choctawhatchee  River,  Florida  and 

Alabama. 

7.  Holmes  River,  P^lorida,  from  Vernon 

to  its  mouth. 


8.  Black  water  River,  Florida, 

9.  Pensacola  Harbor,  Florida. 

10.  Escambia     and     Conecuh     rivers, 

Florida  and  Alabama. 

11.  Alabama  River,  Alabama. 

12.  Coosa,  Oostenaula,  and  Coosawat- 

tee  rivers,  Georgia  and  Alabama. 

13.  Operating  and  care  of  canals  and 

other  worlcs  of  navigation  on 
Coosa  River,  Georgi{(  and  Ala- 
bama. 


United  States  Engineer  OrriCE, 

Montgomery^  Ala,,  July  P,  1907. 
General  :  I  have  the  honor  to  forward  herewith     *     *     *     annual 
reports  of  the  river  and  harbor  works  under  my  charge    *     *     *     for 
the  fiscal  year  ending  June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

J.  B.  Cavanaugh, 
Captain,  Corps  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A. 


Q  I- 


IMPROVEMENT  OF  EAST  PASS  AND  CARRABELLE  BAR  AND  HARBOR, 

FLORIDA. 

A  description  of  the  locality,  its  original  condition,  the  projects  for 
improvement,  and  the  present  condition  of  the  channel  across  the  bar 
at  the  river  mouth  and  at  East  Pass  are  stated  in  the  Annual  Report 
of  the  Chief  of  Engineers  for  1907,  page  348. 
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Reference  to  description  of  work  done  prior  to  June  30,  1900,  will 
be  found  on  page  1242,  Annual  Report  of  the  Chief  of  Engineers  for 
1906. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

A  survey  was  made  of  the  bar  at  the  mouth  of  the  river  to  determine 
the  best  location  for  the  new  18-foot  channel  provided  for  by  the  river 
and  harbor  act  of  March  2,  1907,  and  the  amount  of  material  to  be 
removed.  Proposals  were  invited  May  31,  1907,  for  completing  the 
channel  across  this  bar  from  the  wharves  at  Carrabelle  to  the  18-foot 
curve  and  St.  George  Sound,  including  a  small  turning  basin,  and 
will  be  opened  July  1, 1907. 

RECOMMENDATIONS. 

It  is  expected  that  funds  now  available  will  be  sufficient  for  the 
completion  of  work  upon  the  bar  at  the  river  mouth,  but  the  deepen- 
ing of  East  Pass  is  also  important  to  both  present  and  prospective 
commerce.  An  increased  depth  of  water  through  East  Pass  will 
secure  much  better  rates  of  freight  and  insurance  for  the  commerce 
now  using  Carrabelle  Harbor,  and  much  better  inducements  will  be 
offered  to  prospective  commerce.  Therefore  the  funds  necessary  for 
completing  this  part  of  the  approved  project  should  be  provided. 

Money  statement. 

July  1,  1906,  balance  unexpended $8,105.87 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907-  60, 000. 00 

68, 105. 87 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $3,114.74 

For  maintenance  of  improvement 2,500.00 

5,614.74 


July  1,  1907,  balance  unexpended 62,491.13 

July  1,  1907,  outstanding  liabilities 1,545.88 


July  1,  1907,  balance  available 60,945.25 


Amount  that  can  he  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $40,000.00 

For  maintenance  of  improvement 5,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


45,000.00 


APPROPRIATIONS. 


Junes,  1896—— $10,000.00 

March  3,  1899 10,000.00 

June  6,  1900  (allotment)  __      1,  704. 08 

June  13,  1902 20,000.00 

June  13,  1902  (allotment)-  .   7,500.00 


April  28, 1904  (allotment) .    $5, 000. 00 

March  3.  1905 15,000.00 

March  2,  1907 60,000.00 

Total 129,204.08 
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COMMERCIAL  STATISTICS. 

The  commerce  of  this  port  Is  so  combined  with  that  of  Apalachlcola  that  a 
separation  is  impracticable,  and  reference  is  made  to  report  upon  the  improve- 
ment of  harbor  at  Apalachlcola  Bay,  Florida,  for  detailed  statistics. 


Q    2. 
IMPROVEMENT  OF  APALACHICOLA  BAY.  FLORIDA. 

A  description  of  this  locality,  its  or^nal  and  present  conditions, 
and  the  project  for  improvement  are  given  in  the  Annual  Report  of 
the  Chief  of  Engineers  for  1907,  page  349. 

Reference  to  work  done  prior  to  June  30, 1903,  will  be  found  in  the 
Annual  Report  of  the  Chief  of  Engineers  for  1906,  page  1243. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING   JUNE   30,   1907. 

A  survey  was  made  of  the  bar  at  the  mouth  of  the  river  to  deter- 
mine the  amount  of  dredging  required  to  secure  a  channel  of  project 
dimensions  across  this  bar,  and  an  examination  was  made  of  Link 
channel  to  determine  its  present  condition,  which  was  found  to  be 

§  Tactically  unchanged.    Proposals  were  invited  on  May  31,  1907,  for 
redging  the  channel  at  the  mouth  of  the  river,  and  will  be  opened 
on  July  1,  1907. 

RECOMMENDATIONS. 

The  existing  commerce  of  Apalachicola  requires  that  the  West 
Pass  entrance  be  opened  for  a  draft  of  18  feet,  and  that  a  good  barge 
channel  be  secured  to  connect  West  Pass  anchorage  with  the  city,  and 
that  these  channels  be  properly  maintained. 

The  appropriations  thus  far  expended  have  been  insufficient  to 
thoroughly  dredge  any  part  of  the  improvement  and  have  all  been 
practically  abson)ed  m  maintenance,  out  funds  now  available  are 
ample  to  fully  complete  the  barge  channel  at  the  mouth  of  the  river. 
Additional  funds  are  required  for  dredging  at  West  Pass  and  for 
maintenance. 

Money  statement, 

July  1,  1906,  balance  unexpended $9,419.23 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  85, 000. 00 

94, 419. 23 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 9, 598. 49 


July  1,  1907,  balance  unexpended i 84,820.  74 

July  1,  1907,  outstanding  liabilities 32.  76 


July  1,  1907,  balance  available , 84,787.98 


Amount  (estimated)  required  for  completion  of  existing  project 25, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $25,000.00 

For  maintenance  of  improvement 25,000.00 

50, 000. 00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of  ^ 

June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.       ^^^ 
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APPROPRIATION  8. 

March  2,  1833 $8,700 

July  4,  1836 10,000 

March  3,  1839 9, 900 


June  14,  1880 10,000 

March  3,  1881 10,000 

August  2,  1882 25,000 

July  5,  1884 10,000 

Augusts,  1886 12.000 

August  11,  1888 - 20,000 

September  19.  1890 i 20,000 

July  13,  1892 20,000 

August  18,  1894 _•_ 15,000 

June  3, 1896 12,000 


$28,600 


March  3,  1899 20,000 

June  13,  1902 40,000 

April  28,  1904  (allotment) 12,500 

April  28,  1904  (allotment) 5,000 

March  3,  1905 40,000 

March  3,  1905  (allotment) 7,500 

March  3,  1905  (allotments 2,500 

June  13,  1902  (allotment) 3,000 

March  2,   1907 85,000 


154,000 


215,500 


Total 398.100 


COMMERCIAL  STATISTICS  FOR  PORT  OF  APALACHICOLA,   FLA. 

1906,  to  JUNE  30,  1907. 


FROM  JULY  1, 


Exports  to  foreign  ports $320,484.00 

Exports  to  coastwise  ports 720,000.00 

Imports  from  foreign  ports 9.30 

Duties  on  imports 3.30 

Total 1,040,496.60 


[Number. 

Tons. 

Venels  entered  from  foreien  Dort8 

51 
76 

24,881 
24,017 

Vessels  entered  from  coastwise  ports  (estimated) 

Total 

126 

48,878 

Vessels  cleared  for  foreign  ports 

88 
81 

17,182 

Vfiflflels  cleared  for  coastwise  Dorts  (estimated) 

26,799 

Total               

119 

43,981 

Vessels  engaged  in  traffic  of  the  port: 

Steam 

82 
25 

1,925 

Ball                

265 

Total 

57 

2,190 

Amount  of  fees,  dues,  and  duties  paid  during  the  year,  $1,198.24. 

Freight  carried. 


Articles. 


Quantity. 


Value. 


Lumber  (export) 

Miscellaneous  (duty  added) . 

Total 


.feetB.  M. 


23,061,000 


Got 


$588,521 
195,000 

788.521 
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This  statement,  obtained  from  the  records  of  the  custom-house  at  Apalachi- 
cola,  Fla.,  includes  vessels  loaded  from  both  Apalachicola  and  Carrabelle,  Fla., 
all  of  which  use  the  entrance  at  East  Pass,  Carrabelle  Harbor.  Of  the  total 
commerce,  probably  40  per  cent  should  be  credited  to  Carrabelle.  In  addition 
there  is  a  large  commerce  in  fish,  oysters,  coal,  naval  stores,  and  miscellaneous 
merchandise  carried  In  vessels  not  required  to  report  at  the  custom-house  and 
of  which  no  accurate  record  is  kept  This  amounts  to  probably  40,000  tons, 
the  value  of  which  is  estimated  to  be  $800,000  per  annum.  Similar  commerce 
at  Carrabelle  will  probably  exceed  $250,000  in  value. 


Q3. 

IMPROVEMENT  OF  APALACHICOLA  RIVER,  FLORIDA,  INCLUDING 
THE  CUT-OFF  AND  LOWER  CHIPOLA  RIVER  AND  THE  UPPER 
CHIPOLA  RIVER  FROM  MARIANNA  TO  ITS  MOUTH. 

Description  of  these  rivers,  statement  of  project  for  their  improve- 
ment, and  facts  concerning  their  original  and  present  condition  are 
given  in  the  Annual  Report  of  the  Chief  of  Engineers  for  1907, 
page  351. 

Keference  to  work  done  upon  the  rivers  may  be  found  in  Annual 
Report  of  the  Chief  of  Engineers  for  1906,  page  1246. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

On  November  15, 1906,  an  emergency  allotment  of  $5,000  was  made 
for  work  in  the  cut-off  and  lower  Chipola  River,  and  with  this  allot- 
ment and  funds  from  the  regular  appropriations  the  following  work 
was  done  by  the  snag  boat  Chattahoochee  and  the  dipper  dredge 
belonging  to  the  Chattahoochee  River  improvement : 

(a)    APALACHICOLA    RIVER. 

The  Apalachicola  River  proper  was  cleared  of  all  obstructions, 
the  work  done  being  as  follows : 

Snags  and  stumps  removed 2 

Overhanging  trees  removed 1,133 

Bushes  cut 764 

At  a  field  cost  of  $307.47. 

(b)    cut-off  AND  IX)WER  CHIPOLA   RIVER. 

This  section  was  cleared  of  obstructions  and  its  condition  perma- 
nently improved. 

The  dipper  dredge  removed  46,297  cubic  yards  of  material,  70 
snags,  25  logs,  and  309  stumps,  at  a  field  cost  of  $3,066.06,  or  about 
6  cents  per  yard  for  the  dredging. 

The  snag  boat  Chattahoochee  removed  the  following  obstructions : 

Snags 748 

Stumps 123 

Logs 41 

Overhanging  trees 1, 160 

Bushes  cut 6, 479 

At  a  field  cost  of  $3,440.20. 
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(c)    UPPER  CHIPOLA  RIVEIL 

The  snag  boat  Thronateeska  was  extensively  repaired  on  the  wavs 
at  Apalachicola  and  taken  to  the  upper  end  of  the  Dead  Lakes.  She 
was  fitted  out  and  commenced  operations  on  June  3,  1907.  During 
the  remainder  of  the  month  her  work  was  as  follows : 

Overbanging  trees  cut 06 

Bushes  cut 77 

Stumps  removed 91 

Logs  removed 37 

Snags  removed 367 

At  a  field  cost  of  $741.90. 

RECOMMENDATIONS. 

The  Apalachicola  River  requires  the  removal  of  the  annual  accumu- 
lation of  logs,  snags,  and  overhanging  trees.  The  cut-off,  Lee  Slough, 
and  lower  Chipola  River  require  the  removal  of  obstructions  and 
dredging,  particularly  at  the  sharp  bends  and  narrow  places,  and 
since  there  are  no  important  landings  on  the  corresponding  section  of 
the  old  river  it  is  advisable  to  increase  the  size  of  tne  new  channel  as 
rapidly  as  possible. 

The  upper  Chipola  River,  now  made  part  of  this  improvement, 
requires  the  removal  of  snags,  logs,  overhanging  trees,  and  cypress 
trees  and  stumps  between  Look  and  Tremble  shoal  and  the  foot  of 
the  Dead  Lakes  at  the  lower  Chipola  River  and  the  dredging  and 
regulation  of  a  channel  through  the  mud  bar  at  Sister  Islands.  This 
work  will  open  up  a  waterway  from  the  Apalachicola  River  system 
to  Look  and!^  Tremble  shoal,  about  45  miles  below  Marianna.  To  ex- 
tend the  improvement  further  would  require  the  construction  of  at 
least  one  lock  and  dam  and  very  expensive  channel  work  over  rock 
shoals;  therefore  no  further  work  than  above  outlined  is  recommended, 
as  the  river  above  Look  and  Tremble  shoal  is  now  in  satisfactory 
condition  for  rafting. 

Money  statements, 

APALACHICOLA  SIVEB. 

July  1,  1906,  balance  unexpended $182.43 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.       1, 000. 00 

1, 182. 43 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of   improvement 182. 43 

July  1,  1907,  balance  unexpended 1,000.00 

July  1,  1907,  outstanding  liabilities 1 37. 16 

July  1, 1907,  balance  available 962. 84 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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LOWEB  APALACHICOLA  BIYEB. 


July  1,  1906,  balance  unexpended $109.84 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     15, 000. 00 
Amount  allotted  by  emergency  act 5,000.00 


20, 109. 84 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 6, 398.  00 


July  1.  1907,  balance  unexpended 13,  711.  24 


Amount  (estimated)  required  for  completion  of  existing  project 5,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907  : 

For  works  of  improvement '  $5,000.00 

For  maintenance  of  improvement 9,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


14, 000. 00 


UPPEB  CHIPOLA   BlVfX. 


July  1.  1906,  balance  unexpended $868. 94 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.       9, 000. 00 


9, 868.  94 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 367. 94 


July  1,  1907,  balance  unexpended 7,501.00 

July  1,  1907,  outstanding  liabilities 824.  39 


July  1,  1907,  balance  available ^ 6,676.61 


Amount  (estimated)  required  for  completion  of  existing  proje<-t 30,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  ziddltion  to  the  balance  unex- 
pended July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

CONSOLIDATED. 

July  1,  1906,  balance  unexpended $1, 161.21 

■  Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     25, 000.  00 
Amount  allotted  by  emergency  river  and  harbor  act 5, 000. 00 


31, 161.  21 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 8, 948.  97 


July  1,  1907,  balance  unexpended 22,212.24 

July  1,  1907,  outstanding  liabilities 861.55 


July  1,  1907,  balance  available 21,350.69 


Amount  (estimated)  required  for  completion  of  existing  project 35,  000.  00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $10,000.00 

For  maintenance  of  improvement 10, 000. 00 

20,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.  ^  t 
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APPROPRIATIONS. 


APALACHICOLA  RIVER. 


May  23,  1828 13,000 

April  23.  1830 2.000 

March  2,  1831 8,000 

June  23,  1874 10,000 

March  3,  1875 10,000 

June  18,  1878 8,000 

March  3,  1879 5,000 

June  14,  1880 2,000 

March  3,  1881 1,500 

August  2,  1882 2,000 

July  5,  1884 1,000 

August  5,  1886- 1,0(M) 

September  11,  1888 2,000 

September  19,  1890 2,000 


July  13,  1892 $5,000 

August  18,  1894 5,000 

June  3,  1896 5, 000 

March  3,  1899 3,000 

June  6,  1900  (allotment) 1,500 

June  13,  1902 6,000 

June  13,  1902  (allotment) 3.750 

March  3,  1905 « 12, 000 

November  15,  1906  (emergency 

allotment) 5,000 

March  2,  1907 25,000 


Total 128,750 


UPPER   CHIPOLA   RIVER   FROM    MARIANNA   TO   ITS    MOUTH. 

March  3,  1899 $5,000 

June  13,  1902 2,000 

March  3,  1905  (allotment) 4,000 


Total   11,000 


COMMERCIAL    STATISTICS. 

The  commerce  of  this  river  is  chiefly  cotton,  naval  stores,  general  merchandise, 
saw  logs,  and  timber  for  export.  This  river  runs  through  a  section  of  country 
where  there  are  no  railroads,  and  the  country  bordering  upon  It  depends  largely 
on  the  steamboats  for  transportation  of  products  and  supplies.  There  Is  also 
a  large  passenger  traffic  on  the  stream. 

Reference  is  made  to  report  on  the  Flint  River  improvement  for  detailed 
statistics. 


Q  4. 


IMPROVEMENT  OF  FLINT  RIVER,  GEORGIA. 

For  previous  history,  statement  of  project,  and  present  conditions, 
see  Annual  Report  of  the  Chief  of  Engineers  for  1907,  page  354. 

For  references  to  the  detailed  reports  of  past  operations,  see  Annual 
Report  of  the  Chief  of  Engineers  for  1906,  page  1248. 

OPERATIONS   DURING   THE   FISCAL    YEAR   ENDING   JUNE   30,    1907. 

Operations  during  the  fiscal  j^ear  have  been  confined  practically  to 
the  section  of  river  between  Newton,  Ga.,  and  Bainbridge,  Ga.  Dur- 
ing the  year  the  initial  improvement  to  a  width  of  60  feet  was  ex- 
tended as  far  down  as  Dry  Bread  shoals,  7^  miles  below  Newton,  and 
the  condition  of  these  shoals  materially  improved.  Operations  were 
then  transferred  about  10  miles  lower  down  the  river  to  Flat  Rock 
and  Maple  Chute,  and  the  channel  improved  for  about  2  miles  over 

o  Includes  $4,000  allotted  for  upper  Chipola  River. 
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these  shoals.  For  the  greater  part  of  this  distance  excavation  through 
rock  was  required.  Just  before  work  was  suspended  for  high  water, 
the  plant  removed  a  few  obstructing  points  at  Tea  Cup  shoals. 
Work  was  resumed  at  Dry  Bread  shoals  in  June,  1907,  and  the  com- 
pletion of  the  channel  there  will  practically  extend  the  60- foot  chan- 
nel to  Sycamore  shoals,  17^  miles  below  Newton.  In  addition  to  this 
rock  work,  all  snags  and  similar  obstructions  were  removed  from  the 
section  of  river  below  Bainbridge  by  the  snag  boat. 
The  actual  work  done  during  the  year  is  as  follows : 

Rock  excavation  :  Cubic  yards. 

Tea  Cup  shoals 100 

Dry  Bread  shoals 1,384 

Flat  Rock  shoals 1, 169 

Maple  Chute 696 

At  a  field  cost  of  $6,362.88,  or  about  $1.90  i>er  cubic  yard. 

Snag-boat  work :  Number. 

Trees  removed 472 

Snags  removed 138 

Stumps  removed 136 

Logs  removed 61 

At  a  field  cost  of  $491.66. 

RECOMMENDATIONS. 

It  is  recommended  that  for  the  present  work  be  confined  to  the  river 
below  Newton,  Ga.,  and  include  the  enlargement  of  channels  through 
rock  reefs  and  the  removal  of  bowlders  between  Newton  and  Bain- 
bridge ;  the  removal  of  isolated  bowlders  below  Bainbridge,  and  such 
snagging  operations  as  may  be  required  for  maintenance. 

It  IS  proposed  to  expend  the  funds  now  on  hand  in  constructing  a 
small  grapple  dredge  and  work  with  the  drilling  barge  and  this 
dredge  between  Newton  and  Bainbridge  and  to  apply  the  funds 
recommended  in  continuing  such  work. 

Money  statement, 

July  1,  1906,  balance  unexpended $14,626.98 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     25, 000. 00 


39, 626. 98 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  Improvement $9,207.40 

For  maintenance  of  Improvement 1,000.00 

10,207.40 


July  1,  1907,  balance  unexpended 29,419.58 

July  1,  1907,  outstanding  liabilities 915.34 


July  1,  1907,  balance  available 28,504.24 


Amount  (estimated)  required  for  completion  of  existing  project 62, 500. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  Improvement $17,500.00 

For  maintenance  of  Improvement 2,500.00 

20,000.00 

Submitted  in  compliance  with  the  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 


June  23,  1874 \ 

March  3,  1875 Ul8,000 

August  14,  1870 I 

June  18,  1878 10,000 

March  3,  1870 7,000 

June  14,  1880 20,000 

March  3,  1881 15,000 

August  2,  1882 25,000 

July  5,  1884 20,000 

August  5,  1886 20,000 

August  11,  1888 20,000 


September  19,  1890 $20, 000 

July  13,  1892 15.000 

August  18,  1894 8,000 

June  3,  1896 8,000 

March  3,  1899 5.000 

June  13,  1902 25,000 

March  3,  1905 , 20,000 

March  2,  1907 25,000 

Total 281,000 


COMMERCIAL  STATISTICS. 

The  commerce  of  this  stream  Is  principally  cotton,  naval  stores,  and  lumber. 
There  are  great  quantities  of  fine  timber  along  the  banks  of  the  river,  mainly 
pine,  cypress,  and  hard  wood. 

When  the  river  is  made  navigable  from  Albany  to  Bainbridge  the  entire 
year,  it  will  greatly  benefit  these  industries  and  new  ones  will  spring  up  along 
the  river. 

Statement  of  business  done  hy  the  Albany  and  Oulf  Navigation  Company. 


Between— 


Albany,  Ga.,  and  Newton,  Qa. 


Paasen- 
gen. 


None. 


Freight  carried. 


Articlea. 


Quantity.    Tons. 


Cotton bales.. 

Cottonseed sacks.. 

Cotton-seed  meal do 

Fertilizers do... 

Oats do... 

Com do 

Hay t>alea.. 

Wool do... 

Rosin baireLs. , 

Turpentine do 

Flour do. . . . 

Do racks. . 

Sugar barrels. . 

Baigging bundles. . 

Ties do. . . . 

Oeueral  mlscellaneouH packages. . 

Hides  and  skins bundles. . 

Live  stock head. . 

Lumber feetB.  M.. 

Provisions  (case  g<x)ds) packages. . 

Coffee Hacks. . 

Corn  meal do. . . . 

Bacon,  smoked  and  dry  salted boxes.. 

Salt sacks. . 

La  rd pack  ages . . 

Soap boxes. . 

Nails kegs. . 

Brick number.. 


Total. 


5,000 

50,000 

2,000 

15,000 

1,040 

1,000 

2,080 

8 

6,200 

1,300 

50 

2,080 

800 

800 

1,200 

1,000 

52 

2 

50,000 

5,000 

480 

2,400 

288 

1,200  I 

480 
2.400  ! 
480  > 
60.000  I 


1,250 

2,500 

100 

1,500 

884 

70 

104 

2 

1,300 

273 

5 

204 

61 

40 

80 

5 

8 

1 

100 

75 

30 

58 

144 

60 

12 

120 

24 

100 


8,245 


Estimated  value  of  above  freights  (in  round  numbers),  $850,0007^^^]^ 
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Between  Bainbridge,  Ga.,  and  the  mouth  of  the  river  the  stream  is  used  for 
the  steamers  plying  the  Chattahoochee,  Apalachicola,  and  Chipola  rivers,  and 
for  the  commerce  of  this  entire  system  reference  is  made  to  the  following 
tables: 


stem-wheel 

Regis- 
tered 
tonnage. 

Draft. 

Round 
tiipe. 

Between— 

Passen- 

BteamboatB. 

Light. 

Loaded. 

gers. 

M.W.  Kelly •.. 

Qoeen  City 

W.  C.  Bradley 

185 
150 
175 
141 
218 
60 

InefM. 
24 
24 
24 
18 
24 
18 

Feet. 

4 

8 
H 
8 

44 

10 
-49 
56 
14 
156 

Columbus  and  Apalachioola. . . . 

do 

do 

5,876 
1,176 
6,590 
14,000 
2,000 
850 

Ruth  No.  2 

Bainbridge  and  Apalachioola . . . 
do 

Qertrade 

W.  H.  Hales 

do 

Freight  carried. 


Articles. 

Quantityi 

Tons. 

Ootton 

bales.. 

12,412 
40,320 
aO,  700 
49,8SO 
63,10S 
51.410 
20,  83ri 

H7H,  W«] 

1,400 
ri,26H,0TO 

3,858 

Cottonseed 

sacks. . 

2,041 

Cotton-seed  meal 

do.... 

1,085 

Fertili2ers 

do.... 

4,483 

Com  and  oats 

do.... 

4,129 

Rosin 

barrels.. 

12,863 

Turpentine 

do.... 

4,216 

Molasses 

do.... 

918 

General  miscellaneous 

Hides  and  skins ^ 

liTe  stock T 

packages.. 

do.... 

head.. 

62,398 

71 

228 

Lumber 

feetB.M.. 

1,756 

Provisions  (case  goods) 

Gravel 

packages.. 

..  .yards.. 

27,714 
2,240 

Shingles 

number. . 

1,610 

Brick 

do.... 

1,975 

Total 

120,900 

1 

Estimated  value  of  above  freights  (in  round  numbers),  $13,510,750. 

In  addition  to  the  above,  large  quantities  of  timber  are  carried  down  these 
streams  in  rafts  to  sawmills  at  Apalachioola  and  Carrabelle,  Fla.,  for  which  no 
value  is  given,  as  no  record  of  the  amount  is  available,  but  it  is  included  in  the 
general  value  of  the  commerce  reported  for  Carrabelle  and  Apalachicola,  Fla. 


Q5. 


IMPROVEMENT  OF  CHATTAHOOCHEE  RIVER,  GEORGIA  AND 

ALABAMA. 

For  description  and  statement  of  project,  see  Annual  Report  of  the 
Chief  of  Engineers  for  1907,  page  356. 

For  references  to  reports  oi  past  operations,  see  Annual  Report  of 
the  Chief  of  Engineers  for  1906,  page  1251. 

OPERATIONS  DURING  THE  FISCAL   YEAR  ENDING  JUNE   30,  1907. 

Work  during  the  year  has  been  j^rincipally  confined  to  improvement 
and  maintenance  by  dredging,  no  jetty  construction  being  undertaken 
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until  June,  1907,  at  the  commenoement  of  the  present  season.  Chan- 
nels 4  to  5  feet  deep  and  about  100  feet  wide  were  dredged  at  Bur- 
docks Landing,  Inaian  Mound,  Slick  Bluff,  Halls  Lower  Landing, 
Halls  Upper  Landing,  Owen  Thomas  Bluff,  Uchee  Island,  and  Roods 
Bend. 

The  snag  boat  Flint  worked  over  the  entire  river  below  Columbus, 
removing  all  snags  and  similar  obstructions. 

The  snag  boat  Chattahoochee  was  employed  principally  in  blasting 
marl  reefs,  towing  and  unloading  barges  in  connection  with  dredging 
operations,  and  other  miscellaneous  towing. 

Jetty  construction  was  commenced  in  June,  and  piles  were  driven 
for  175  linear  feet  of  jetty  at  Woolfolk's  bar  and  546  feet  at  Uchee 
Island,  and  these  jetties  partly  filled  with  brush  and  stone.  A  der- 
rick, hoisting  engme,  and  other  plant  were  installed  at  quarry  on 
shoals  at  Columbus  and  336  cubic  yards  of  stone  gotten  out. 

The  snag  boat  Flinty  the  towboat  Columbus,  and  two  rock  barges 
were  docked  and  repaired  at  Apalachicola,  Fla.,  and  minor  repairs 
necessary  for  maintenance  of  the  remainder  of  the  plant  also  made. 
A  quarter  boat  and  a  small  barge  were  partially  constructed  at  Co- 
lumbus bv  hired  labor. 

The  following  is  a  detailed  statement  of  the  most  important  items 
of  the  season's  work : 

Dredffing  20,225  cubic  yards  of  marl,  at  a  field  cost,  including  blast- 
ing and  handling  on  scows,  of  $7,184.90,  or,  approximately,  35^  cents 
per  yard,  and  35,065  cubic  yards  of  sand  and  gravel,  at  a  field  cost  of 
$3,909.25,  or,  approximately,  llj  cents  per  yard. 

Partially  constructing  721  linear  feet  of  jetties,  in  which  were 
placed  341  piles  and  a  small  amount  of  brush  and  stone,  at  a  cost  of 
$1,364.55. 

Fitting  up  plant  in  quarry  and  quarrying  336  cubic  yards  of  stone, 
at  a  total  cost  of  $2,158.57. 

Snag-boat  work,  as  follows : 

Overhanging  trees  removed 2,283 

Logs  removed  from  river . 12 

Snags  and  stumps  removed  from  river 526 

At  a  field  cost  of  .^2,727.a3. 

There  was  also  expended,  for  repairs  and  additions  to  plant, 
$11,166.97.. 

RECOMMENDATIONS. 

The  system  of  jetties  should  be  further  extended  downstream 
toward  ]£uf aula  and  maintained ;  dredging  should  be  done  in  connec- 
tion with  the  works  of  regulation  where  required,  and  the  river 
throughout  its  length  should  be  kept  free  from  snags  and  similar 
obstructions. 

It  is  proposed  to  apply  the  available  funds  and  the  additional 
appropriation  recommended  to  this  work. 
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Money  statement. 

July  1,  1906,  balance  unexpended $25, 112. 28 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  150, 000. 00 
Amount  allotted  by  Chief  of  Engineers  November  13,  1906,  from  ap- 
propriation for  emergencies  act  of  March  3,  1905 10,000.00 


185.112.28 
June  30,  1907.  amount  expended  during  fiscal  year : 

For  works  of  improvement $7,000.00 

For  maintenance  of  improvement 26,457.66 

33,457.66 


July  1,  1907,  balance  unexpended 151,054.62 

July  1,  1907,  outstanding  liabilities 7,497.31 


July  1,  1907,  balance  available 144,157.31 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $50,000.00 

For  maintenance  of  improvement 25, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


75, 000. 00 


APPROPRIATIONS. 

February  24,  1835 $2,000.00 

June   23,    1874 \ 

March  3,  1875 i U52,000.00 

August  14,  1876 . j 

June  18.  1878 18,000.00 

March  3,  1879 15, 000. 00 

June  4,  1880 20,000.00 

March  3,  1881 20, 000. 00 

August  2,  1882 25,000.00 

July  5,   1884 35,000.00 

August  5,  1886 20,000.00 

August  11,  1888 20,000.00 

September  19,  1890 20,000.00 

July  13,  1892 20, 000. 00 

August  18,  1894 625,000.00 

June  3,  1896 »20,00a00 

March  3,   1899 - 645,000.00 

June  13,  1902 - 100,000.00 

Amount  of  unexpended  balance  transferred  from  appropriation  for 

Chattahoochee  River  between  West  Point  and  Franklin 280.  78 

April  28,  1904  (allotment) 32,650.00 

March  3,  1905 75, 000. 00 

November  15,  1906  (emergency  allotment) 10.000.00 

March  2,  1907 150,000.00 

Total  «724, 930.  78 

^Allotted  from  appropriations  aggregating  $70,000  for  improving  Chatta- 
hoochee and  Flint  rivers. 

6  Does  not  include  $5,000  for  expenditure  between  West  Point  and  Franklin. 
.«0f  this  amount,  $2,000  (appropriation  of  February  24,  1835)  was  carried  to 
the  surplus  fund. 
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COMMERCIAL  STATISTICS. 

The  commerce  interested  on  this  rirer  is  chiefly  cotton,  naval  stores,  and  gen- 
eral merchandise.  The  river  runs  through  a  section  of  country  where  there  are 
but  few  railroads  (none  parallel  with  the  river),  and  the  people  depend  largely 
on  the  boats  for  their  supplies.  There  is  also  a  large  passenger  traffic  on  the 
river. 

The  commercial  statistics  for  the  Chattahoochee  River  are  so  combined  with 
those  of  the  Flint.  Apalachicola,  and  Chipola  rivers  that  a  separation  is  imprac- 
ticable, and  reference  is  made  to  report  upon  Flint  River  improvement  for 
detailed  statistics. 

Columbus,  Ga.,  at  the  head  of  navigation,  with  its  magnificent  water  power, 
is  rapidly  becoming  one  of  the  greatest  manufacturing  centers  of  the  South,  and 
with  the  completion  of  the  deep-water  harbor  projected  at  the  mouth  of  this 
system  of  rivers  the  Importance  of  this  improvement  will  be  greatly  increased. 


Q  6. 

IMPROVEMENT  OF  CHOCTAWHATCHEE  RIVER,  FLORIDA  AND 

ALABAMA. 

For  description,  statements  of  project,  and  original  and  present 
conditions,  see  Annual  Report  of  the  Chief  of  Engineers  for  1907, 
page  358. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907,  BETWEEN 
NEWTON   AND   GENEVA,  ALA. 

The  snag  boat  Choctawkatchee^  belonging  to  the  improvement,  was 
docked  and  thoroughly  repaired,  but  no  channel  work  was  done  dur- 
ing the  year. 

RECOMMENDATIONS. 

The  permanent  part  of  the  improvement  of  the  section  of  river 
between  Newton  and  Geneva  is  completed,  and  no  further  work  on  it 
is  recommended  until  the  section  between  Geneva  and  the  mouth  of 
the  Holmes  River  is  improved. 

Below  Geneva,  and  especially  below  the  mouth  of  the  Holmes 
River,  the  river  should  be  kept  clear  of  all  obstructions  to  provide 
proper  facilities  for  the  timber  industry  and  the  important  commerce 
on  the  two  rivers,  in  which  five  steamers  are  engaged. 

The  channel  across  the  bar  at  Cypress  Top  should  be  maintained 
to  afford  proper  facilities  for  the  tugs  engaged  in  the  large  lumber 
trade  of  the  river. 

The  additional  funds  recommended  for  appropriation  are  for  the 
river  below  Greneva,  and  it  is  proposed  to  apply  them  to  removing 
obstructions  below  this  point  and  to  maintaining  the  channel  at 
Cypress  Top. 
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Money  statements. 

BETWEEN    GENEVA    AND    NEWTON — GENERAL    IMPROVEMENT. 

July  1,  1906,  balance  unexpended $1,639.00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  10, 000. 00 


11, 639. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 1, 939. 38 


July  1,  1907,  balance  unexpended 9, 699.  62 

July  1,  1907,  outstanding  liabilities 54.55 


July  1,  1907,  balance  available 9,645.07 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 8,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1887,  and  section  7  of  the  river  and  harbor  act  of  1899. 


CYPRESS   TOP  OUTLET. 


July  1,  1906,  balance  unexpended $663.94 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement . 663. 94 


APPROPRIATIONS. 


March  3,  1833 $5,000.00 

June  15,  1844 10,000.00 

June  25,  1874 5, 000. 00 

March  3.  1875 5,000.00 

August  4,  1876 5, 000. 00 

March  3.  1879 5,000.00 

June  14,  1880 7, 000. 00 

March  3,  1881 10,000.00 

August  2,  1882 «18,000.00 

July  5,  1884 15,000.00 

August  5,  1886 15, 000. 00 

August  11,  1888 10, 000. 00 

September  19,  1890 12,500.00 

July  13,  1892 12,500.00 


August  18,  1894 $6, 000. 00 

June  3,  1896 5, 000. 00 

March  3,  1899 16,000.00 

June  13,  1902 16,000.00 

June  13,  1902  (allotment).  3,000.00 

March  3,  1905 10,000.00 

March  3, 1905  (allotment) .  2, 000. 00 

March  3,  1905  (allotment)  _  300. 00 

March  2,  1907 10, 000. 00 

Total 2a%300.00 

Carried  to  the  surplus  fund 

(1852) 2, 123.  38 


COMMERCIAL  STATISTICS. 

The  commerce  of  this  stream  is  mainly  saw  logs,  timber,  naval  stores,  and 
general  merchandise,  the  value  of  which  for  the  fiscal  year  ending  June  30, 
1907,  is  estimated  to  be  $800,000. 

o  Does  not  include  $2,000  allotted  for  expenditure  on  Holmes  River. 
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Qj. 

IMPROVEMENT  OF  HOLMES  RIVER,  FLORIDA,  FROM  VERNON  TO  ITS 

MOUTH. 

For  descriptive  statement  of  conditions  and  project,  see  Annual 
Report  of  the  Chief  of  Engineers  for  1907,  page  359. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

No  work  was  done  upon  this  river  during  the  year.  As  a  large 
and  growing  commerce  has  sprung  up  on  this  stream  between  Vernon 
and  JPensacola  it  should  be  kept  free  from  obstructions.  The  funds 
now  available  and  the  appropriation  recommended  are  to  be  applied 
to  this  work. 

Money  statement. 

July  1,  1906,  balance  unexpended $5.02 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907__  2, 000. 00 


2, 005. 02 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement . 5. 02 


July  1,  1907,  balance  unexpended > 2,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


August  2,  1882 o$2,000 

August  5.  1886 2,000 

August  11,  1888 3,000 

Septeml)er  19,  1890 3,000 

April  28, 1904  (allotment ) 2, 000 


March  3,  1905 $2, 000 

March  2,  1907 2, 000 


Total »16,000 


COMMERCIAL   STATISTICS. 

The  commerce  of  this  stream  consists  of  cotton,  turpentine,  rosin,  molasses, 
honey,  and  miscellaneous  articles,  which  are  carried  by  water  to  Pensacola  to 
market,  five  steamers  being  engaged  in  the  trade,  the  value  of  which  In  1907  is 
estimated  at  $800,000. 


Q  8. 

IMPROVEMENT  OF  BLACKWATER  RIVER,  FLORIDA. 

For  description  of  the  locality,  its  original  condition,  and  the 
project  for  improvement,  see  Annual  Report  of  the  Chief  of  Engi- 
neers for  1907,  page  360. 

o Allotted  from  appropriation  of  $20,000  for  improving  the  Choctawha tehee 
River. 

ft  Of  this  amount  there  was  returned  to  the  Treasur3P;,|^g3§!„l^^t^i^^^as 
reappropriated  by  act  of  March  3,  1899.  o 
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OPERATIONS  DURING  THE  FISCAL.  YEAR  ENDING  JUNE  30,   1907. 

Dredging  was  cominenoed  in  East  Bay,  near  the  beacon  about  2 
miles  below  Robinson's  Point,  on  January  24,  1907,  with  the  8-inch 
suction  dredge  and  plant  belonging  to  the  United  States  and  con- 
tinued till  June  26,  1907.  As  this  dredging  had  been  delayed  by 
diversion  of  plant  to  emergency  work  on  the  Escambia  River  after 
the  September  hurricane,  the  10-inch  suction  dredge  Fidgety  of  Pen- 
sacola,  was  leased  to  expedite  matters.  She  commenced  work  on  May 
21  and  was  employed  until  June  27  in  connection  with  the  Govern- 
ment plant.  A  channel  about  4,470  feet  long,  from  70  to  80  feet  wide, 
and  not  less  than  9  feet  deep  at  mean  low  water  was  dredged  from 
a  point  near  the  beacon  about  2  miles  below  Robinson's  Point  north 
toward  this  point,  improving  the  worst  shoals  between  Pensacola  and 
Milton.  In  executing  this  work  it  is  estimated  that  about  30,000 
cubic  yards,  place  measurement,  was  removed. 

RECOMMENDATIONS. 

The  channel  should  be  completed  from  Milton  to  Pensacola  Bay  as 
projected  and  then  maintained,  and  the  appropriation  recommended 
IS  for  this  work. 

Money  statement. 

July  1,  1906,  balance  unexpended $8,911.07 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1SK)7_      5, 000. 00 


l.%011.«7 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $7,500.00 

For  maintenance  of  Improvement 2,  782.  (>5 

10, 282.  0.-> 


July  1,  1907,  balance  unexpended 3,629.02 

July  1,  1907,  outstanding  liabilities 3,120.08 


July  1, 1907,  balance  available 508.  OJt 


Amount  (estimated)  required  for  completion  of  existing  project 20, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $20,000.00 

For  maintenance  of  improvement 5, 000. 00 

2.5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

March  3,  1899 $5, 000 

March  3,  1905 10,000 

March  2,  1907 5, 000 

Total 20,000 
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The  value  of  timber,  lumber,  and  other  manufactured  wooden  products  going 
out  of  this  river  amounts  to  about  $1,000,000  annually.  In  addition,  the  com- 
merce in  general  merchandise  and  other  products  between  Pensacola  and  Milton 
amounts  to  about  3,500  tons,  valued  at  $350,000.  There  is  a  dry  dock  at  Bagdad 
and  a  marine  railway  at  Milton,  to  which  nearly  all  of  the  steamboats  and  sail- 
ing vessels  owned  at  Pensacola  come,  and  more  would  come  If  there  was  suflS- 
cient  water. 


Q  9. 
IMPROVEMENT  OF  HARBOR  AT  PENSACOLA,  FLORIDA. 

For  description  of  original  condition  of  the  improvement,  project, 
and  work  done,  see  Annual  Report  of  the  Chiei  of  Engineers  for 
1907,  page  361. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

Dredging  in  the  Caucus  channel  was  continued  by  the  U.  S.  dredge 
Caucus  until  September  21, 190G,  when  trouble  with  the^crowns  of  her 
furnaces  laid  the  dredge  up  for  repairs.  During  the  hurricane  of 
September  26-27  many  vessels  were  driven  ashore  at  the  Pensacola 
Navy- Yard,  and  on  October  6  the  Caucus  was  loaned  to  the  Navy 
Department  for  salvage  work.  She  finished  with  this  work  on  Janu- 
ary 10,  and  was  then  laid  up  for  general  repairs  and  annual  over- 
hauling. She  was  docked  at  the  navy-yard  on  February  26  and 
launched  on  the  28th  of  March,  but  due  to  the  crippled  facilities  at 
the  yard  she  was  not  in  condition  to  work  until  May  11,  when  she 
resumed  dredging  with  one  boiler,  using  a  single  dredging  pump. 
At  the  end  of  the  year  the  port  boiler  was  not  yet  in  commission,  due 
to  defects  which  developed  m  the  course  of  the  repairs. 

The  storm  above  mentioned  shoaled  the  Caucus  channel  somewhat, 
narrowing  it  in  some  places  on  the  east  side,  and  recent  work  has  been 
confined  to  these  shoal  spots. 

During  the  year  there  was  removed  285,907  cubic  yards  of  material, 
at  a  field  cost  of  7.129  cents  per  yard.  This  dredging  has  restored  the 
channel  to  a  width  of  225  feet  and  depth  of  30  feet  at  mean  low  water. 

The  steel  ranges  erected  for  marking  the  channel  in  connection  with 
the  work  were  repaired  after  the  storm. 

Orders  were  placed  for  the  lumber  and  machinery  for  the  auxiliary 
inspection  schooner  for  the  district  to  be  constructed  at  the  Pensacola 
Navy- Yard,  but  only  preliminary  work  upon  her  has  been  done  at  the 
navy-yard. 

The  oflSce  at  Fort  Pickens  and  the  boat  house  at  Fort  Barrancas, 
destroyed  by  the  storm,  were  rebuilt  and  a  new  30- foot  launch  was 
purchased  to  replace  the  one  lost  with  the  boat  house. 

RECOMMENDATIONS. 

The  dredge  Caucus  should  be  kept  at  work  continuously  until  the 
project  has  been  completed ;  necessary  repairs  should  be  made  to  keep 
her  in  first-class  condition,  and  a  full  supply  of  spare  oarte^dioula 
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be  kept  on  hand  to  minimize  loss  of  time  from  breakdowns;  facilities 
for  coaling  should  be  installed  at  the  engineer  wharf,  Fort  Pickens,  to 
reduce  loss  of  time  taking  fuel;  the  inspection  schooner  should  b^ 
completed,  and  the  necessary  surveys  and  examinations  of  the 
improvement  be  made. 

it  is  proposed  to  apply  the  available  fimds  and  the  additional  ap- 
propriations recommended  to  this  work. 

Money  statement. 

July  1,  1906,  balance  unexpended ^2,804.93 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  100, 000. 00 

Received  from  salvage  work  of  dredge  Caucus 9,  799. 32 

Received  from  MaJ.  J.  C.  Sanford 3,000.00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $10,000.00 

For  maintenance  of  improvement 50,949.79 


165, 604. 25 


60, 949.  79 


July  1,  1907,  balance  unexpended 104,654.46 

July  1,  1907,  outstanding  liabilities 7, 208. 10 


July  1,  1907,  balance  available 97, 446.  36 


July  1,  1907,  amount  covered  by  uncompleted  contracts 2, 747. 88 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $75,000.00 

For  maintenance  of  improvement 25, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


100, 000. 00 


APPROPRIATIONS. 


June  18,  1878 $20, 000. 00 

March  3,  1879 10,000.00 

June  14,  1880 40, 000. 00 

March  3,  1881 20,000.00 

August  2,  1882 50, 000. 00 

July  5.  1884 55,000.00 

August  5,  1886 20, 000. 00 

August  11.  1888 35, 000. 00 

September  19,  1890 25, 000. 00 

July  13,  1892 75. 000. 00 

August  18,  1894 100, 000. 00 

June  3,  1896 200, 000. 00 


March  3,  1899 70, 000. 00 

June  6, 1900  ( allotment ) .  5, 000. 00 

June  13,  1902 «220,000.00 

August   18,    1902    (allot- 
ment)   956.94 

March  3,  1905 100, 000. 00 

March  2,  1907 100, 000. 00 

Received   on   accoimt  of 
salvage  Vork  by  dredge 

Caucus 9,  799. 32 

Total 1,155, 95a  26 


(X)NTRACT   IN   FORCE. 

With  Gary  &  Co.  (Incorporated),  of  Pensacola,  Fla.  (emergency),  dated 
December  14,  1906,  for  1,250  tons  of  steam  coal  f.  o.  b.  U.  S.  dredge  Caucus,  at 
Pensacola,  Fla. ;  to  be  commenced  December  19,  1906,  and  subsequent  deliveries 
upon  five  days*  notice  until  completed ;  consideration  estimated  at  $4,187.50. 

o  Includes  $150,000  appropriated  for  construction  of  seagoing  dredge  and 
$26,000  allotted  by  the  Chief  of  Engineers  for  the  same  puri^p^^  ^y  '^jv^w-i  iv 
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COMMERCIAL   STATISTICS. 

,    The  following  Information  has  been  received  from  the  collector  of  customs, 
port  of  Pensacola,  Fla. : 

Exports  to  foreign  ports $20,229,414 

Exports  to  coastwise  ports  (no  record). 

Imports  from  foreign  ports 618, 363 

Duties  on  imports 16,279 


Total 20,  864, 056 


!  Number. 


Tons. 


Veflwls  entered  f  rom— 

Foreign  ports 

Coastwiae  ports 


Total. 


2d9 

114 


873 


Venels  cleared  for— 

Foreign  ports 

Coastwise  ports . . 


300 
74 


Total 

Vessels  engaged  in  traffic  of  the  port: 

Steam 

Ban 


874 


Total. 


127 


Amount  of  fees,  dues,  and  duties  paid  during  the  year,  $45,701.68. 

Freight  carried. 


441,466 
221.651 


663,090 


623,890 
128,894 


647.784 


3.462 
2,494 


5,956 


Articles. 

Quantity. 

Value. 

bales.. 

173,860 
56,888 
818,618 
187,664,000 
648,357 
9,990,876 

$9,827,718 

Coal   . 

tons.. 

191,462 

Resin 

barrels. . 

1,421,450 

Lumber 

feetB.M.. 

4,326.739 
884,607 

Turpentine 

gallons. . 

Tobacco 

pounds. . 

885.873 

Miseollaneous 

packages. . 

8.272,897 

Total 

19,810,746 

Q  10. 


IMPROVEMENT  OF  ESCAMBIA  AND  CONECUH  RIVERS.  FrX)RIDA  AND 

ALABAMA. 

For  description  of  this  waterway  and  statements  of  condition 
and  project  see  Annual  Report  of  the  Chief  of  Engineers  for  1907, 
page  363. 

The  object  of  the  improvement  is  to  keep  a  channel  open  suitable 
for  the  safe  passage  of  rafts  and  logs  during  low  stages  of  the  river, 
and  to  enable  tugs  to  cross  the  bar  at  the  river's  mouth  to  handle  the 
raft  timber. 

The  river  and  harbor  act  of  March  2,  1907,  reduced  the  limits  of 
the  improvement,  and,  in  addition  to  a  general  appropriation  for  the 
entire  river,  made  a  special  appropriation  for  the  part  known  as  the 
Conecuh  River.  r^  i 
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OPERATIONS  DURING  THE  FISCAL.  TEAR  ENDING  JUNE  30,   1907. 

General  improvement, — ^The  snag  boat  Escambia  was  docked  and 
repaired. 

On  November  10,  1906,  the  Secretary  of  War  made  an  emergency 
allotment  of  $5,000  for  the  removal  of  fallen  timber  and  similar 
obstructions  blown  into  the  river  by  the  September  hurricane. 

Work  was  commenced  on  December  4,  1906,  with  two  snag  boats, 
and  completed  January  14,  1907,  after  working  over  a  distance  of  62 
miles.    The  work  performed  was  as  follows : 

Overhanging  trees  removed 180 

Stumps  on  bank  cut  level 2 

Snags  removed  from  river 217 

Logs  cut  up  on  bank 119 

Wood  cut,  cords 44 

At  a  field  cost  of  12,153.66. 

Conecuh  River. — Preparatorv  to  actual  work  on  the  new  project  for 
this  section  of  river,  a  quarterboat  was  completed  and  launched,  and 
a  derrick  barge  was  75  per  cent  constructed.  Work  on  the  project  will 
commence  early  in  the  coming  fiscal  year,  and  funds  on  hand  are  suffi- 
cient to  complete  it. 

RECOMMEKDATIONS. 

The  bar  at  the  mouth  of  the  river  should  be  redredged  to  permit 
the  entrance  of  tugs  to  secure  the  rafts  which  they  tow  to  Pensacola, 
as  these  rafts  now  nave  to  be  floated  out  over  the  bar.  involving  serious 
delays  and  losses.  The  river  below  the  mouth  oi  Patsaliga  Creek 
should  also  be  kept  in  good  condition  for  rafting,  as  the  output  from 
this  river  is  very  heavy,  forming  a.  large  proportion  of  the  lumber 
trade  of  Pensacola.  Funds  should  be  provid!ed  for  the  continuous 
operation  of  the  snag  boat  and  for  the  necessary  dredging. 

Money  statements. 

GENERAL  IMPBOVEMENT. 

July  1,  1906,  balance  unexpended $4,278.83 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     15, 000. 00 
Amount  allotted  by  emergency  act 5, 000. 00 

24, 27a  83 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 6,312.85 

July  1,  1907,  balance  unexpended 17,965.98 

July  1,  1907,  outstanding  liaWlities 1, 192.53 

July  1,  1907,  balance  available 16,  773. 45 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 8, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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CONECUH   mVER. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  $31, 000. 00 
June  SO,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement     . 964,20 

July  1,  1907,  balance  unexpended 30,035.80 

July  1,  1907,  outstanding  liabilities 899.33 

July  1,  1907,  balance  available 29,136.47 


APPROPRIATIONS. 

For  Escambia  River : 

March  2, 1833 $5,000 

July  2,  1836 5, 500 

June  14,  1880 8,000 

March  3,  1881 5,000 

July  5,  1884 3,000 

$26, 500 

For  Escambia  and  Conecuh  rivers : 

August  2,  1882 12,000 

July  5,  1884 12,000 

August  5,  1880 ..-  12,000 

August  11,  1888 10,000 

September  19,  1890 7, 500 

July  13,  1892 8,000 

August  18,  1894 6,000 

June  3, 1896 4, 000 

March  3,  1899 -"—     5. 000 

June  6,  1900  (allotment  from  emergency  act) 1,500 

June  13,  1902 5, 000 

March  3,  1905 10,000 

November  10,  1906  (allotment  from  emergency  act) 5,000 

March  2,  1907 15,000 

113,000 

For  Conecuh  River  • 

March  2,  1907 31,000 

170.500 
Carried  to  tlie  surplus  fund  (ISSS) 5,500 

Balance 165,000 


COMMERCIAL  STATISTICS. 

The  commerce  of  this  stream  is  mainly  timber,  lumber,  saw  logs,  of  which  the 
value  for  the  fiscal  year  is  reported  at  $2,500,000. 
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Q  II. 

IMPROVEMENT  OF  ALABAMA  RIVER,  ALABAMA. 

For  descriptions,  statements  of  past  and  present  conditions,  and 
projects,  see  Annual  Report  of  the  Chief  of  Engineers  for  1907, 
page  366. 

References  to  previous  operations  upon  this  river  will  be  found  in 
Annual  Report  of  the  Chief  of  Engineers  for  1906,  page  1259. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 


The  river  was  uniformly  high  throughout  the  year,  and  very  little 
field  work  could  be  done.    The  snag  boat  Wm.  J.  Twining  was  em- 
Joyed  in  tending  the  dipper  dredge  and  in  snagging  operations,  the 
bllowing  obstructions  being  removed  from  the  river : 


I 


Overhanging  trees  removed 273 

Stumps  and  logs  removed  from  bank 42 

Snags  removed  from  river 10 

Deadheads  removed  from  river 4 

Due  to  high  water  the  dipper  dredge  was  able  to  work  very  little 
during  the  season.  Her  operations  were  confined  to  Upper  Gauses 
bar,  where  she  removed  8,750  cubic  yards.  At  the  end  of  the  year 
she  was  put  in  commission  for  the  coming  season,  and  towed  to  Silver 
Creek  shoals  in  the  lower  river,  where  she  commenced  work  on 
June  29. 

A  jetty  240  feet  long  was  constructed  at  Upper  Gause's  bar  to  hold 
the  channel  in  the  dredged  cut,  and  a  jetty  partially  constructed  at 
Lower  Gauses  bar  for  the  same  purpose. 

The  hull  ^f  the  dipper  dredge  was  practically  rebuilt,  and  minor 
repairs,  principally  calking  and  painting,  were  made  to  the  towboat 
Alabama^  the  snag  boat  Wm.  J.  Twining^  and  other  plant  belonging 
to  the  improvement. 

The  snag  boat  Wm.  J.  Twining  was  taken  to  Mobile  to  receive  a 
set  of  new  boilers  nearing  completion  under  contract  dated  January 
29,  1907.  The  old  boilers  have  been  removed  and  the  boat  tied  up 
waiting  for  the  new  installation. 

A  light-draft  inspection  launch  was  purchased,  and  contract  entered 
into  for  the  construction  of  four  creosoted  barges.  These  barges  are 
now  nearing  completion  at  Mobile. 

RECOMMENDATIONS. 

Snagging  operations  should  be  continued.  Channels  should  be 
dredged  across  those  shoals  which  obstruct  navigation,  and  these 
channels  should  be  secured  by  works  of  regulation.  Those  old  works 
of  regulation  found  to  be  properly  located  should  be  repaired  or  re- 
built, as  may  be  required.  As  rar  as  practicable,  work  should  be 
carried  on  from  the  mouth  of  the  river  upstream.  The  most  trouble- 
some obstructions  at  present  are  Jewetts  bar.  Silver  Creek  shoals, 
Haines  Island,  Steins  Island,  Hobbs  Island,  Evans  lower  bar, 
McGuires  bar,  Mary  Taylors  bar,  first  bar  above  Selma,  and  Gard- 
ners Island,  and  it  is  expected  that  some  work  will  be  done  upon  all 
of  these  during  the  commg  season.  uigiizea  oy  ^^\^kj^i:Z 
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Money  statement. 

July  1,  1906,  balance  unexpended $61,626.50 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  200, 000. 00 

261,626.50 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $5, 000. 00 

For  maintenance  of  improvement 26, 285. 56 

31,285.56 


July  1,  1907,  balance  unexpended 230,340.94 

July  1,  1907,  outstanding  liabilities 18,954.03 


July  1,  1907,  balance  available ... 211,386.91 

July  1,  1907,  amount  covered  by  uncompleted  contracts 15, 710. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $75, 000. 00 

For  maintenance  of  Improvement 25,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


100, 000. 00 


APPROPRIATIONS. 


June  18,  1878 $25,000 

March  3,  1879 30,000 

June  14,  1880 25,000 

March  3,  1881 20,000 

August  2.  1882 20,000 

July  5,  1884 10,000 

August  5,  1886 15,000 

August  11,  1888 20,000 

September  19,  1890 20,000 

July  13,  1892 70,000 


August  18,  1894 $50,000 

June  3,  1896 40,000 

March  3,  1899 50,000 

June  13,  1902 20,000 

June  13,  1902  (allotment) 4,000 

March  3,  1905 100,000 

March  2,  1907 200.000 

Total 719,000 


CONTRACTS  IN  FORCE. 

With  Gulf  City  Boiler  Works  Company,  of  Mobile,  Ala.  (emergency),  dated 
January  29,  1907,  for  furnishing  and  Installing  two  boilers  and  fixtures  on 
U.  S.  snag  boat  Wm.  J.  Twining;  to  be  commenced  February  8,  1907,  and  be  com- 
pleted within  one  hundred  and  ten  days  thereafter;  consideration  estimated  at 
$3,810. 

With  Gulf  Dry  Dock  Company,  of  Mobile,  Ala.  (formal),  dated  April  13, 
1907,  for  constructing  four  wooden  barges;  to  be  commenced  ten  CLnyn  after 
notification  of  approval  of  contract  and  be  completed  within  one  hundred  and 
sixteen  days  thereafter ;  consideration  estimated  at  $11,900. 


COMMERCIAL  STATISTICS. 

The  commerce  of  this  stream  Is  Inii)ortant,  consisting  principally  of  cotton, 
cotton  seed,  fertilizers,  grain,  lumber,  shingles,  naval  stores,  staves,  and  a  large 
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quantity  of  miscellaneous  freight  of  all  descriptions,  estimated  for  tbe  past 
fiscal  year  at  133,721  tons,  valued  at  $8,958,632. 

Very  large  quantities  of  sawn  and  hewn  timber,  saw  logs,  cord  wood,  etc., 
consisting  of  yellow  pine,  sycamore,  cotton  wood,  poplar,  and  ash,  are  barged 
and  rafted  down  this  stream  to  Mobile.  The  total  amount  of  this  commerce 
from  the  Alabama,  Tombigbee,  and  Mobile  rivers  is  reported  at  708,304  tons, 
valued  at  $4,687,139,  of  which  it  is  estimated  that  40  per  cent  comes  from 
the  Alabama  River. 


Q  la. 

IMPROVEMENT      OF     COOSA,      OOSTENAULA,      AND      COOSAWATTBB 
RIVERS,  GEORGIA  AND  ALABAMA. 

For  description  of  these  rivers  and  statements  of  past  and  present 
conditions  and  project,  see  Annual  Report  of  the  Chief  of  Engineers 
for  1907,  page  366. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,   1907. 

(a)    CXX)8A   RIVER   BETWEEN    ROME   AND  THE  EAST   TENNESSEE,   VIRGINIA 
AND  GEORGIA  RAILROAD  BRIDGE. 

Operations  during  the  year  have  been  confined  to  the  improvement 
and  maintenance  of  that  part  of  the  river  between  Rome,  Ga.,  and 
Lock  4,  Alabama,  but  as  the  river  was  abnormally  high  very  little  was 
accomplished. 

Dredging  was  commenced  at  Double  Islands  on  July  2,  1906,  but 
was  suspended  for  the  season  on  September  29,  1906,  on  account  of 
high  water,  which  had  alreadv  caused  frequent  interruption  in  the 
work.  About  7,000  cubic  yards  of  sand  and  gravel  were  removed  at 
Double  Islands,  at  a  cost  of  about  6  cents  per  yard,  and  about  3,000 
yards  at  Croft's  shoals,  at  a  cost  which  had  nearlv  reached  30  cents 
per  yard  on  account  of  interruptions  when  work  was  finally  sus- 
pended. 

The  towboat  Leota  started  for  Croft's  shoals  on  August  27,  1906, 
with  the  construction  gang  to  begin  work  of  building  dams,  but  when 
operations  had  been  suspended  for  the  season  the  river  had  been 
down  to  a  suitable  working  stage  for  only  three  days;  there  was 
built  100  lineal  feet  of  dam,  6  feet  wide,  averaging  9.25  feet  in  height, 
and  containing  206  cubic  yards  of  stone.  For  the  greater  part  of  the 
time,  however,  the  work  of  this  force  was  confined  to  quarrying  stone 
at  Croft's  ferry. 

The  plant  and  other  property  belonging  to  the  improvement  were 
cared  for,  and  at  the  end  of  the  fiscal  year  the  plant  was  overhauled 
and  repaired,  in  readiness  for  the  coming  season  s  work. 

RECOMMENDATIONS. 

It  is  recommended  that  a  channel  for  4- foot  navigation  be  secured 
and  maintained  between  Rome,  Ga.,  and  Lock  4,  Alabama,  and  for 
this  work  that  an  additional  dredge  and  2  additional  barges  be  con- 
structed. 
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Since  Congress  has  recently  authorized  the  completion  of  the  dam 
and  fore  bay  at  Lock  4  by  private  interests,  no  estimate  for  this  work 
is  submitted ;  but  unless  it  is  completed  in  the  near  future  the  work 
should  be  undertaken  by  the  United  States,  as  the  old  cofferdam  now 
serving  as  the  east  abutment  is  in  such  bad  condition  as  to  endanger 
the  safety  of  the  dam. 

It  is  proposed  to  apply  the  available  funds  to  improving  the  chan- 
nel between  Rome,  Ga.,  and  Lock  4,  as  provided  in  the  act  of  March 
3,  1905,  and  to  apply  the  additional  appropriation  recommended  to 
the  construction  of  additional  plant  and  the  further  improvement  and 
maintenance  of  the  channel  between  Rome,  Ga.,  and  Lock  4,  Alabama. 


APPROPRIATIONS. 


August  14,  1876 $30, 000. 00 

June  18,  1877 75, 000.  00 

March  3,  1879 45,000.00 

July  14,  1880 75,000.00 

March  5,  1881 60,000.00 

August  2,  1882 83,  700. 00 

July  5,  1884 50, 000. 00 

August  5,  1886 45, 000.  00 

August  11,  1888 60, 000.  00 

September  19,  1890 150,000.00 

July  13,  1892 130,000.00 

August  18,  1894 110,  000.  00 

June  3,  1896 50, 000. 00 

March  3,  1899 20,000.00 

June  13,  1902 35, 000. 00 

June    13,    1902,    amount 

made    available    from 

lower  division   of  the 

river 10, 000. 00 


Received   from  sales  of 

property $1, 44&  05 

June  13,  1902  (allot- 
ment)    7,500.00 

March  3,  1905 25.000.00 

March  2,  1907 ^48, 000. 00 

1,110,648.05 
Less  amount  transferred 
by  act  of  June  13,  190z, 
to  the  Oostenaula  and 
Coosawattee  rivers 7, 155. 80 

Total 1, 103, 492. 25 


COMMERCIAL   STATISTICS. 

[Furnished  by  the  Oostenaula  and  Coosa  River  Steamboat  Co. :  the  Georgia  and  Alabama 
Steamboat  Co. :  Patton  Sash,  Door  and  Building  Co. ;  Trammell  &  Son ;  N.  O.  Watson, 
of  Rome,  Ga. ;  D.  H.  Johnson,  owner  of  the  steamer  City  of  Qadaden  ;  Kyle  Lumber  Co. ; 
Southern  Manufacturing  Co. ;  F.  M.  McCoy  and  Collins  Bros.,  of  Gadsden,  Ala. ; 
Lathrop-Hatten  Lumber  Co.,  of  Riverside,  Ala.] 


Stem-wheel  steam- 

Regis- 
tered 
tonnage. 

Draft. 

Between— 

Passen- 

boats. 

Light. 

Loaded. 

gers. 

137 
72 

151 
14 

Inches. 
18 
14 
22 

Feet. 
5 
3i 
4 

Rome,  Ga.,  and  Lock  4 

600 

Dixie 

do 

500 

None. 

Willie  C.  Waapon 

City  of  Qadsden 

Rome,  Ga.,  and  Gadsden,  Ala 

«  Does  not  include  |2,000  allotted  for  expenditure  at  Wetumpka,  Ala. 
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Articles. 

Quantity. 

Tons. 

Cotton 

i                     bales 

11,600 

28.800 

12,000 

28,280 

2,000 

8,400 

8.800 

22,107,700 

99,000 

2,875 

2,108 

600 

Cottonseed 

....        sacks.. 

Cotton-fleed  meal 

do.... 

I^rtUisen 

do.... 

8,030 
160 

Oats 

do.... 

Com 

do.... 

208 

Hay 

....              .  .  bales 

202 

Timber 

leetB.  M.. 

75,600 

10,643 

16,500 

745 

Railroad  cross-ties 

Building'  and  furnace  sand 

number.. 

Flour.. T 

barrels 

7,600 

1,800 

825 

1,950 

2,460 

24,760 

600 

580 

2.160,000 

200,000 

82,000 

560 

8,860 

4,600 

2,120 

580 

1.100 

1,090 

292,000 

Sugar 

do. . . . 

260 

Mnl(MU^f« 

.do 

96 

Basirinsr 

rolls.. 

759 

Ties 

.  ..bundles 

66 

General  miscellaneous 

Hides  and  skins 

packages. . 

do 

879 
12 

Livestock 

head.. 

278 

Lumber ....          

.    .feetB.  M  . 

6.885 

Staves 

pieces. . 

600 

Provisions  (case  goods) 

Coffee 

packages.. 

sacks.. 

770 
24 

Com  meal 

do.... 

78 

Bacon,  smoked  and  dry  salted 

Salt... 

boxes . . 

sacks.. 

203 
135 

Lard 

packaces. . 

15 

Soap 

boxes.. 

27 

NMln 

kegs.. 

55 

Shingles 

.   nnmhpr 

145 

Barytes 

520 

Brick 

pnmber. . 

168,000 

105 

f         Total 

124,078 

Estimated  value  of  above  freights  (in  round  numbers),  $3,500,000. 


(b)    COOSA  RIVER  BETWEEN  WETUMPKA  AND  EAST  TENNESSEE,  VIRGINIA 
AND   GEORGIA   RAILROAD   BRIDGE. 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING   JUNE  30,   1907. 

The  property  belonging  to  the  improvement  was  properly  cared 
for  and  such  slight  repairs  were  made  to  the  lock  house,  fences, 
cement  warehouse,  and  general  storage  sheds  as  were  found  necessary 
and  funds  available  permitted. 

RECOM  M  EN  DATIONS. 

The  buildings  at  Lock  31  are  deteriorating  rapidly  for  want  of 
proper  repairs,  and  the  property  stored  in  them  needs  proper  atten- 
tion and  care.  There  will  be  required  for  these  repairs  $2,000,  which 
should  be  provided.  At  present  no  other  work  is  recommended, 
pending  a  decision  as  to  the  character  and  extent  of  the  further 
improvement  of  the  Coosa  River.  Should  a  new  project  for  securing 
6-ioot  navigation  in  the  Coosa  and  Alabama  rivers  be  adopted,  funos 
should  be  made  available  for  examination  of  lock  sites,  borings  for 
foundations,  discharge  measurements,  gauge  observations,  and  other 
necessary  work  preliminary  to  actual  construction. 

It  is  proposed  to  appljr  the  additional  appropriation  recommended 
to  the  care  and  preservation  of  property  at  Lock  31. 


BNO  1907 86 
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APPROPHIATION8. 

September  19,  1890. $150,000.00 

July  13,  1892 100,000.00 

August  18,  1804- 110,000.00 

June  3,  1896. 50, 000. 00 

AniouQt  rec-eived  from  sale  of  Government  property 423.32 

March  2,  1907 «  2, 000. 00 

412, 423.  32 
Les-s  amount  transferred  by  act  of  June  13,  1902,  to  upper  division 
of  the  river 10,000.00 

Total 402,423.32 


COMMERCIAL   STATISTICS. 

On  this  part  of  the  Coosa  River  there  is  a  small  commerce  in  the  rafting  of 
logs  and  square  timber,  but  this  can  be  carried  on  only  during  the  season  when 
the  river  is  about  12  feet  above  low  water,  and  no  reliable  estimate  of  its  value 
can  be  obtained. 


(c)    OOSTENAULA   AND   COOSA WATTEE    RIVERS,   GEORGIA. 

For  description,  statements  of  past  and  present  conditions,  and 
project,  see  Annual  Report  of  the  Chief  of  Engineers  for  1906,  page 
353. 

For  reference  to  descriptions  of  previous  operations  upon  these 
rivers,  see  Annual  Report  of  the  Chief  of  Engineers  for  1905,  page 
328. 

OPERATIONS   DURING  THE   FISCAL   YEAR  ENDING   JUNE   30,  1907. 

Nothing  was  done  during  the  fiscal  year. 

As  the  commercial  benefits  to  be  derived  from  the  improvement 
of  these  rivers  are  very  small,  and  any  further  improvement  at 
present  of  doubtful  value,  no  further  appropriations  are  recom- 
mended until  the  fixed  bridges  obstructing  the  rivers  are  modified. 
Should  any  future  appropriations  be  made,  they  should  provide  for 
the  construction  and  operation  of  a  suitable  plant,  consisting  of  one 
small  light-draft  snag  boat  and  two  light-draft  barges,  which  could  be 
utilized  on  the  upper  Coosa  River  also,  for  no  suitable  plant  can  be 
hired  and  rentals  lor  pjant  obtainable  are  exorbitant. 

Estimate  for  this  plant  and  operation  for  one  year  is  as  follows : 

Construction  of  light-draft  snag  boat $8,000 

Construction  of  two  barges .3,000 

Operation  of  plant ^ 9.000 

Total  20,000 

^Allotted  from  appropriation  of  $50,000  for  improving  Coosa  River. 


Digitized  by 


Google 


APPENDIX  Q — REPORT  OF  CAPTAIN  CAVANAUGH.     1368 


APPROPRIATIONS. 


1874. a$10,000.00 

1875- 5, 000. 00 

1878- 4,000.00 

1879. 3,000.00 

1880. 2,000.00 

1881 1, 000. 00 

1882- 1, 000.  00 


Transferred  by  act  of 
June  13,  1902,  from 
Coosa,  Oostenaula,  and 
Coosawattee  rivers 
(Rome  division) $7, 155. 80 


Total ^33, 155.80 


COMMERCIAL  STATISTICS. 

No  commerce  reported  on  tbese  streams,  tliough  liglit-draft  boats  make 
occasional  trips  from  Rome,  Ga.,  to  Carters  Landing,  at  tbe  head  of  navigation 
on  the  Coosawattee  River,  when  the  stage  of  tbe  river  permits  their  passage 
under  the  numerous  low  bridges  over  these  streams. 

Money  statement. 

CONSOUDATED. 

July  1,  1906,  balance  unexpended $14,570.92 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 ^ 50, 000. 00 

Amount  received  from  sale  of  typewriter 5. 00 


64,  575.  92 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 7, 521. 83 


July  1,  1907,  balance  unexpended 57,054.09 

July  1,  1907,  outstanding  liabilities 2,297.61 


July  1,  1907,  balance  available 54,750.48 


Amount  (estimated)  required  for  completion  of  existing  proJect__  6,059,913.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $75,000.00 

For  maintenance  of  improvement 25, 000. 00 

100, 000. 00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of 
1899. 


Q  13. 


OPERATION  AND  CARE  OF  CANALS  AND  OTHER  WORKS  OF  NAVIGA- 
TION ON  COOSA  RIVER,  GEORGIA  AND  ALABAMA. 

During  the  fiscal  year  ending  June  30, 1907,  the  locks  were  operated 
without  interruption. 

o  Oostenaula  River. 

ft  In  1897,  $499.39  covered  into  the  surplus  fund. 
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Allotments  to  the  amount  of  $20^00  were  made  for  the  fiscal  year 
ending  June  30, 1907,  for  the  following  purposes : 

Salaries  of  lock  keepers $1,800 

Dredging  entrances  to  Locks  1,  2,  and  3 1,500 

Repairs  to  break  in  Dam  2 « 2,000 

Strengtliening  Dam  4 ^ 6,000 

For  two  barges,  to  be  built  of  creosoted  lumber 9,000 

Total 20,300 

All  work  provided  for  was  done,  with  the  exception  of  the  construc- 
tion of  the  barges.  Under  contract  with'  the  Gulfport  Creosoting 
Company  these  barges  were  framed  and  about  one-fourth  of  the 
material  creosoted  and  delivered  at  Lock  3. 

Summary  of  expenditures  made  during  the  fiscal  year  ending  June 
30,  1907,  at  Locks  1,  2,  and  3,  and  Dam  4,  and  upon  construction  of 
barges: 

Services $9, 533. 54 

Material  and  supplies 402.84 

Provisions 1, 193. 55 

Fuel - 171. 07 

Telegrams  and  notarial  fees 2.  24 

Traveling  expenses 127. 62 

Ferry  tolls 2. 25 

Advertising 11.00 

Total 11, 444. 11 


CONTRACT  IN  FORCE. 

With  Gulfport  Creosoting  Company,  of  Gulfport,  Miss,  (emergency),  dated 
January  28,  1907,  for  framing,  creosoting,  and  delivering  lumber  for  two  wooden 
barges  at  Lock  3,  Alabama ;  to  be  commenced  February  7, 1007,  and  be  completed 
within  one  hundred  and  thirty-five  days  thereafter ;  consideration  estimated  at 


Digitized  by 


Google 


APPENDIX  R. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS   IN  WESTERN  ALABAMA 
AND  EASTERN  MISSISSIPPI. 


REPORT  OF  MAJ.  H.  JEKVEY,   CORPS   OF  ENGINEERS,   OFFICER   IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907, 


IMPBOVEMENTB. 


1.  Harbor  at  Mobile,  Alabama. 

2.  Mobile  bar,  Alabama. 

3.  Black  Warrior,  Warrior,  and  Tom- 

bigbee  rivers,  Alabama  and  Mis- 
sissippi. 

4.  Operating   and  care  of   locks   and 

dams   on    Black    Warrior   River, 
Alabama. 

5.  Pascagoula  River,  MisslB8iiH>I* 

6.  Pascagoula,   Leaf,   and  Ghickashay 

rivers,  Mississippi. 

7.  Horn  Island  Pass,  Mississippi. 


8.  Harbor  at  Biloxi,  Mississippi. 

9.  Channel    from    Gulfport    to    Ship 

Island  Harbor,  Mississippi. 

10.  Wolf   and   Jordan    rivers,    Missis- 

sippi. 

11.  Pearl  River  below  Rockport,  Mis- 

sissippi. 

12.  Pearl  River  between  Edinburg  and 

Jackson,  Mississippi. 

13.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


United  States  Engineer  Office, 

MoUU^  Ala.,  July  6,  1907. 
General  :  I  have  the  honor  to  forward  herewith  annual  report  for 
the  fiscal  year  ending  June  30, 1907,  for  the  works  of  rivers  and  har- 
bors under  my  charge. 

Very  respecttuUy,  your  obedient  servant, 

H.  Jervey, 
Major,  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers  J  V.  S.  A. 


R  I. 


IMPROVEMENT  OF  HARBOR  AT  MOBILE,  ALABAMA. 

Accounts  of  the  earlier  improvement  of  this  locality  are  contained 
in  the  Annual  Reports  of  the  Chief  of  Engineers  for  1896,  page  1425 ; 
1900,  page  2161;  and  1903,  page  1237. 
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During  the  past  fiscal  year  expenditures  have  been  applied  to  the 
following  operations: 

(1)    THE  MAINTENANCE  OF  A  23-FOOT  CHANNEL  IN  MOBILE  HARBOR. 

The  last  contract  for  dredging  work  in  the  formation  of  the  pro- 
jected 23- foot  channel  was  completed  November  11,  1903,  since  which 
time  all  work  has  been  the  removal  of  shoals  formed  in  channel. 

Under  a  contract  with  George  G.  Barker,  of  Wilmington,  Del., 
dated  October  13,  1906,  dredging  began  on  November  13,  1906,  and 
continued  until  April  15,  1907.  During  this  time  1,109,410  cubic 
yards  of  material,  scow  measurement,  were  removed  from  the  channel 
between  a  point  600  feet  north  of  Light-House  Beacon  14  and  a  point 
4,188  feet  south  of  the  same  beacon,  and  between  a  point  2,840  feet 
north  of  Light-House  Beacon  8A  and  a  point  1,056  feet  south  of 
Light-House  Beacon  4,  restoring  a  depth  of  23  feet  for  a  width  of 
about  50  feet  at  bottom. 

The  total  amount  expended  during  the  past  fiscal  year  for  the 
above  work  and  contingent  expenses  was  $101,807.56. 

(2)    THE  REMOVAL  OF  SUNKEN  LOOS  AND  SIMHiAR  OBSTRUCTIONS   FROM 
THE   CHANNEL   IN    MOBILE   HARBOR. 

A  few  of  the  worst  obstructions  have  been  removed  from  the  navi- 
gable channel  from  time  to  time.  The  snag  boat  Demopolis  has  been 
overhauled,  some  repairs  made,  and  is  now  preparing  for  work  under 
the  new  appropriation.  The  amount  expended  during  the  past  fiscal 
year  for  the  above  work  was  $261.84. 

Money  statements. 

GENERAL  IMPROVEMENT. 

July  1,  1906,  balance  unexpended $102,362.55 

June  30.  1907,  sale  of  Government  property 75.  00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 - 190, 000. 00 

June  30,  1907,  refundment  of  overpayment—l ..  37 


292, 437.  92 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 101, 807. 56 


July  1,  1907,  balance  unexpended 190,630.36 

July  1,  1907,  outstanding  liabilities 1,630.00 


July  1,  1907,  balance  available 189,000. 36 

Amount  (estimated)  required  for  completion  of  existing  project 360, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $360,000.00 

For  maintenance  of  improvement 100, 000. 00 

460,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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REMOVING  OBSTRUCTIONS. 


July  1,  1906,  balance  unexpended $148. 14 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907 10. 000. 00 


10, 148. 14 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 261.  84 


July  1,  1907,  balance  unexpended 9,886.30 

July  1,  1907,  outstanding  liabilities 80.00 


July  1,  1907,  balance  available 9,806.30 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
30, 1909,  for  maintenance  of  improvement.  In  addition  to  the 
balance  unexpended  July  1,  1907 12,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

May  20,  1826 $10,000.00 

March  2,  1829 20,000.00 

June  24,  1834 10, 000.  00 

March  3,  1835 17, 997.  60 

March  3,  1837 50, 000. 00 

July  7,  1838 50, 000.  00 

August  3,  1852 50,000.00 

$207,997.60 

March  3,  1857  (relief  tlaim) 20,833.00 

July  11,  1870 _' 50,000.00 

March  3.  1871 50, 000. 00 

June  10,  1872 75,000.00 

March  3,  1873 100,000.00 

June  23,  1874 100,000.00 

March  3,  1875 26,  000.  00 

401,000.00 

June  18,  1878  (survey) 10.000.00 

March  3,  1879 100,000.00 

June  14,  1880 125,000.00 

March  3,  1881 100,000.00 

August  2,  1882 125,000.00 

July  3,  1884 200,000.00 

August  6.  1886 90,  000.  00 

750,  000.  00 

August  11,  1888 250,000.00 

September  19,  1890 3.50,000.00 

July  13,  1892 212,500.00 

March  3,  1893 500,000.00 

August  18.  1894 390,000.00 

March  2,  1895 291,300.00 

March  16,  1896 160,000.00 

June  3,  1896  (maintenance) 60,000.00 

June  4,  1897  (maintenance) 25, 000. 00 

July  1,  1898  (maintenance) 30,000.00 

2,  268,  800.  00 

March  3,  1899 ^ 100.000.00 

June  6,  1900 500,000.00 

June  13,  1902 250.(KX).00 

March  3,  1903 200.000.00 

March  3,  1905 200,000.00 

March  2,  1907 200,000.00 

l  450^  QQo^  00 

April  28,  1904  (maintenance  allotment) '    5o!ooO.OO 

June  30,  1907,  from  sales  of  Government  property 1, 100.  50 

June  30, 1907,  from  refundment  of  overpayment .  37 

qiiizea  D^ ^^ 

Total 5, 149, 731. 47 
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CONTRACTS   IN   FORCE. 

With  George  G.  Barker,  dated  October  13,  1906,  approved  by  the  Chief  of 
Engineers  November  9,  1906,  for  dredging  in  Mobile  Hart)or,  Alabama,  at  the  rate 
of  8  cents  per  cubic  yard  for  material  removed  by  clam-shell  dredge,  measured 
in  scows.  Work  was  commenced  November  13, 1906,  and  was  completed  April  15, 
1907. 


COMMERCIAL   STATISTICS. 

[Statistics  furnished  by  the  United  States  custom-house.  Mobile,  Ala.,  showing  the  busi- 
ness of  the  port  for  the  calendar  year  ending  December  31,  1906.] 

Exports - $22, 378, 890. 00 

Imports  (valuation  at  point  of  shipment) 3, 534, 33&  00 

Total 25,913,228.00 

Customs  receipts  from  all  sources 101,755.83 

Vessels  entered  and  cleared,  1906, 


Trade. 

Entered. 

Cleared. 

Number. 

Tons,  a 

Number. 

Tons,  a 

Foreign 

815 

648,902 
232,148 

783 
180 

666,966 

Coastwise 

160 

214,190 

Total 

975 

881,046 

963 

881,156 

o  Registered  net  tons. 

Foreign  commerce. 

The  following  statement  concerning  the  foreign  commerce  of  the  port  of 
Mobile,  Ala.,  for  the  calendar  year  ending  December  31,  1906,  has  been  compiled 
from  the  records  of  the  United  States  custom-house : 


Articles. 

Tona 

Value. 

ArUdes. 

Tons. 

Value. 

Breadstuffs 

96,152 
17.784 

40,700 

12,699 

862,829 

191.432 

12,768.828 
59,357 

8.709,854 
1,955,870 
3,415,484 
2,672,363 

Manufactured  goods 

Livestock 

117.451 
1.978 
26,000 
25,718 
64,760 

91,407.418 

Coal  and  coke 

291,226 

Cotton  and  cotton  prod- 
ucts   

Naval  stores 

157,471 

Staves 

168,906 

Hog  products 

Miscellaneous 

777,122 

Total 

Timber •.. 

906,948 

22.878,894 

Asphalt 

Bananas 

Cocoanuts . . 
Sisal  grass . . 
Hard  wood . 


2,541 
55,186 
2,946 
9,701 
8,170 


$10,400 

1,379.665 

97,312 

1,505,346 

143,995 


Sulphur  ore.... 

Creosote  oil 

Miscellaneous  . 


Total. 


16,796 
4,687 
14,515 


114,392 


182,923 
45.871 
819,826 


as,  584, 838 


•Valuation  at  point  of  receipt 

Bunker  coal  furnished  outward-bound  steamships,  317,693  tons,  valued  at 
$1,013,793. 

The  following  lines  of  steamships  operate  between  Mobile  and  foreign  ports : 
United  Fruit  Ck>mpany,  Central  American  ports;  Orr-Laubenhelmer  Steamship 


uigiiizeci  Dy  " 
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Ck>mpany,  Central  American  ports ;  Camora-McConnell  Steamship  Company,  Cen- 
tral American  ports;  John  B.  Cefalu  &  Co.,  Central  American  ports;  Hubbard- 
Zemurray  Steamship  Company,  Central  American  ports;  Atlantic  and  Mexican 
Gulf  Steamship  Company,  Mexican  ports;  Benemelis  Line,  Mexican  ports; 
Markley-Miller  Steamship  Company,  Mexican  ports ;  Munson  Line,  Cuban  ports ; 
Elder  Dempster  Company,  United  Kingdom  and  Continent 

The  following  lines  of  steamships  operate  between  Mobile  and  coastwise 
ports:  Mallory  Line,  Brunswick,  Ga.,  and  New  York;  Pensacola,  St  Andrews 
and  Gulf  Steamship  Company,  Florida  ports;  Thurman  Transportation  Com- 
pany, Florida  ports;  Mobile  and  Gulf  Steamship  Company,  Florida  ports. 

Coaattoiae  commerce  for  the  calendar  year  1906. 


Articles. 


Phoephate 

Anthracite  coal 

Fish  and  oysters 

Cement 

Gravel 

Cord  wood 

Lumber  and  timber 


Tons. 


8,092 
5,566 
6,470 
5,579 
8,000  I 
4.  too  I 
59.099 


Value. 


180,200.00 
80,248.00 

822,560.00 
61,168.76 
8,000.00 
18.900.00 

561,979.00 


Articles. 


CiosB-ties 

Naval  stores . . 

Logs 

Ifiscellaneous 

Total.... 


Ton«. 


169 

6,614 

400 

40,140 


139,319 


Value. 


$1,500.00 

201.206.80 

8,900.00 

4,641.740.20 


6,266,401.27 


DEPABTINO. 


Cotton 

Lumber  and  timber 

Coal 

Gravel 

Cedar  strips 

Naval  stores 


19,418 

88,093 

650 

16,000 

2,025 

2,463 


L 


$4,178,198.44 

978,800.00 

2,112.50 

18.600.00 

140,000.00 

124,684.50 


Hay  and  grain 

Cross-ties 

Miscellaneous 

Total 


12,270 
1,224 
20,268 


162,406 


$808,886.18 

18,600.00 

1,886,096.00 


7,690,478.62 


In  addition  to  the  above,  water  shipments  to  and  from  Alabama  and  Tom- 
bigbee  river  points,  consisting  of  cotton,  cotton  seed,  logs,  provisions,  feed, 
machinery,  farm  supplies,  and  manufactured  goods,  amounted  in  1906  to 
902,805  tons,  valued  at  $18,022,993.23. 

Comparative  statement  of  the  number  and  draft  of  vessels  passing  up  and  down 
the  dredged  channel  for  the  calendar  years  ending  December  31,  1905  and 
1906. 

[Compiled  from  the  books  of  the  harbor  master  at  Mobile,  Ala.] 


Steamships. 

Square-rigged  ves- 

Schooners. 

Total. 

Draft. 

Up. 

Down. 

Up. 

Down. 

Up.      1    Down. 

Up. 

Down. 

1906. 

1906. 

1905. 

1906. 

1905. 

1906. 

89 

14 
3 
2 
2 
1 
1 
2 
1 
1 

1906.|l906. 

1906. 

1906. 

1906. 

1906. 

1906. 

1906. 

1906. 

1906. 

Leas  than  13 

feet 

18 to  14  feet.. 
14  to  15  feet.. 
16  to  16  feet.. 

16  to  17  feet.. 

17  to  IS  feet.. 

18  to  19  feet.. 

19  to  20  feet.. 

20  to  21  feet . . 

482 

109 

72 

94 

23 

23 

20 

6 

8 

2 

462 
140 
85 
69 
12 
9 
7 
8 
8 

295 
183 
76 
44 
42 
56 
42 
86 
48 
40 
23 

810 
117 
46 
44 
41 
28 
89 
87 
43 
29 
6 

89 
12 
6 
4 

1 
2 
2 
1 

4 
8 
2 
5 
7 
4 
7 
8 
12 
7 
7 

2 
2 
8 
10 
9 
8 

17 

82 

82 

34 

35 

16 

9 

7 

G 

1 

2 

191 
3 
2 

1 
1 
4 
2 

206 
3 
2 
4 

4 
2 
2 
2 

65 
63 
29 
17 
11 

10 

676 
124 
79 
108 
81 
26 
22 
8 
4 
2 

692 
157 
40 
72 
16 
14 
10 
6 
4 
1 

381 
118 
112 
84 
65 
69 
56 
49 
61 
49 
80 

877 
172 
78 
71 
61 
87 
64 
54 
64 

21  to  22  feet . . 

34 

22  to  28  feet . . 

8 

Total... 

784 

740 

784 

740 

66      66 

66 

66 

224 

204 

224 

204 

1,074 

1,010 

1,074 

1,010 
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R    2. 

IMPROVEMENT  OF  MOBILE  BAR,  ALABAMA. 

At  the  beginning  of  the  past  fiscal  year  there  existed  a  channel 
through  the  outer  bar  27  to  30  feet  deep,  with  a  width  of  250  to  275 
feet. 

No  work  has  been  done  during  the  past  fiscal  year.  The  storm  of 
September,  1906,  changed  the  configuration  of  the  bottom  at  the 
entrance  to  Mobile  Bay,  but  seems  not  to  have  affected  materially 
the  depth  of  the  dredged  channel.  A  recent  examination  indicates 
that  there  is  a  width  of  about  225  feet,  with  a  depth  of  at  least  27^ 
feet  throughout  the  entire  length  of  the  channel,  but  a  maximum 
low-water  draft  of  28  or  28^  feet  could  be  carried  through  it. 

With  available  funds,  it  is  proposed  to  use  the  seagoing  hydraulic 
dredge  Charleston^  now  in  this  district,  to  maintain  the  existing  chan- 
nel and  deepen  it  to  30  feet  throughout  the  projected  width  of  300 
feet. 

For  commercial  statistics,  see  report  on  Mobile  Harbor,  Alabama, 
foreign  and  coastwise  commerce. 

Money  statement. 

July  1,  1906,  balance  unexpended $3,542.80 

Amount  appropriated  by  river  and  harl)or  act  approved  March  2, 1907_     50, 000. 00 


53, 542.  80 
June  30,  1907,  amount  exijended  during  fiscal  year,  for  worlts  of  im- 
provement    623. 45 


July  1,  1907,  balance  unexpended 52,919.35 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 25,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRI ATIO  NS. 

June  13,  1902 $50,000 

March  3,  1905 50,000 

March  2,  1907 50,000 


TotaL 150,000 


R  3- 

IMPROVEMENT    OF   BLACK    WARRIOR,    WARRIOR,    AND    TOMBIGBRE 
RIVERS,  ALABAMA  AND  MISSISSIPPI. 

PROJECT  FOR  BLACK  WARRIOR,  WARRIOR,  AND  TOMBIGBEE  RIVERS,  ALABAMA. 

(a)    black    WARRIOR   RIVER    (aBOVE   TUSCALOOSA,    ALA.). 

PRESENT   CONDITION   OP   WORK. 

Four  locks  (10,  11,  12,  and  13)  completed  and  opened  for  traffic. 
Six  locks  not  yet  begun.     Survey  for  two  of  the^^^f^gj^  Xll^WJ^ii^) 
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has  been  completed,  plans  and  specifications  prepared,  sites  pur- 
chased, and  deeds  for  same  delivered  to  the  Department  of  Justice 
for  examination.  Proposal  for  the  construction  of  these  locks  can  be 
asked  for  as  soon  as  titles  to  land  are  approved. 

Party  has  been  organized  for  survey  of  four  remaining  lock  sites, 
and  is  now  in  the  field  making  location  survey  and  foundation  bor- 
ings at  the  site  of  Lock  16. 

NAVIGATION   AND   COMM£R(.*£. 

The  bulk  of  the  traffic  on  this  part  of  the  river  passes  through 
Locks  10, 11, 12,  and  13,  and  is  given  in  detail  in  the  report  on  operat- 
ing and  care  of  Locks  and  Dams,  Black  Warrior  River,  Alabama. 
In  addition  to  this  there  is  a  small  traffic  in  coal  on  the  pool  between 
Locks  12  and  13,  statistics  of  which  are  not  available. 

(b)    WARRIOR  RIVER    (bELOW  TUSCALOOSA,  ALA.). 
PRESENT   CONDITION   OF  WORK. 

Three  locks  (7,  8,  and  9)  are  completed  and  in  operation,  and  the 
other  three  locks,  begun  under  continuing  contract,  are  now  under 
construction  with  hired  labor.  The  last  three  locks  are  about  85  per 
cent  completed. 

WORK   OF   TttE   PAST    YEAR. 

During  the  past  fiscal  year  the  work  of  construction  at  Locks  1,  2, 
and  3  has  been  carried  on  whenever  the  stage  of  river  would  permit, 
and  the  high-water  season  utilized  as  far  as  possible  for  the  delivery 
of  supplies  and  materials  at  lock  sites  by  barges.  The  work  of  con- 
struction has  been  seriously  delayed  by  an  unusual  amount  of  high 
water. 

During  the  fiscal  year  the  following  work  was  accomplished  by 
hired  labor : 


Material. 

Quantity. 

Lockl. 

Lock  2. 

Lock  8. 

RzcaVHted  material , . 

Cubic  yards 

do 

30,083 

2.801 

1.122 

981 

1,068 

6,760 

40,720 

66. 281* 

4,666 

6,086 

26.876 

8,191 

418 

36  082 

Concrete 

2,680 
443 

Gravel  flllinsr ,,-, 

.....do 

Stone  flllinff 

do 

Miter  allla.. 

FeetB.M 

do 

8,600 

8,600 

nnff(»rHfi.in  timhAr 

Daw^  timber ,...r.T , 

do 

PramMl  timber 

do 

186,648 

do 

Sheet  pilmg 

do 

76.688 

Founaatlon  pUes,  delirered 

T'inear  fef^t . 

8  074 

Foundation  pile",  driven , . . . 

do 

3,957 

Cluster  piles,  driven 

do 

960 

X)ni{n  pipe  .^. 

do 

44 

961 

8,684 

242,609 

181,028 

465 

42,686 

8,829 

218.832 

168,062 

96 

Valves  and  special  irons,  placed 

Pounds 

46,183 

Stone,  delivered 

Cubic  yards 

FeetB.M 

do 

Dam  timber,  delivered 

166.727 

Framed  tim wr.  dAHvered  ^^, . 

88,717 
14,272 

Sheet  piles,  delivered 

do 
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MAINTENANCE. 


There  have  been  no  funds  available  for  maintenanoe  work.  Con- 
siderable dredging  is  needed  at  the  upper  end  of  each  lock  pool  and 
numerous  snags  and  overhanging  trees  should  be  removed. 

NAVIGATION   AND   COMMERCE. 

A  portion  of  the  traffic  on  this  stream  passed  Locks  7, 8,  and  9  and 
is  given  in  detail  in  the  report  of  operating  and  care  of  locks  on  Black 
Warrior  River.  In  addition  to  this  about  8,000  tons  of  logs,  500  tons 
of  lumber,  400  tons  of  coal,  1,200  tons  of  Portland  cement,  200  tons  of 
cotton,  and  200  tons  of  general  merchandise  were  shipped  from  points 
below  Lock  7,  and  there  was  a  considerable  traffic  in  logs  on  the  pool 
between  Locks  7  and  8,  statistics  of  which  are  not  available. 

(c)    TOMBIGBEE   RIVER. 
WORK   OF   THE   PAST   YEAR. 

At  Lock  1  proceedings  have  been  instituted  for  acquiring  addi- 
tional land  needed  at  this  lock.  The  upper  lock  gates  were  assembled 
in  place,  the  site  of  the  abutment  cleared  and  grubbed,  three  guard 
cribs  placed  at  the  upper  approach  and  filled  with  stone,  plant  in- 
stalled, construction  of  cofferdam  commenced,  part  of  filling  placed 
behind  bank  wall,  and  work  of  excavating  for  abutment  well  ad- 
vanced. Considerable  stone  for  riprap  has  b^n  delivered,  and  part  of 
riprap  was  placed.    All  work  done  by  hired  labor. 

Summary  of  work  accomplished  during  the  year : 

Material  excavated cubic  yards—  32, 783 

Clearing  and  grubbing acres—  6 

Stone  filling  received  and  stored cubic  yards—        887 

Stone  filling  placed do 492 

Riprap  stone  quarried  and  delivered _>_do 3,007 

Riprap  stone  laid square  yards 6.39 

Framed  timber  delivered *_ feet  B.  M—  22,000 

Framed  timber  in  place do 20,000 

Lumber  received  and  stored do 68,826 

Cement  delivered barrels—    3,000 

Artesian  well  bored,  depth feet—     1,012 

Drain  pipe  laid do 100 

Ck)!rerdam  timber  delivered feet  B.  M-_  61,628 

Ck>fferdam  timber  (round)  delivered pieces..        835 

An  unusually  short  low-water  season  prevented  more  work  being 
done  at  this  lock. 

By  newspaper  advertisement,  dated  January  15,  1907,  proposals 
were  invited  lor  building  Lock  and  Dam  No.  2,  but  no  formal  bids 
were  received,  and  plans  and  specifications  for  building  Locks  and 
Dams  Nos.  2  and  3  simultaneously  have  been  prepared  and  submitted 
to  the  Chief  of  Engineers  for  approval,  with  request  for  authoritv 
to  advertise  the  work  for  sixty  days.  The  land  needed  for  Lock 
2  has  been  purchased  and  paid  for.  and  friendly  condemnation  pro- 
ceedings are  soon  to  be  instituted  tor  the  acquisition  of  title  to  that 
for  Lock  3.  Material  for  gates  and  special  irons  for  Lock  2  has  been 
received,  and  their  construction  is  in  progress  at  the  Tuscaloosa  shops. 
Material  for  Lock  3  gates  and  irons  has  been  ordered. 
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LOCK  HOUSE. 

One  lock  tender's  house  was  built  by  hired  labor  at  the  site  of  Lock 
No.  2. 

DREDGE. 

The  hull  for  the  12-inch  dredge  was  built  and  launched.  All  the 
necessai^  machinery  has  been  delivered,  and  its  installation  on  the 
dredge  is  in  progress. 

TELEPHONE   LINE. 

Under  emergency  contract  dated  March  29,  1907,  60  miles  of  tele- 
phone line  from  Jackson,  Ala.,  to  Locks  1  and  2  is  now  under  con- 
struction, and  has  been  about  50  per  cent  completed.  The  extension 
of  this  line  to  Lock  3,  about  20  miles,  has  been  authorized. 

PRESENT   CONDITION    OF   THE   WORK. 

Lock  1  is  about  75  per  cent  completed,  while  Locks  2  and  3  and  the 
necessary  dredging  has  not  yet  be^n  commenced. 

For  commercial  statistics,  see  report  on  Tombigbee  River,  mouth 
to  Demopolis. 

Money  statements, 

LOCKS   AND  DAMS. 

July  1,  1906,  balance  unexpended $624,776,50 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 350,  000.  00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907.  _  233, 000. 00 
Amount  refunded  from  allotment  for  operating  and  care  of  locks 

on  Black  Warrior  River,  Alabama 3,000.00 

June  30,  1907,  sales  of  Government  property '25. 00 

June  30,  1907,  refundment  of  overpayments .25 


1, 210, 801.  75 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 432,625.44 


July  1,  1907,  balance  unexpended 778, 176. 31 

July  1,  1907,  outstanding  liabilities 67,000.00 


July  1,  1907,  balance  available 711,176.31 

July  1,  1907,  amount  covered  by  uncompleted  contract 12, 500. 00 


Amount  (estimated)  required  for  completion  of  existing  jiroject—        Indefinite. 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 700,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

DBEDQE. 

July  1,  1906,  balance  unexpended |37, 982. 57 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 34, 536. 87 


July  1,  1907,  balance  unexpended 3,445.70 

July  1,  1907,  outstanding  liabilities 690. 00 


July  1,  1907,  balance  available 2,755.70 
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U>CK   HOUSES. 


July  1,  1906,  balance  unexpended .-_      $22,141.32 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907__  5, 000. 00 


27, 141. 32 


June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 4, 873. 83 


July  1,  1907,  balance  unexpended 22,267.49 


APPROPRIATIONS. 
BLACK    WARRIOR  RIVER. 

July    5,    1884 150.000.00 

August    1,    1886 ^__  56,250.00 

August  11,  1888 100,000.00 

September   19,   1890 150,000.00 

July  13,  1892 200,000.00 

August  18,  1894 37,500.00 

June  3,  1896 10,000.00 

March  3,  1899 50,000.00 

June   6,    1900 86,824.00 

March  3,  1901 53,676.00 

Amount  transferred  from  Warrior  River  appropria- 
tion by  act  of  June  13,  1902 14,000.00 


808,250.00 
June  30,  1906,  from  sales  of  Government  property—  201. 92 


WARRIOR  AND  TOMBIGBEE  RIVERS. 

March  3,  1875 $25,000.00 

August  14,  1876 15,000.00 

June   18,    1878 28,000.00 

March  3,   1879 20,000.00 


$808, 451.  92 


WARRIOR  RIVER. 

Previous  projects : 

June  14,   1880 $20,000.00 

March  3,   1881 J 10,622.00 

August    2,    1882 10,(X)0.00 

July  5,  1884 12,000.00 

August  5,  1886 18,750.00 

August  11,  1888 18,000.00 

Septemebr  19,  1890 45,000.00 

July  13,  1892 75,000.00 

August    18.1894 40,000.00 

June  3,  1896 70,000.00 

Existing  project: 

March  3,  1899 220,000.00 

June  6,  1900 200,000.00 

June  6,  1900  (emergency  act— allotted) 3,691.24 

March  3,   1901 240,000.00 

June  13,  1902 374,000.00 

March  3,   1903 200,000.00 

April  28,  1904 225,000.00 

March  3,  1905 15, 000. 00 


88.000.00 


319, 372. 00 
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Exi 8ti  ng  project — Conti  iiued. 

March  3,  1905  (allotment) $7,500.00 

June  30,  1906 60,000.00 

June  30.  1906  (allotment) 86,966.00 


1, 632, 157. 24 
Less  amount  transferred  to   Black 
Warrior    River    by    act   of   June 

13,  1902 $14,000.00 

Amount  diverted  for  survey  for  lo- 
cation of  lock  sites  in  Tomblgbee 
River,    as   authorized   by    act   of 

June  13,  1902 13,000.00 

27, 000. 00 


1,605,157.24 
June    30,    1906,    from    sales    of    Government 

property 467.11 

Amount  refunded  from  allotment  for  operating 

and  care  of  locks,  Black  Warrior  River 3,000.00 

$1, 60a  624. 35 

TOMBIOBEE   BIVER. 

June  13,  1892 . $50,000.00 

August  18.  1894 50,000.00 

June  3,  1896 50,000.00 

March  3,  1899 50,000.00 

March  3,  1905  (Including  amounts  for  dredge  and 

lock  houses) ' 92,500.00 

June  30,  1900  (Including  amount  for  lock  houses)—  456,500.00 

March  4,  1907  (including  amount  for  lock  houses)..  238,000.00 
Amount  diverted  from  Warrior  River  appropriation 
for  survey  for  location  of  lock  sites,  as  directed  by 

act  of  June  13,  1902 13,000.00 


1, 000, 000. 00 
June  30,  1906,  from  sales  of  Crovernment  property—  175. 00 


1,000,175.00 


BLACK   WABBIOB,    WARRIOB.    AND  TOMBIOBEE  BIVER8. 

March  2,  1907 $350,000.00 

June  30,  1907.  from  sales  of  (Government  proi)erty__  25.00 

June  30,  1907,  refundment  of  overpayments .  25 

350, 025.  25 

Total 4,174,648.52 


CONTRACTS   IN    FORCE. 

With  W.  K.  Sanlsbnry,  dated  May  26, 1905  (emergency  contract),  for  furnish- 
ing and  delivering  16,000  tons  of  stone  at  abutment  site  for  Lock  No.  1,  on  Tom- 
blgbee River  near  Demopolis,  Ala.,  at  the  rate  of  $1.75  per  ton  of  2,(XX)  pounds. 
Delivery  of  stone  was  commenced  in  June,  1905;  was  to  be  completed  by 
December  31,  1905,  but  time  for  completion  was  extended. 

Supplemental  contract  with  W.  K.  Saulsbury,  dated  January  30, 1906,  approved 
by  the  Chief  of  Engineers  March  1.  1906,  providing  that  $1.25  per  ton  might 
be  paid  the  contractor  for  stone  delivered  at  Demopolis,  Ala.,  the  balance  of 
50  cents  per  ton,  to  be  paid  him  upon  completion  of  delivery  of  the  stone  at 
abutment  site  for  Lock  No.  1,  on  the  Tomblgbee  River  near  Demopolis,  Ala.,  as 
provided  in  the  original  contract. 

This  contract  was  finally  completed  in  May,  1907.  r^^^^T^ 
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With  Fordyce  Lumber  Company,  dated  January  20,  1906  (emergency  con- 
tract), for  furnishing  and  delivering  lumber  at  Locks  1,  2,  and  3,  Warrior 
and  Tombigbee  rivers,  Alabama,  as  follows : 

275,533  feet  B.  M.  at  Lock  1,  at  $14.50  per  1,000  feet  B.  M. 
455.117  feet  B.  M.  at  Lock  1,  at  $22.50  per  1,000  feet  B.  M. 
27,000  feet  B.  M.  at  Lock  1,  at  $26  per  1,000  feet  B.  M. 
12,308  feet  B.  M.  at  Lock  1,  at  $22  per  1,000  feet  B.  M. 
175,700  feet  B.  M.  at  Lock  2,  at  $13.50  i^er  1,000  feet  B.  M. 
278,935  feet  B.  M.  at  Lock  2.  at  $22.50  per  1.000  feet  B.  M. 
17,650  feet  B.  M.  at  Lock  2.  at  $25  per  1,000  feet  B.  M. 
8,808  feet  B.  M.  at  Lock  2,  at  $22  per  1.000  feet  B.  M. 
85,080  feet  B.  M.  at  I^ck  3,  at  $13.50  per  1,000  feet  B.  M. 
214,135  feet  B.  M.  at  Lock  3,  at  $21.50  per  1,000  feet  B.  M. 
17.650  feet  B.  M.  at  Lock  3,  at  $26  per  1,000  feet  B.  M. 
8,808  feet  B.  M.  at  Lock  3,  at  $21  per  1,000  feet  B.  M. 

Delivery  of  lumber  under  this  contract  was  commenced  in  the  latter  part  of 
January,  1906,  and  was  to  have  l)een  completed  by  August  1,  1906,  but  time  for 
completion  has  been  extended. 

With  George  Vise,  dated  March  29,  1907  (emergency  contract),  for  furnish- 
ing and  erecting  telephone  poles  for  telephone  line  from  Lock  1  to  Lock  2,  Tom- 
bigbee River,  thence  to  Jackson,  Ala.,  at  the  rate  of  $1.75  each  for  telephone 
poles  delivered  and  accepted,  and  75  cents  each  for  erecting  said  poles.  Work 
commenced  April  8,  1907;  was  to  be  completed  by  June  8,  1907,  but  time  of 
completion  has  been  extended. 


(d)    TOMBIGBEE   RIVER,    MOUTH   TO  DEMOPOLIS. 

The  existing  project  for  this  improvement,  as  modified  by  the 
river  and  harbor  act  of  June  13,  1902,  provides  for  maintenance  of 
the  channel  obtained  under  earlier  appropriations  between  the  mouth 
of  the  Tombigbee  River  and  Demopolis,  Ala.,  a  distance  of  185 
miles,  by  the  removal  of  obstructions  from  the  channel,  the  cutting 
of  overhanging  trees  on  the  banks,  and  the  repair  of  dikes. 

The  only  work  performed  on  this  section  of  the  river  during  the 
past  fiscal  year  was  done  by  the  snag  boat  Black  Warrior  during 
the  months  of  August,  September,  and  October,  1906,  at  which  time 
about  400  of  the  worst  obstructions  were  removed  from  the  improved 
channel.  Since  October  the  snag  boat  has  been  used  for  towing  and 
delivering  material  in  connection  with  the  construction  of  Lock  and 
Dam  No.  1,  Tombigbee  River.  This  boat  has  lately  been  extensively 
repaired  and  is  ready  to  resume  snagging  operations  as  soon  as  the 
stage  of  water  in  the  Tombigbee  River  will  i>ermit. 

Money  statement. 

July  1,  1906,  balance  unexpended $14,349.92 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     16. 000. 00 


30, 349. 92 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 3,  781. 62 


July  1,  1907,  balance  unexpended 26,568.30 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 16,000.00 

Submitted  in  compliance  with  re<]u1rements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.^ 

uigiiizea  oy  vJiOOQiC 


APPENDIX   B — ^REPORT   OF   MAJOR  JERVEY.  1877 

APPROPRIATIONB. 

PreviooB  projects: 

June  10,  1872 *5,332.05 

June  14,  1880  (below  Vienna) 15*000.00 

March  3,   1881    (below   Vienna) 7,988.00 

August  2,  1882  (below  Vienna) 12,500.00 

July  5,  1884  (below  Vienna) 15,000.00 

August  5,  1886  (below  Vienna) 11,250.00  . 

August  11,  1888  (below  Vienna) 6,000.00 

September  19,  1890 55,000.00 

July  13,  1892 a  75, 000. 00 

August  18,  1894 a  25, 000. 00 

June  3,  1898 «  25, 000. 00 

Allotted  from  emergency  act  June  6,  1900 3,980.81 

$257. 051. 76 

June  13,  1902  (allotment) 16,000.00 

Allotted  from  act  June  13,  1902 3,776.31  ' 

March  3,  1905 15,000.00 

March  2,  1907 16,000.00 

50, 776. 31 

June  30,  1907,  from  sales  of  Government  property 72. 69 

Total 307, 900.  76 


OOMMERCIAL  STATISTICS. 

Ck>mmerce  of  the  Tombigbee  River,  mouth  to  Demopolis,  during  the  calendar 
year  ending  December  31,  1906,  consisted  of  cotton,  cotton  seed,  logs,  timber, 
breadstuffs,  fertilizer,  farm  supplies,  provisions,  machinery,  and  general  mer- 
chandise. The  amount  of  this  conmierce  was  about  414,932  tons,  valued  at 
$6,700,392. 


(b)    demopolis   to   COLUMBUS. 

Between  June  18,  1906,  and  December  22,  1906,  about  110  miles 
of  river  were  worked  over  with  the  snag  boat  Vienna.  In  January, 
1907,  the  Vienna  was  brought  down  to  Demopolis  and  laid  up.  Dur- 
ing the  winter  she  was  overhauled  and  repaired,  and  in  May,  1907, 
she  was  towed  to  a  point  about  12  miles  below  Columbus,  at  which 
point  she  will  resume  operations  as  soon  as  the  stage  of  river  will 
permit,  working  downstream  in  the  removal  of  obstructions. 

Money  statement. 

July  1,  1906,  balance  unexpended $7,113.08 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  12, 000. 00 


19, 113. 08 
June  80,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 5,049. 65 


July  1,  1907,  balance  unexpended 14,06.^.43 

July  1,  1907,  outstanding  liabUities 510.00 

July  1,  1907,  balance  available 13,553.43 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 12,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899, 


•  Portions  of  Tombigbee  River  appropriations  applied  t9  snagging  work, 
ERG  1907 87  '  ^  O 
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APPROPRIATIONS. 

June  14,  1880  (Columbus  to  Vienna) $12,000 

March  3,  1881  (Columbus  to  Vienna) 6,390 

August  2,  1882  (Vienna  to  Fulton) 7,500 

July  5,  1884  (Vienna  to  Fulton) 10.000 

August  5,  1886  (Vienna  to  Fulton) 7,500 

August  11,  1888  (Vienna  to  Fulton) 6.500 

September  19,  1890 15,000 

July  13,  1892 35.000 

August  18,  1894 50,000 

June  3,  1896 50,000 

March  3,  1899 10,000 

March  3,  1905  (allotment) 10,000 

March  2,  1907  (allotment) i,_  12,000 

Total 231,890 


COMMERCIAL   STATISTICS. 


Articles. 

Quantity. 

Value. 

Cotton 

Tons. 
1,604 
4,678 
3,698 

fS24,782 

Cotton  oeed 

70,645 
76,572 

General  merchandise. ...  . -- 

Total 

9,775 

471,999 

(f)    COLUMBUS  TO  WALKER's  BRIDGE. 

No  work  has  been  done  on  this  improvement  since  September,  1905, 
owing  to  lack  of  funds,  nor  have  any  expenditures  been  made. 

Money  statement. 

July  1,  1906,  balance  unexpended $291.95 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-       2, 000. 00 

July  1,  1907,  balance  unexpended 2,291.  a"> 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000,00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

All  work  done  is  for  the  purpose  of  maintaining  the  high- water 
channel. 

APPROPRIATIONS. 
For  Tombigbee  River  above  Columbus : 

June  10.  1872 $4,667.05    - 

June  18,  1878 12,000.00 

March  3,  1879 10,000.00 

March  14,  1880 i 4,  COO.  00 

March  3,  1881 1.000.00 


For  Tombigbee  River,  Fulton  to  Columbus: 

July  13,  1892 6,000.00 

August  18,  1894 4,000.00 

June  3,  1896 8,000.00 

March  3,  1899 5, 000. 00 


$31, 667. 05 


For  Tombigbee  River,  Walker's  bridge  to  Fulton : 

August  11,  1888 4,000.00 


23, 000. 00 


July  13,  1892 


1890 4,00U.U0      ^^T_ 

(maintenance) 91^^00(^4)0^  Ogle 
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For  Tomblgbee  River,  Walker's  bridge  to  Fulton— Cont'd. 

August  18,  1894  (maintenance) $1,000.00 

June  3,  1896  (maintenance) 1,000.00 

March  3,  1899  (maintenance) 1,000.00 

$14, 000. 00 

For  Tomblgbee  River,  Ck>lumbu8  to  Walker's  bridge: 

June  13,  1902  (allotment) 4,000.00 

March  3,  1905  (allotment) 2,000.00 

March  2,  1907  (allotment) 2,000.00 

8,000.00 

Total   76, 667. 05 


COMMERCIAL    STATISTICS. 

Commerce  on  Tomblgbee  River  between  Columbus  and  Walker's  bridge  during 
the  calendar  year  ending  December  31,  1906,  consisted  of  1,0(X)  tons  of  heading 
bolts  and  general  merchandise,  valued  at  $40,000. 


OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  BLACK   WARRIOR 

RIVER,   ALABAMA. 

GENERAL   CONDITION    OF  LOCKS. 
LOCKS   7.   8,   9,    10,    11,    12,   AND    13,    BLACK   WARRIOR    RIVER. 

Locks  7,  8,  and  9  are  in  fair  condition,  though  additional  riprap 
for  bank  protection  and  additional  stone  filling  below  dams  are 
needed  to  check  erosion.  Replacing  pile  clusters  above  these  locks 
with  timber  guide  cribs  filled  with  stone  was  begun  late  in  the  last 
working  season,  and  four  cribs  at  Lock  7  were  completed.  All  timber 
for  new  cribs  was  delivered  at  Locks  8  and  9,  and  one  crib  at  Lock  8 
was  completed. 

Locks  10,  11,  and  12  are  in  good  condition,  though  some  dredging 
is  needed  to  remove  flood  deposit  from  locks  and  approaches.  This 
work  is  now  in  progress.  Lock  13  is  in  excellent  condition,  though 
some  dredging  is  needed  in  lower  approach  to  lock. 

WORK  OF  PAST  YEAR. 

Lock  7. — Underbrush  and  piles  of  drift  cleared  off  of  reservation. 
About  8,000  cubic  yards  flood  deposit  dredged  from  lock  chamber 
and  approaches  to  lock.  Four  guide  cribs  built  to  replace  pile 
clusters  along  upper  approach  to  lock,  44,000  feet  B.  M.  timber  and 
1,807  tons  of  stone  being  used  in  their  construction ;  2,112  tons  stone 
filled  below  dam  to  check  erosion.  Bank  below  abutment,  which  was 
badly  eroded,  graded  to  an  approximate  slope  by  moving  about  3,300 
cubic  yards  ox  earth.  This  area  was  protected  by  the  use  of  about 
225  cords  of  brush  and  2,083  tons  of  stone  and  quarry  waste.  Wire 
fence  has  been  built,  inclosing  all  Government  land  on  both  sides  of 
the  river.  Lock  house  has  been  painted.  Bank  back  of  lock  and 
lock  mound  have  been  graded  and  sodded  with  Bermuda  grass. 

Lock  8, — AH  timber  and  749  tons  of  stone  for  new  guide  cribs 
delivered.  One  crib  40  feet  long  was  built,  using  10,248  feet  B.  M. 
timber  and  about  700  tons  stone  filling.  Lock  house  has  been  painted. 
Wire  fence  has  been  built  around  Government  reservation.    Under- 
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OTowth  cleared  off  reservation,  and  Bermuda  grass  planted  on  river 
banks. 

Lock  9, — ^Timber  for  new  guide  cribs  delivered.  Underbrush  and 
drift  cleared  off  reservation.  A  number  of  trees,  which  had  caved  off 
river  bank  into  upper  lock  approach,  pulled  out  and  cut  up.  About 
4,800  cubic  yards  of  flood  deposit  dredged  from  lock  chamber  and 
approaches  to  lock.    Wire  fence  built  around  Government  reservation. 

Lock  10. — General  repairs  to  plant  kept  up  at  Tuscaloosa  shops, 
which  are  located  at  this  lock.  Flood  deposit  removed  from  around 
lower  gates.    Lock-tender's  house  and  fences  painted. 

Lock  11, — Lower  bank  wall  gate,  which  had  been  badly  damaged 
during  high  water  in  March,  1906,  taken  down  and  rebuilt;  Flood 
deposit  removed  from  lock  chamber.  Lock-tender's  house  and  fences 
painted. 

Lock  12. — ^Lock-tender's  house  and  fences  painted.  Dredging  flood 
deposit  from  lock  chamber  and  approaches  to  this  lock  now  in 
progress. 

Lock  13, — ^Lock-tender's  house  painted.  Well  77  feet  deep  drilled 
on  reservation,  furnishing  an  abundant  supply  of  excellent  water. 
Flood  deposit  removed  from  lock  chamber.  Drain  ditches  cut.  Iron- 
work painted. 

statement  of  expenditures  for  operating  and  caring  for  Locks  7,  8,  9,  10,  11, 12 
and  IS,  Black  Warrior  River,  Alabama,  during  the  fiscal  year  ending  June  SO, 
1906,  submitted  in  accordance  with  Circular  No.  12,  Office  of  Chief  of  Engi- 
neers, dated  July  31, 1897, 


Items. 


Salaries  of  Inspectors,  lock  masteis,  and  lockmen. 

Extra  labor 

Riprap  bank  protection,  3,000  tons, at  ^per  ton  . . 
Stone  filling  below  dams,  8,000  tons,  at  S2  per  ton  . 

Replacing  concretapaving  at  Lock  7 

Guide  criDB  at  Locks 7, 8,  and  ( 


Removing  flood  deposits  and  obstructions  from  locks 

and  approaches > 

Painting  and  repairs  to  gates,  valves,  and  ironwork  . . . 

Paintl  ng  and  repai  rs  to  lock  houses 

Filling  above  dams .- 

Wells  at  Locks  10, 11,  and  18 

Wire  fences  at  Locks  7, 8,  and  9 

Repairs  to  steamer  John  Mills 

Tools  and  plant 

Fuel ,  ligh  ts,  and  oil 

Telephone  service  and  maintenance 

Incidentals : 

Outstanding  liabilities 


Allotted.    Expended.    Balance. 


•9,960.00 
l,f)00.00 
6,000.00 
6,000.00 
800.00 

15,000.00 

5,000.00 
4,000.00 
1,500.00 
1,000.00 
1,000.00 

800.00 
8,000.00 
2,000.00 
1,000.00 

500.00 

5,ooaoo 

2,470.25 


Total i    65,680.25 


$8,774.49 
1.400.92 
6.887.92 
4,658.65 


7,179.68 

3.598.50 

2,963.67 

1.479.66 

69.26 

193.59 

832.04 

8,000.00 

8,837.66 

847.60 

687.55 

894.92 

2,470.25 


48,721.15 


11,185.51 
99.06 


1,841.85 

800.00 

7,820.82 

1.406.60 

1.086.88 

20.44 

980.76 

806.41 


652.60 


4,106.08 


Minus 
balance. 


8887.92 


582.04 


1,387.66 


137.56 


19,704.27      2.896.17 


COMMERCLAL  STATISTICS. 

Traffic, 


Lock  No.  7. 

Lock  No.  8. 

Lock  No.  9. 

Lock  No.  10. 

Vessels,  etc. 

Afl- 
cend- 
Jng. 

De- 

scend- 

ing. 

To- 
tal. 

As- 
cend- 
ing. 

De- 

scend- 
ing. 

To- 
tal. 

As- 
cend- 
ing. 

scend- 
ing. 

To- 
tal. 

As- 
ing. 

scend- 

To- 

tal. 

5 

2 

31 

4 

110 

14 

5 

I 
30 

'*"i28' 

12 

10 
3 
61 
4 
288 

26 

5 
61 
81 
88 
110 

9 

6 

59 

31 

82 

U4 

9 

■    10 
120 
62 
170 
224 

18 

Towboats 

2 

80 

4 

114 

8 

1 
80 

"'iii' 

8 

8 

60 

4 

226 

16 

2 

41 

8 

128 

iR 

1 
40 

1 
139 

o ' 

8 

Government  boats .... 

Other  barges 

Government  barges. . . 

Government   small 

craft..,..,.,, 

81 

4 

8«2 

ft 

'  u 

giiizect  Dy  '*w-i 
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Traffic— Ooniimied. 


Lock  No.  7. 

Lock  No.  8. 

Lock  No.  9. 

Lock  No.  10. 

VeaeelR,  etc. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

To- 
tal. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

To- 
tal. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

To- 
tal. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

TO- 
tal. 

Small  craft 

2 

6 
24 

8 
24 

6 

8 
83 

14 
88 

6 

• 
8 
27 

14 
27 

26 

23 
15 

49 

Rafts 

16 



Total 

168 
S6 

201 
64 

869 
90 

810 
100 

841 

118 

651 
218 

164. 
44 

188 
70 

852 
114 

201 
52 

212 
60 

418 

Lockages 

102 

Lock  No.  11. 

Lock  No.  12. 

Lock  No.  18. 

Vessels,  etc. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

To- 
tal. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

To- 
tal. 

As- 
cend- 
ing. 

De- 
scend- 
ing. 

To- 
tal. 

Tow  boats 

1 
64 

1 
118 
82 
16 

1 
64 

1 

119 

28 

14 

12 

2 
108 
2 
237 
60 
29 
12 

1 
57 

1 
117 
80 
15 

1 
66 

1 

116 

24 

16 

11 

2 
113 
2 
238 
54 
SI 
11 

Government  boats 

Coal  barges 

Goyemment  barges 

Onvemnient  small  rnif  t 

6 
87 

6 
41 
6 

10 

Small  craft 

78 

ji^n^ . 

6 

Total 

221 

78 

229 
85 

460 
168 

221 

91 

225 
108 

446 
194 

42 
101 

61 
104 

98 

liockages 

205 

Commerce. 
[In  tons.] 


Lock  and  date, 

1 

J 

u 

1 

1 

1 

5 

V 

1 

1 

a 

I 

J 

•0  . 

11 

Total. 

LodtNo.7. 
Jl]]7,1906 

882 
696 
200 
400 
326 
260 

882 

August,  1906 

80 

676 

Beptem ber,  1906 

' 

200 

Oc'bber,19b6 

124 

1 

1,697 
1,920 
1,686 
1,566 
1,067 
1.788 
1,877 
2,746 
1,049 

2, 121 

November,  1906 

4 

2,260 
1,946 

December,  1906 

, 

January,  1907 

445 
219 
679 
689 

477 
164 

40 
83 
42 

90 
77 
89 

•  40  |....|      26 

140  1  14  1 

300    •      28 

2,190 

Febniarv,  1907 

"2 

186 
17 

220 

1.989 

March,  1907 

2,790 
2,268 
8,623 

April,  1907  ... 

160 
160 

180 
140 

12 

May,1907 

1 

June,  1907 

» 

1,212 

Total 

2,687 

116 

34 

206 

2 

202 

14,784 

400 

2,654 

480  i  14  1      68 

21.646 

Lock  No.  8. 
July,1906 

1 

1,012 

2,232 

876 

42 

""*78' 
180 
280 
160 
780 

1,060 

329 
602 
200 
880 
331 
260 

"'226' 

'■'iso' 

140 

1        1 
a  1      2 

1,846 

2,739 

696 

August,  1906 

8 
2 

2 
17 
20 

i 

September,  1906 



October.1906 

i24 

1,737 
2,214 
1,968 
1,565 
1,067 
2,238 
932 
2,746 
1.049 

2,808 
2,649 

November,  1906 

December,  1906 

:.::::::::: 

L... 

2,218 

January,1907 

446 

219 
881 
307 
477 
164 

40 
83 
42 

90 
77 

40 
140 
300 



20 
23 

2,268 

Febniarv,  1907 

185 
17 

2,109 

March,  1907 

89      2 

8,817 

April,  1907 

1,629 
4,148 
2.272 

3&y,i907.:. :::::::::::: 

June,  1907 

9 

Total 

2,607 

116 

84 

206 

7 

202 

16,491 

6,200 

2,492 

480 

17 

97  1  27.948 
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Commerce — Continued. 
[In  tons.] 


Date. 

Coal. 

Logs. 

Lumber. 

Stone. 

General 
and  miM- 
cellane- 

OU8. 

Total. 

Lock  No.  9. 
Joly,  1906 

329 
518 
200 
1           380 
881 
260 

829 

Augiwt.  1906 

80 

508 

September,  1906 

200 

October,  1906 

124 

1,737 
2,214 
1,958 
1.555 
1,067 
2,283 
932 
2,746 
1,049 

.  20 
4 

2,261 

November,  1906 

2,549 

December,  1906 

2,218 
2|069 

January,  1907 

445 

219 
881 
807 
477 
154 

69 
160 
280 
160 
780 
460 

20 

February,  1907 

220 

iao' 

140 

1,666 

March,lflb7 

28 

3  417 

April,  1907 

1.529 
4,143 
1,672 

May,  1907 

June,  1907 

9 

Total 

2,607 

1,989 

2,508 

15,491 

76 

22,671 

Lock  No.  10. 
July,  1906 

87 

87 

August,  1906 

September,  1906 

October,  1906 

248 

466 
70 

2,600 
2,214 
1,958 
1,555 
1,815 
1,486 
932 
2,746 
1,049 

3,314 
2  284 

November,  1906 

December,  1906 

1,958 

January,  1907 

445 
511 
564 
805 
477 
222 

60 
48 
21 

90 

8 

2  158 

FVbiimry,  iW7 

2,874 
2  092 

March,  1907 

21 

April,  1907 

120 

1,867 

May,  1907 

3,228 

June,  1907 

io 

1,281 

Total 

2,772 

129 

833 

16,355 

89 

20,128 

Lock  No.  11. 
July,  1906 

77 

72 

149 

August,  1906 

4 

4 

September,  1906 

40 
114 
70 

40 

October,  1906 

240 

2,352 
2,214 
1,958 
1,555 
1,815 
1,486 
932 
2,746 
1,049 

2,706 

November,  1906 

50 

2,884 
l!958 

December,  1906 

January,  1907 

567 
429 
588 
805 
523 
188 

60 
48 
21 

90 

2.272 

February.  1907 

2,292 

March,  1907 

16 

2.112 
1.867 
8,269 
1,237 

Aoril,  1907 

120 

May,  1907 

June,  1907 

Total 

2,728 

3C9 

506 

16,107 

20 

19.730 

Lock  No.  12, 
July,  1906 

77 

72 

149 

August,  1906 



4 

4 

September,  190(S 

GO 

40 
114 
70 

100 

October,  1906 

124 
50 

2,070 
2,214 
1,958 
1,556 

815 
1,486 

932 
2,746 
1,049 

2  308 

November,  1906 

2.884 

December.  1906 

1  958 

January,  1907 

567 
429 
589 
305 
523 
188 

60 
48 
21 

90 

2  272 

February,  1907 

1  292 

March,  1907 

46 

2,142 

April,  1907 

120 

1.357 
8,269 
1,287 

May,  1907 

June,  1907 

Total 

2,852 

189 

506 

14,825 

50 

18,422 

Lock  No.  IS. 
July,  1906 

1 

1 

August,  1906 

Septem  ber,  1906 

October,  1906 1 

1 

November,  1906 

' 

December.  1906 

.:: |..::.: :: 

January,  1907 

38 
43 
68 

88 

February.  1907 

48 

March,1907 1 

68 

April,  1907 

82 

82 

May,  1907 

June,  1907 .... 

70 

:::::::::::::: 

70 

Total 

149 

152 

rZr\r\ 

■,   SQ2 

rsl/> 
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Comparative  table  of  commerce  through  lockSt  fiscal  year  ending  June  SO, 


Items. 

Lock  No. 

7. 

Lock  No. 

8. 

Lock  No. 

9. 

1905. 

1906. 

1907. 

1905. 

1906. 

1907. 

1905. 

1906. 

1907. 

Steamboats : 

Barges 

Steamboats. 

Passengers 

Lockages  

.number.. 

do.... 

.tonnage.. 

do.... 

.number. . 

120 

177 

13,668 

13,458 

96 

157 

9,450 

14,596 

8 

102 

74 

237 

8,289 

22,310 

128 

247 

18,085 

20,892 

117 

191 

14,080 

17,267 

8 

137 

192 
394 
26,608 
34,460 
267 
228 

127 

285 

20,130 

24,415 

96 

167 

6,936 

14,016 

68 

232 

5,889 

21,630 

do.... 

tons.. 

do.... 

138 

90 

150 

141 

108 

114 

Freight  carried: 

Coal 

Corn 

2,085 

2,369 

2,587 
115 

2,140 
5 

2,262 
14 

2,607 
115 

2,859 

2,262 

2,607 

Oil    

do.... 

2 

Flour 

do.... 

20 

34 

47 

1 

264 

20 

84 

Sugar 

Cotton 

do-... 

do.... 

do.... 

do.... 

403 
10 

888 

206 
2 

349 

206 
7 

131 

Hay 

Steel  rails . . . 

17 

54 

17,804 

Cotton  seed . 

..  do... 

275 

7,475 

20 

202 

14,784 

14 

28 
18,435 

275 

7,334 

20 

18 

289 

202 

15,491 

17 

Stone 

Oats 

do.... 

7,380 

7,334 

15,491 

Cotton-seedro<»«^i  -dr» 

Fertilizer  ... 

.     .-do.--. 

289 

480 



321 
1,163 

480 

177 

Sand  and  gravel  .do. , . . 

Steel  gate  material, 
tons 

420 
1,073 
1,342 

651 

420 
2,454 
1,254 

696 

420 
1,285 
1,104 

126 

Logs 

Lumber 

General  and 
neous  ... 

...;.do.... 

do... 

miscella- 
ton.s.. 

2,306 
120 

649 

400 
2,654 

68 

487 
140 

582 

6,200 
2,492 

97 

206 
164 

828 

1.969 
2,606 

76 

Total 

12,953 

14,322 

21,546 

18,613 

15,405 

27,948 

21,242 

12,581 

22,671 

LOCK  NO.   10. 


Items. 

1897. 

1898. 

233 

403 

6,165 

29,032 

20:l 

1899. 

172 
118 
3,365 
5,770 
348 
220 

1900. 

1901. 

1902. 

1903. 

1904. 

1905. 

1906.     1907. 

Steamboats. .  .number. . 

Barges do — 

Steamboats  ..tonnage.. 

Barges do — 

Passengers  ...number.. 

67 
89 
(«) 
") 
58 

71 
87 
1.892 
f),  465 
36 
119 

94 
180 
3,135 
19,265 
28 
199 

59 

131 

3,621 

12,884 

"iis' 

305 
420 
18,345 
24,990 
101 
434 

204 

451 

18,693 

30,930 

127 

299 

18,560 

24,700 

86 

156 

9,807 

13,927 

84 

266 

7,762 

23,354 

Lockages do 

228  1      537 

276 

160 

208  I      102 

Freight  carried: 

Coal tons.. 

Corn do... 

1,925     2,223 

1,059 

615 

3.305 
12 

240     3,860 

1,476 

2,689 

2,260 

2,772 

Cotton do. . . 

38 

Hay  do... 

1 

10 

Steel do... 

1 

28 
22 

2 

120 

' 

Cement do. . . 

88 

.       .1  - 

1 

Stone do... 



5,076 

148 

^2,082 

126 
18 

3,938 

45 

13,096 
256 

14,763 
1  725 

14,783 
1,132 

7,338 

16,865 

Sand      and 
gravel do... 

Oats do... 

Cross-ties  .     .  do 

113 

Hewn  timber  .do. . . 

5,264 

4 

352 

111 

1             ; 

Logs do... 

Lumber do... 

General   and  mis- 
cellaneous .tons.. 

149 
81 

14 

342 
182 

90 

138 
596 

219 



1,701 

293 

87 
525 

255 

533 
313 

106 

638 
276 

8 

487 
126 

190 

491 
266 

478 

129 
888 

39 

Total 

2,169 

13,291 

1,761 

1,656 

7,549 

5,090 

18  166  [IK  <)(^ 

20,801 

10,948 

20,128 

' 

•  No  record  kept. 
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Comparative  table  of  commerce  throuffh  locks^  etc. — Continued. 
LOCK  NO.  11. 


Itema. 

1897. 

1898. 

1899. 

1900. 

190L 

1902. 

1903. 

1904. 

1905. 

1906. 

1907. 

Steamboats. .  .number. . 

Steamboats  ..tonnage.. 

Barges do.... 

Passengers  ...number.. 

294 
285 
(«) 

w 

1,342 
584 

638 

439 

13,965 

33.500 

2,994 

774 

297 
147 
6,481 
7,800 
721 
351 

104 

105 

2,667 

«.7« 

208 

871        268 
162        268 

9,111     8,708 
21,479  24,812 

1,275      .  494 
506        455 

653        347 

464        479 

27,0Cy7   24,138 

27,220  82,485 

1,750        677 

931        639. 

164 

843 

26.003 

26,690 

84 

160 

9,021 

14,907 

110 

289 

10,194 

22,480 

Lockages do.... 

259 

211 

163 

Freight  carried: 

Coal tons 

1 
4,706     4.189 

1,269 

707 

3,945 
12 

450 

4,211 

1.852 

3,047 

2.450 

2,728 

CJom do 

25 

Cotton do 

88 

1 

Hay do... 

10 

Steel do.... 

22 

9 

5.210 

"'"88* 

20 
22 



1 

Cement do 

::"■::::: 

Stone' do 

1,277 

68 
18 

6.820 
45 

13,096 
202 

14,783 
1,725 

18.276 
957 

7,128 

16,107 

Sand    and 
gravel do 

148 



Oats do.... 

1 

Posts do 

14 
113 



i          '          1 

Crofis-ties  . . .  .do. . . . 

1                          1 

..  ..    L... 

Hewn  timber. do 

5,527 

16 

514 

820 

1             ■ 

1 

Logs do — 

Lumber do 

Qenoral  and  mis- 
cellaneous .tons.. 

165 
146 

44 

392 
346 

110 

138 
626 

285 

■i,"7i8" 

430 

87 
806 

157 

538 
154 

206 

677 
170 

158 

529 
251 

820 

479 
60 

20 

369 

506 

20 

Total 

5.06X 

16,057 

2,205 

1,836 

7,478 

7,864 

18,402 

19,360 

23,380 

10,132 

19.730 

■  No  record  kept. 


LOCK  NO.  12. 


Items. 

1897. 

1898; 

1899. 

1900. 

1901. 

1902. 

471 
543 
13,887 
38,942 
828 
660 

1903. 

1904. 

1905. 

1906. 

1907. 

Steamboats. .  .number. . 

Barges do 

Steamboats  ..tonnage.. 

Barges do 

Passengers  ...number.. 
Lockages do 

309 
211 

1,638 
551 

688 

474 

13,882 

35,790 

3,089 

815 

308 
151 
6,729 
8.060 
732 
372 

Ill 

110 

2,948 

7,020 

in 

228 

478 

271 

11,635 

28,430 

1.482 

614 

662 

679 

27,196 

35.960 

1,911 

901 

348 
687 
24.284 
36,000 
857 
513 

162 

309 

23,139 

25,420 

86 

156 

9.807 

13,927 

115 

285 

10,679 

-22, 130 

240 

208 

194 

Freight  carried: 

Coal tons.. 

Corn do. . . . 

4,699 

4,618 
25 

1,456 

757 

4,255 
12 

625 

4,211 

1 
1,932 

3,007 

2,450 

2,852 

Cotton             do       1 

88 

i 

Hav do.... 

1 

10 

Steel do 

22 
9 

""88* 

20 
22 

1 

Cement do.... 

1 1 1 

^tone do.... 

5,290 
148 

1,804 
845 

9,314  jl3,096 
1,819     2,001 

14.872 
2.642 

18,276 
380 

7,123 

14,825 

Sand     and 
gravel. ....  .do. . . . 

Oats    do  ... 

18 

Posts. do.... 

14 

113 

6,728 

74 
514 

820 



Cross  ties    ..  do.... 





TTpiirn  tfmlipr  An 

1  ■  ,..       , 1 

Logs do.... 

Lumber do — 

General  and  miscel- 
laneous   tons.. 

178 
139 

4i 

332 
346 

110 

138 
626 

285 

'1*718' 

487 

87  !      590 
805        154 

170        218 

663 
170 

158 

529 
881 

820 

479 
60 

20 

189 
606 

50 

Total 

5,060 

16.875 

2,332 

1,886 

9,149 

12,820 

20,270 

20,432 

22,893 

10,182 

18,422 

u  No  record  kept. 
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Comparative  table  of  commerce  through  lock8^  etc, — Continued. 

LOCK  NO.  13. 


Items. 

1906. 

1907. 

Steftznboata 

number.. 

4 

38 

888 

3,420 

90 
134 



Bailees 

do.... 

tonnage . . 

Banres 

do 



Pamen^ra ......        

number.. 

205 

Lockngwi , , , 

do.... 

90 

....tons.. 

Freight  carried: 

Logs 

do.... 

438 

149 

Lumberi 

do.... 

152 

General  and  miacellaneouH 

Stone 

do.... 

do.... 

8 
2,739 

1 

Total 

3.180 

302 

R5. 

IMPROVEMENT  OF  PASCAGOULA  RIVER,  MISSISSIPPI. 

Under  date  of  June  16,  1905,  two  contracts  were  entered  into  for 
continuing  work  on  the  project  to  secure  a  17-foot  channel.  The 
work  comprises  two  sections.  Section  1  reaches  from  a  point  in  Dog 
Eiver  3  miles  above  its  mouth  down  the  Pascagoula  River  to  a  point 
in  Mississippi  Sound  4,500  feet  southeast  of  light-house  beacon  Cf,  and 
section  2  reaches  from  the  lower  end  of  section  1  to  the  17- foot  con- 
tour in  Mississippi  Sound.  The  work  in  section  1  was  let  to  the 
Southern  Dredging  Company,  of  Mobile,  Ala.,  at  the  rate  of  9.98 
cents  per  cubic  yard,  place  measurement,  and  that  in  section  2  to 
John  Anderson,  of  Gulfport,  Miss.,  at  the  rate  of  8  cents  per  cubic 
yard,  place  measurement. 

The  contract  for  section  1  was  completed  May  2, 1907.  During  the 
fiscal  year  740,898.6  cubic  yards  of  material  were  removed,  resulting 
in  a  channel  17  feet  deep  at  mean  low  water,  38,005  feet  long,  and  125 
to  150  feet  wide.  The  channel  above  the  railroad  bridge  has  been 
completed  in  accordance  with  the  project. 

The  contract  for  section  2  was  completed  June  15,  1907,  295,755 
cubic  yards  being  dredged  during  the  year  and  73,712.9  cubic  yards 
redredged  over  shoals  formed  during  the  progress  of  the  work.  The 
length  of  channel  dredged  was  10,450  feet,  and  of  channel  redredged 
6,000  feet.  The  width  of  channel  formed  equals  125  feet,  with  17 
feet  mean  low-water  depth. 

The  work  in  both  sections  was  performed  by  hydraulic  dredges, 
and  the  yardage  removed  was  measured  in  place. 

Expenditures  during  the  past  fiscal  jear  amounted  to  $116,974.41, 
of  which  $40,000  was  applied  to  maintenance  and  the  balance  to 
original  dredging  under  the  contract,  including  the  cost  of  surveys 
and  other  contingent  expenses. 

With  the  available  funds  it  is  proposed  to  continue  the  improve- 
ment and  the  maintenance  of  same,  by  dredging,  and  to  apply  part 
of  the  appropriation  as  authorized  by  the  river  and  harbor  act  of 
March  2, 1907,  to  the  purchase  or  construction  of  a  hydraulic  dredging 
plant  for  the  harbors  of  the  Mississippi  coast. 
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The  pipe-line  dredge  Barnard  is  to  be  borrowed  from  the  South- 
west Pass  work  about  July  1,  1907,  and  a  two  months'  trial  made  of 
her  on  the  Pascagoula  channel. 

Money  statement. 

July  1,  1906,  balance  unexpended $117,622.08 

June  30,  1907,  refundment  of  overpayments 4. 34 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  200, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $76,974.41 

For  maintenance  of  Improvement 40, 000. 00 


317, 626. 42 


116,974,41 


July  1,  1907,  balance  unexpended 200,652.01 

July  1,  1907,  outstanding  liabilities 1, 300. 00 


July  1,  1907,  balance  available 199,352.01 


Amotmt  (estimated)  required  for  completion  of  existing  project 360, 622. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $200, 000. 00 

For  maintenance  of  improvement 50, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  sectign  7  of  the  river  and  harbor  act  of  1899. 


250, 000. 00 


APPROPRIATIONS. 


March  2,  1827 $8, 000. 00 

May  23,  1828 17,  500. 00 

August  30,  1852 5, 000. 00 

June  17,  1878 10, 000. 00 

March  3,  1879 14, 000. 00 

June  14,  1880 20, 000. 00 

August  5,  1886 20,  000. 00 

August  5, 1886  (transferred 

from   Horn   Island   Pass 

appropriation) 5,000.00 

August  11,  1888 27, 000. 00 

September  19,  1890 ai8,000.00 

July  13,  1892 «16,200.00 

August  18,  1894 a  7,  600. 00 

June  3,  1896 ol,200.00 

March  3,  1899 6  30,000.00 


June  6,  1900 »  $199, 600. 00 

June  13,  1902 25, 000. 00 

March  3,  1903 100,000.00 

April  28,  1904 25, 000. 00 

March  3,  1905 150, 000.  00 

March  2,  1907 200, 000. 00 

June  30,  1907,  refundment 

of  overpayments 4. 34 

Total 899, 104.  34 

Less  cost  of  Horn  Island 
Pass  dredging  in  1897 
from   appropriations  of 

1894  and  1896 7, 682. 40 

Balance 891, 421.  94 


CONTRACTS  IN   FORCE. 

With  John  Anderson,  dated  June  16,  1905,  approved  by  the  Chief  of  Engineers 
June  28,  1905,  for  dredging  in  section  2,  Mississippi  Sound  (at  the  mouth  of 
Pascagoula  River),  at  the  rate  of  8  cents  per  cubic  yard  for  material  removed 
by  the  hydraulic  process,  measured  in  place.  Work  commenced  November  3, 
1905 ;  was  to  be  completed  by  June  30, 1906.  Time  for  completion  was  extended, 
and  contract  completed  June  15,  1907. 

o  Portions  of  Pascagoula  River  appropriations  applied  to  dredging  work. 
^  Excluding  a  total  of  $88,000  applied  to  dredging  in  Horn  Island  anchorage. 
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with  Soutbem  Dredging  Company,  dated  June  16,  1905,  approved  by  the  Chief 
of  Engineers  August  3,  1905,  for  dredging  in  section  1,  Dog  and  Paseagoula 
rivers  and  Mississippi  Sound,  Mississippi,  at  the  rate  of  9.98  cents  per  cubic 
yard  for  material  removed  by  the  hydraulic  process,  measured  in  place.  Work 
commenced  December  23,  1905 ;  was  to  be  completed  by  June  30,  1906.  Time  of 
completion  was  extended,  and  contract  completed  May  2,  1907. 


COMMERCIAL   STATISTICS. 

The  following  statement  concerning  the  clearances  from  the  port  of  Paseagoula 
for  the  calendar  year  ending  December  31,  1906,  was  furnished  by  the  United 
States  custom-house  at  Paseagoula,  Miss. : 


Foreign  clearances 164 

Domestic  clearances 32 


Net  tonnage 75, 532 

Customs  receipts $3,080.22 


The  following  statement  concerning  the  commerce  of  the  Paseagoula  River  for 
the  calendar  year  ending  December  31,  1906,  was  furnished  by  the  Paseagoula 
Commercial  Club,  of  Scranton,  Miss. : 


Articles. 


Arriving: 

Loga  and  timber . 
Fteh  and  oysters . 
Miflcellaneoufl  ... 


Quantity.       Value, 


261,758 
1.837 
3,000 


$1,780,000 
50,000 
150,000 


Total 

266,095 

1,980,000 

Departing: 

Lumber  and  Umber 

438,271 
6,625 
1.680 
18.000 

3,805,964 

Roein 

100,000 

Turpentine 

280,000 

Charcoal 

100,000 

Total 

464,576 

4.285,964 

R  6. 


IMPROVEMENT  OF  PASCAGOULA,  LEAF,  AND  CHICKASAHAY  RIVERS, 

MISSISSIPPI. 

(a)    PASCAGOULA    RIVER. 

The  entire  length  of  this  river  from  Moss  Point  to  the  junction  of 
the  Leaf  and  Chickasahay  rivers  was  worked  over  upstream  in  June 
and  July,  1906.  The  storm  of  September,  1906,  brought  in  many  new 
obstructions,  some  of  w^hich  were  removed  during  November  and  De- 
cember, 1906.  Expenditures  during  the  year  amounted  to  $1,706.04, 
and  have  been  applied  to  snagging  in  accordance  with  the  project, 
which  is  for  maintenance  only. 

With  available  funds  it  is  proposed  to  continue  snagging  operations 
with  present  plant  and  to  apply  part  of  the  funds  to  the  construction 
of  a  suitable  self-propelling  snag  boat,  the  only  plant  now  available 
for  the  work  being  a  very  small  quarter  boat. 

(b)    LEAF  RIVER. 

In  August,  September,  and  October,  1906,  about  116^  miles  of  river 
were  worked  over,  counting  both  upstream  and  downstream  work. 
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The  expenditures  during  the  year  amounted  to  $1,772.02,  and  were 
applied  to  maintenance  of  the  channel  by  the  removal  of  snags,  logs, 
and  overhanging  trees. 
With  available  funds  the  work  of  maintenance  will  be  continued. 

(C)    CHICKA8AHAY   RIVER. 

No  work  has  been  done  here  during  the  past  year,  as  the  available 
plant  was  fully  occupied  in  snagging  on  the  I^ascagoula  and  Leaf 
rivers.  No  expenditures  were  made,  but  a  party  is  now  being  or- 
ganized and  preparations  made  to  commence  snagging  operations  as 
Hoon  as  the  stage  of  water  will  permit.  It  is  proposed  to  clean  out 
the  river  from  its  mouth  up  to  the  railroad  bridge  at  Bucatunna, 
Miss.,  76  miles. 

Money  statements. 

PASCAOOULA   BIVER,    MIBS. 

July  1,  1906,  balance  unexpended $5,437.90 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      6, 000. 00 


11,437.90 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 1,  70C.  04 


July  1,  1907,  balance  unexpended 9,781.86 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the 
balance  unexpended  July  1,  1907 5,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


LEAF  RIVEB. 


July  1,  1906,  balance  unexpended $2,813.51 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-      2, 500. 00 


5, 313. 51 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 1, 772. 02 


July  1,  1907,  balance  unexpended 3,541.49 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  tlie  balance 
unexpended  July  1,  1907 5,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

CHICK  AS  AH  AY  BIVEB. 

July  1,  1906,  balance  unexpended $2,000.00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      1, 600. 00 


July  1,  1907.  balance  unexpended 3,500.00 

July  1,  1907,  outstanding  liabilities 190.00 


July  1,  1907,  balance  available 3,310.00 


f  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5,000.00 

I  Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 
For  Pascagoula  River, 


March  3,  1881 $4,000 

Axigast  2,  1882 8, 000 

July  5,  1884 3.000 

September  19.  1890 o2,000 

July  13.  1892 -S,  800 

August  18,  1894 «5,400 


Junes,  1896 «$4,800 

June  13,  1902  (allotment) 4,000 

March  3,  1905  (allotment) 6, 750 

March  2,  1907  (allotment) 6,000 

Total 47,  750 


For  Leaf  River, 


September  19.  1890 $5,000 

July  13,  1892 5,000 

August  18,  1894 2, 500 

June  3,  1896 2, 500 

March  3,  1899 2,500 


June  13,  1902  (allotment) $2,250 

March  3.  1905  (allotment) 3, 250 

Ma^ch  2,  1907  (allotment) 2. 500 

Total 25,500 


For  Chickasahay  River. 


September  19,  1890 $5,000 

July  13,  1892 5,000 

August  18,  1894 5,000 

June  3,  1896 2, 000 

March  3,  1899 2,500 


June  13,  1902  (allotment) $2,250 

March  3,  1905  (allotment) 2, 000 

March  2,  1907  (allotment) 1, 500 


Total 25,250 


OOMMERCIAL   STATISTICS. 

The  following  statement  concerning  the  commerce  of  the  Pascagoula  River  and 
Its  tributaries,  the  Leaf  and  Chiclcasahay  rivers,  for  the  calendar  year  ending 
December  31,  1905,  was  furnished  by  the  Pascagoula  Commercial  Club,  of  Scran- 
ton,  Miss. : 


Articles. 

Quantity. 

Value. 

Fucagoula  River: 

liORW.  pllinir.  Inmber.  6tC. . . 

7bn«. 

238,500 
1,600 
6,000 
10,000 
5,000 

92,567.500 
278,600 

Turpentine 

Rosm 

157,600 

Chftrpofll . , 

100,000 
225,000 

Geperf^I  merch*n<11ie 

Total 

260,100 

3,828,600 

Leaf  River: 

Round  logs 

168,750 

9,000 

60 

1,125.000 
96,000 

Hewn  timber 

Qcneml  mercbandiM .   _  .  _                    . 

2,250 

Total 

177,800 

1  228,260 

Cblckaeahay  River: 

Logs  and  timber 

168,125 
200 

1,188.000 
9,000 

Qenenil mercbandlw .,.....-  

Total 

168,825 

1.197,000 

Note. — The  tonnages  of  the  Leaf  and  Chickasahay  rivers  pass  down  the  Pascagoula 
River,  but  In  the  above  statements  the  business  originating  on  each  stream  is  Included 
alone. 

a  Portions  of  the  Pascagoula  River  appropriations  applied  to  snagging  work. 
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R  7. 

IMPROVETMENT  OF  HORN  ISLAND  PASS,  MISSISSIPPI. 

This  work  was  advertised  in  May,  1905,  but  no  bids  were  received. 
The  U.  S.  dredge  Charleston  was  borrowed  from  the  Charleston  dis- 
trict, and  after  being  repaired  at  the  Pensacola  Navy- Yard,  reported 
at  Horn  Island  Pass,  Mississippi,  on  August  15,  1906.  The  total 
3'ardage  dredged  during  the  year  is  353,230,  and  the  condition  of  the 
pass  is  as  follows : 

Inner  cut. 

Feet. 

Mean  low-water  draft 21 

Mintmum  width  over  21  feet  deep 60 

Minimum  width  over  20  feet  deep 125 

Outer  bar. 

Mean  low-water  draft 1 22 

Minimum  width  over  21  feet  deep 200 

Minimum  width  over  20  feet  deep 300 

Money  statement, 

July  1,  1906,  halanee  unexpended $40,374.54 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-      9, 000. 00 


49, 374.  54 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  - 29, 592.  21 


July  1,  1907,  balance  imexpended 19,782.33 

July  1,  1907,  outstanding  liabilities 2,800.00 


July  1,  1907,  balance  available 16,982.33 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 9,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

August  18,  1894,  and  June  3,  1896  (allotments) $7,682.40 

March  3,  1899  (allotment,  Horn  Island  anchorage) 20,000.00 

June  6,  1900  (allotment,  Horn  Island  anchorage) 68, 000.  (X) 

March  3,  1905 40,480.00 

March  2,  1907 —  9,000.00 

Total 145, 162.  40 


COMMERCIAL   STATISTICS. 

During  the  calendar  year  1906  about  352  vessels  with  cargoes  passed  through 
Horn  Island  Pass.  The  cargoes  consisted  of  about  185,044  tons  of  lumber  and 
timber,  valued  at  $1,444,840. 
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R  8. 

IMPROVEMENT  OF  HARBOR  AT  BILOXI,  MISSISSIPPI. 

Under  a  contract  dated  August  4,  1906,  with  the  Home  Dredging 
Company,  of  Mobile,  Ala.,  maintenance  dredging  was  commenced 
in  Biloxi  Harbor  on  September  12,  1906,  and  was  suspended  on  Sep- 
tember 26, 1906,  on  account  of  the  near  exhaustion  of  funds.  During 
this  time  27,139.3  cubic  yards  of  material,  place  measurement,  were 
removed  from  the  channel,  resulting  in  a  cut  50  feet  wide  and  8 
feet  deep,  reaching  from  the  wharves  at  Biloxi  to  near  the  outer 
end  of  the  channel,  4,134  feet.  Dredging  will  be  resumed  at  this 
place  during  the  approaching  fiscal  year  with  the  funds  appropriated 
tor  the  purpose  by  the  river  and  harbor  act  of  March  2,  1907. 

Money  statement, 

July  1.  1906,  balance  unexpended $8,845.50 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_       9. 000.  (X) 


17, 845.  50 
June  30,  1907,  amount  exi^ended  during  fiscal  year,  for  maintenance 
of   improvement 7, 148.  97 


July  1,  1907,  balance  unexpended 10,(596.53 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the 
balance  unexpended  July  1,  1907 10,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

August  2,  1882 $5,000.00 

August  5,  1886 12,500.^)0 

August  11,  1888 18,500.00 

September  19,  1890 9,000.00 

June  13,  1902 10,000.00 

March  3,  1905 9,000.00 

March  2,  1907 l 9,000.00 

Total   73, 000.  00 

Less  amount  turned  back  into  Treasury  January.  189(> 617.73 

Balance 72, 382.  27 


CONTRACTS  IN   FORCE. 

With  Home  Dredging  Company,  dated  August  4,  1906,  approved  by  the  Chief 
of  Engineers  August  16,  1906,  for  dredging  In  harbor  at  Biloxi,  Miss.,  at  the 
rate  of  25i  cents  per  cubic  yard  for  material  removed  by  the  hydraulic  process, 
measured  In  place.  Work  commenced  September  12  and  was  completed  Sep- 
tember 26,  1906. 
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COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR  ENDING   DECEMBER  31, 

190«. 


Exports  and  imports. 

Articles. 

Quantity. 

Value. 

Exports: 

Sand 

Tom. 

2.000 

1,368 

7,800 

13,600 

$4,000 

Turpentine 

284,000 

Rosm 

187,200 

Lain  ber 

120,000 

Total 

24,668 

545,200 

Imports: 

Geneml  merchAndlfie. 

20,000 

766 

8,080 

4,500 

12,600 

1,000 

800 

10,000 

1,000.000 

Building  material 

23,250 

Fruit  and  vegetables : 

128.250 

Sash,  doors,  shingles,  and  drecised  lumber 

140,000 

Ck>al 

87,800 

Cement , 

12,0UO 

Wood 

2,000 

Fish  and  oysters 

600,000 

Total 

52,746 

1,938,300 

R  g. 
CHANNEL  FROM  GULFPORT  TO  SHIP  ISLAND  HARBOR,  MISSISSIPPI. 

During  the  past  fiscal  year  a  survey  party  has  been  almost  continu- 
ously engaged  in  sounding  to  determine  whether  the  channel  and 
basin  were  being  maintained,  and  incidentally  to  determine  the  rate 
of  shoaling.  The  dredge  engaged  on  this  contract  resumed  work 
August  3, 1900,  and  continued  until  April  26, 1907. 

The  condition  of  the  channels  leading  to  Gulf  port  is  as  follows : 

Gulf  port  anchorage  basin  and  ship  channel. 

Feet. 

Mean  low  water  draft 21 

Minimum  depth  in  channel 18 

Maximum  depth  in  channel 26^ 

Width  of  channel 300 

Depth  in  center  of  channel 20i-26i 

Ship  Island  anchorage  and  pass. 

Minimum  depth  from  end  of  Gulfport  channel  to  Ship  Island  Pass 19 

Depth  in  anchorage  (approximate) 30 

Depth  over  bar  (width  about  300  feet) 22^ 

Expenditures  in  connection  with  survey  and  supervision  of  this 
work  during  the  fiscal  year  have  amounted  to  $5,848.24.  No  expendi- 
tures have  been  made  for  maintenance  under  contract. 

Statement  of  expenditures  for  examinations  and  inspections  of  work  of  dredg- 
ing a  channel  and  anchorage  hasin  between  Ship  Island  Harbor  and  Oulfport, 
-  Miss.j  during  the  fiscal  year  ending  June  30, 1907. 

[Submitted  in  accordance  with  Circular  12.  Office  of  the  Chief  of  Engineers,  dated  July 

31,  18»7.] 


Items. 


Inspection  and  superintendence, 

Examinations  and  surveys 

Office  expenses 

Mileage 

Incidentals 

Total 


Allotted.    Expended.  Balance. 


$5,070.00 

1.200.00 

1,260.00 

150.00 

380.00 


8,000.00 

^qiTize 


$4,882.73 

1,074.97 

405.00 

80.24 

5.80 


5,848.24 

1  DV  V^  \J  \lJ 


$787.27 
125.08 
845.00 
119.76 
824.70 


2,161.76 


APPENDIX   R — ^BEPOBT   OF   MA  JOB  JEBVEY.  1898 

Money  statement. 

July  1,  1906,  balance  unexpended . $14,994.19 

June  30.  1907,  amount  allotted  during  fiscal  year 3,005.81 

Amount  appropriated  by  river  and  harl>or  act  approved  March  2, 1907  100, 000. 00 
Amount  appropriated  by  sundry  civil  act  approved  March  4.  1907.-.    10, 000. 00 


128,000.00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  mulutenauce 
of  improvement  5,848.24 


July  1,  1907,  balance  unexpended 122,151.76 

July  1,  1907,  outstanding  liabilities 400.00 


July  1,  1907,  balance  available 121,761.76 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  Improvement,  In  addition  to  the  bal- 
ance unexpended  July  1,  1907 200,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

July  5,  1884,  (allotments) 124,199.85 

June  28,  1902 150,000.00 

April  28,  1904  (maintenance) 10,000.00 

March  2,  1907 100,000.00 

March  4,  1907  (maintenance) 10,000.00 

Total ^ 294,199.85 


CONTRACT  IN   FORCE. 

With  Spencer  S.  Bullls,  dated  February  20,  1901,  approved  by  the  Chief  of 
Engineers  March  18,  1901,  for  dredging  a  channel  and  anchorage  basin  in  Miss- 
issippi Sound,  between  Ship  Island  Harbor  and  Gulfport,  Miss.,  for  $150,000, 
and  for  maintaining  said  channel  and  anchorage  basin  for  a  period  of  five  years 
after  its  completion  for  the  sum  of  $10,000  annually.  Work  commenced  April  16, 
1901,  and  the  channel  and  anchorage  basin  were  accepted  as  completed  June  14, 
1906.  The  five-year  period  of  maintenance  commenced  June  14,  1906,  but  this 
contract  was  finally  annulled  under  supplemental  agreement  approved  by  the 
Secretary  of  War  June  11,  1907. 


COMMERCIAL   STATISTICS   FOR   THE   CALENDAR   YEAR   ENDING   DECEMBER 

31,   1906. 

Exports  and  imports. 


Articles. 

Quantity. 

Tbiw. 
659,531 
20.531 

Value. 

Exports: 

XiUvilwr  ftnd  tfmb6r. .  -  r 

$8,224,000 

NAval  stores 

558,621 

ToUl 

680,062 

8,777,621 

upotts: 

LtimlMT  (ind  timber  (<x*Btwi8*) ....-, 

60,750 
8,180 

540,000 

Pbospiiate,  pyrites,  aspluiltumi  creosote  oil 

57,244 

Total 

63,930 

597,244 

ENO  1907 88  L  igmzed  by  GoOglC 


1394        REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.   ARMY. 

Comparative  statement  of  number  and  draft  of  vessels  passing  in  and  out  of  the 
dredged  channel  for  calendar  years  1905  and  1906. 


[Complied 

from  records  of  custom-house  and  wharfmaster.  1 

Steamshlpfl. 

Square-rigged 
vessels. 

Schooners. 

Total. 

In. 

Out. 

In. 

Out. 

In. 

Out. 

In. 

Out. 

1905.  1906. 

1 

1905. 

1906. 

1905. 

1906. 

1905. 1 1906. 

1905. 

1906. 

1905.1 1906. 

1 

1905. 

1906. 

1905. 

1906. 

LemthanUfeet. 
14  to  15  feet 

89 

HI 

2 
6 
5 
3 
4 
5 
22 
20 
12 
5 

1 

1 

2 

5 

4 

13 

23 

37 

16 

1 

76 

64 

3 
8 

71 

55 

9 
29 
25 
14 
9 
1 
2 

26 
25 
11 
8 
2 
2 

286 

230 

11 
85 
35 
24 
31 
14 
41 
37 
16 
5 

80 
29 

15  to  16  feet 



5 

7 
18 

8 
17 
17 

4 

2 
8 
8 
13 
17 
17 
6 

15 

16  to  17  feet 

3 

..... 

1 

• 
"I' 

3 

1 
3 

1 

3 

21 

17  to  18  feet 

3 

:::::i::::: 

1 
2 

1 

14 

18  to  19  feet 

1 

28 

19  to  20  feet 

40 

20  to  21  feet 

8        1 
1        1 

1 

54 

21  to  22  feet 

:::::i::::: 

22 

22  to  23  feet 

i 

1 

1 

1 

1 

Total 

96 

117  1    84 

103 

77  !    04 

1 

76 

77  1    75 

55 

89  1    74 

248 

236 

249 

254 

R  lo. 


IMPROVEMENT  OF  WOLF  AND  JORDAN  RIVERS,  MISSISSIPPI. 

With  the  funds  available  it  is  proposed  to  enter  into  contract  during 
the  next  fiscal  year  for  dredging  a  channel  7  feet  deep,  100  feet  wide 
at  bottom,  and  with  side  slopes  of  1  on  6,  from  the  7- foot  depth  in  each 
stream  to  the  6-foot  curve  of  depth  iji  Bay  St.  Louis. 

No  expenditures  were  made  during  the  past  fiscal  year. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 $30, 000. 00 

July  1,  1907,  balance  unexpended 30,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  In  addition  to  the  bal- 
ance unexpended  July  1,  1907 5,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATION. 
March  2,  1907 $30,000 


COMMERCIAL  STATISTICS   FOR  THE   CALENDAR   YEAR   ENDING   DECEMBER  31. 

1906. 


Articles. 

Quantity. 

Value. 

Lumber            ....        

Tom. 

41.062 
7,285 
1,765 
3.753 

9827,389 

KO0{ll 

195,373 

TiirDentlne    '. 

265,142 

OpTipm.!  mprnViRnfl  irp _ 

168,956 

Total      

58,865 

946.860 

uigiTizea  oy  %.jv^v^' 
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IMPROVEMENT  OF  PEARL  RIVER  BELOW  ROCKPORT,  MISSISSIPPL 

The  present  project  is  for  a  2-foot  channel  at  mean  low  water  from 
the  mouth  up  to  Kockport,  Miss.,  246  miles.  The  project  has  never 
been  completed.  The  entire  distance  has  been  worked  over  once,  and 
some  sections  have  been  cleaned  out  several  times.  The  continuous 
operation  of  a  suitable  self-propelling  snag  boat  for  five  years  is 
believed  to  be  necessary  to  complete  the  improvement. 

Between  June  22  and  December  31,  1906,  about  86  miles  of  the 
river  were  worked  over  and  obstructions  removed  therefrom.  The 
present  snag  boat  Pearl  is  simply  a  stream  capstan  derrick  boat,  with- 
out propelling  power.  The  hull  of  this  boat  was  found  to  be  in  need 
of  extensive  repairs,  and  during  March,  April,  and  May,  1907,  these 
were  made.  Snagging  operations  will  be  resumed  with  this  boat 
early  in  July. 

With  available  funds  it  is  proposed  to  continue  the  work  of  im- 
provement and  maintenance  with  the  present  plant,  and  to  apply  part 
of  the  funds  to  the  construction  of  a  self-propelling  snag  boat. 

Money  statement, 

July  1,  1906,  balance  unexpended $4,494.17 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     30, 000. 00 

34, 494. 17 
June  30,  1907,  amount  exi)ended  during  fiscal  year,  for  maintenance 
of  improvement 5, 311. 85 

July  1,  1907,  balance  unexpended 29, 182.32 

July  1,  1907,  outstanding  liabilities 80.00 

July  1,  1907,  balance  available 29,102.32 

Amount  (estimated)  required  for  completion  of  existing  project «80, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  un- 
expended July  1,  1907 20,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


June  14,  1880 $30,000.00 

March  3,  1881 25,000.00 

August  2,   1882 15,000.00 

July  5,  1884 10,000.00 

August  5,   1886 13,125.00 

August  11,   1888 10,000.00 

September  19,  1890 15,000.00 

July  13.  1892 15,000.00 

August  18,   1894 5,000.00 


June  3,   1896 $10,000.00 

March  3,  1899 7,000.00 

June  13,   1902 7,000.00 

June  13,  1902  (allotment).       1,286.39 

March  3,  1905 7.000.0a 

March  2,  1907 30,000.00 


Total 200,411. 


«  Assuming  that  revised  estimate  printed  in  House  Document  No.  183,  Fifty- 
ninth  Congress,  second  session,  for  completing  this  project  has  been  adopted, 
and  that  $10,000  of  amount  appropriated  in  river  and  harbor  act  approved 
March  2,  1907,  will  be  applied  to  maintenance  dredging  at  mouth  of  East  Pearl 


River. 
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Articles. 

Quantity. 

Value. 

Timber  ,,.,,-,,.,.,.,...,-,- 

TbiK. 

62.1^ 
7,018 
1  M8 
21222 

M6ft.779 

Ro8in 

186.881 

Tiupentln6 

2BB.280 

General  xnerchandiae 

100,000 

Total 

4»,420 

900,800 

R    12. 


IMPROVEMENT  OF  PEARL  RIVER  BETWEEN   EDINBURG  AND  JACK- 
SON, MISSISSIPPI. 

During  the  past  year,  between  June  27  and  December  23,  1906, 
about  70  miles  of  river  were  worked  over  from  Edinburg  downstream. 
With  available  funds  it  is  proposed  to  continue  the  work  of  removing 
logs  and  snags  from  the  stream  and  cutting  away  overhanging  trees. 
During  the  past  year  $2,723.19  was  expended,  all  applied  to  mainte- 
nance. 

Money  statement. 

July  1,  1906,  balance  unexpended $3,957.90 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.      3, 500. 00 


7,457.90 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2,723. 19 


July  1,  1907,  balance  unexpended 2,734*71 

July  1,  1907,  outstanding  liabilities 150.00 


July  1, 1907,  balance  available 4,584.71 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3.500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


CABTHAQE  TO   JACKSON. 


March  3,  1879 $6,000 

June  14.  1880 7.500 

March  3,  1881 2,500 

August  2.   1882 2,500 

August  6,  1886 2,250 

August  11,  1888 2,500 

September  19,  1890 3,000 


July  13,  1892 $5,000 

August  18,  1894 !.__     2,400 

June  3.  1896 2,400 

March  3,  1899 2,500 


Total 38,550 


EDINBUBG  TO  CABTHAOE. 


July  5,  1884 $2,500 

August  5,  1886 2,250 

August  11,  1888 5,000 

September  19,  1890 5,000 

July  13,  1892  (maintenance)..        500 


August  18, 1894  (maintenance). 
June  3,  1896  (maintenance)  _.. 
March  3,  1899  (maintenance)  . 


$500 

500 

1,000 


Total 17,250 

/Google 
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KDINBUBO  TO  JACKSON. 

June  13,  1902 $3,000 

March  3,  1905 4,000 

March  2,  1907 3,500 

Total 10,500 


COMMERCIAL   STATISTICS. 


Articles. 

QuanUty. 

Value. 

Cotton,  oottonseed,  and  general  merchandise 

Tons. 
200 
226 

$17,180.00 

Groceries,  fertiliser,  andloaanulactared  goods 

10,126.00 

Totol 

425 

27, 265. 00 

R  13. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

Under  date  of  May  25, 1906,  an  allotment  of  $3,800  was  made  from 
the  above-named  appropriation,  to  be  applied  to  the  removal  of  the 
wreck  of  a  sunken  dry  dock  from  Mobile  River,  Alabama.  A  con- 
tract has  been  entered  into  for  the  work,  but  it  has  not  yet  been 
performed. 


CONTRACT  IN  FORCE. 


With  Robert  Middleton,  dated  October  2,  1906  (emergency  con- 
tract), for  removing  sunken  dry  dock  from  Mobile  River,  Alabama, 
for  the  sum  of  $3,700 ;  work  to  be  commenced  by  November  8,  1906, 
and  to  be  completed  by  February  8,  1907.  Time  of  completion  has 
been  extended. 


Digitized  by 
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IMPROVEMENT  OF  THE  PASSES  OF  THE  MISSISSIPPI  RIVER.  OF 
BAYOU  LAFOURCHE,  OF  BAYOU  PLAQUEMINE,  GRAND  RIVER,  AND 
PIGEON  BAYOUS,  AND  OF  BAYOU  TECHE,  LOUISIANA. 


REPORT  OF  COL.  E.  H.  RUFFNER,  CORPti  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907, 


IMPBOVEMENTS. 


1.  Glosiug  crevasse  In  Pass  a  Loutre, 

Mississippi  River. 

2.  Soutliwest  Pass,  Mississippi  River. 

3.  Examinations  and  surveys  at  South 

Pass,  Mississippi  River. 

4.  Maintenance    and    improvement   of 

Soutli   Pass  cliannel,   Mississippi 
River. 


5.  Bayou  Lafourche,  Louisiana. 

6.  Bayou    Plaquemine,    Grand    River, 

and  Pigeon  Bayous,  Louisiana. 

7.  Bayou  Teche,  Louisiana. 

8.  Removing  sunken  vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


Engineer  Office,  U.  S.  Army, 
New  Orleans^  La.^  July  5, 1907. 
General:  I  have  the  honor  to  submit  herewith  annual  reports 
upon  works  of  river  and  harbor  improvement  for  this  district  for  the 
fiscal  year  ended  June  30,  1907. 

Very  respectfully,  E.  H.  Ruffner, 

Colonel^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


S  I. 
CLOSING    CREVASSE    IN    PASS    A    LOUTRE,    MISSISSIPPI    RIVER. 

For  details  of  location,  progress,  and  completion  of  a  dam  for 
closing  this  crevasse,  see  page  1487,  Annual  Report  of  the  Chief  of 
Engmeers  for  1898,  and  page  1839  of  Report  for  1899. 

The  only  change  in  the  condition  of  the  dam  during  the  past  two 
years  consisted  in  the  breaking  away  of  85  feet  which  had  been  under- 
mined and  had  been  of  no  value  as  a  part  of  the  work. 

A  chart  <»  herewith  shows  that  the  crevasse  is  gradually  closing. 
This  tendency  was  augmented  by  the  effect  of  the  mattress  sill  across 
Pass  a  Loutre. 

No  work  toward  closing  the  crevasse  was  attempted  during  the 
past  year,  the  amount  available  being  insufficient  for  the  purpose. 

«Not  printed. 
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Specifications  for  constructing  sill  across  "  Cubit's  gap  "  and  "  the 
Jump,"  and  placing  additionaf  mattresses  on  and  building  up  the 
sill  across  the  head  of  Pass  a  Loutre,  Mississippi  River,  were 
approved  by  the  Chief  of  Engineers  May  17,  1907.  The  Secretary 
or  War  authorized,  May  25,  1907,  the  use  of  the  balance  remaining 
from  the  appropriation  of  February  26,  1897,  for  "  closing  creva&se 
in  Pass  a  Loutre,  Mississippi  River,"  $21,029.92,  toward  the  con- 
struction of  the  sill  contemplated  by  the  above-named  specifications, 
the  balance  of  the  expenses  of  the  work  to  be  paid  from  the  appro- 
priation for  improving  Southwest  Pass,  Mississippi  River.  6ids 
will  be  opened  for  this  work  July  6, 1907. 

Money  statement. 

July  1,  1906,  balance  unexpended $21,029.92 

July  1,  1907,  balance  unexpended ■_ 21.029.92 


APPROPRIATIONS. 

By  act  of  Congress  approved  February  26,  1897 a|2S0, 000 

Amount  received  from  sale  of  Government  property 25 

Total  250,025 


S  2. 


IMPROVEMENT  OF   SOUTHWEST   PASS,   MISSISSIPPI   RIVER. 

For  progress  of  the  work,  see  pages  1882,  1431,  and  1296,  An- 
nual Reports  of  the  Chkf  of  Engineers  for  1904,  1905,  and  1906, 
respectively. 

During  the  fiscal  year  ending  June  30,  1907,  23,097  f  square  yards 
of  mattress,  held  in  place  by  6,144.73  tons  of  stone,  was  placed  in  the 
east  jetty ;  also,  17,369.02  tons  of  stone  as  foundation  for  concrete,  and 
22,905.1  cubic  yards  of  concrete. 

During  the  same  period  54,976|  square  yards  of  mattress,  held  in 
place  by  13,365.27  tons  of  stone,  24,148.25  tons  of  stone  as  foundation 
for  concrete,  and  1,344.86  cubic  yards  of  concrete,  were  placed  in  the 
west  jetty. 

The  following  is  a  tabulated  statement  of  the  work  done  from 
December  31, 1903,  the  date  of  commencement,  to  June  30, 1907 : 


Location. 

Square 
yardBof 
mattress. 

Tons  of 

stone  on 

mattresfles. 

Tons  of 
stone  as 
foondap 
tion  for 
oonozete. 

Cubic 
yards  Of 
concrete. 

Yards  of 
burlap. 

Number 
of  sacks. 

Kfurt  j^^ttv 

618,6741 
448.48? 

144,800.64 
87,063.77 

47,097.61 
41,295.11 

22,905.10 
1,844.86 

12,428 
466 

61 

West'jetty 

Total 

1.067,1061 

281,864.81 

88,892.02 

24,249.96 

12,884 

61 

ProsresB  chart  accompanying  this  report  furnishes  conciM  inf onna- 
tion  of  the  wcMrk  done  during  the  year  and  since  it  w«6  commfiikced. 

o  Of  this  amount  |10,000  was  aUotted  by  act  of  Febraary  17,  1898,  for  survey 
of  Soutbwest  Pass,  Mississippi  River.  ^ 

lOOgle 
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A^  total  of  $533,704.68  was  expended  during  the  fiscal  year  in  con- 
nection with  jetty  construction. 

Dredging, — The  following  extract  from  the  report  of  Mr.  Corne- 
lius Donovan,  assistant  engineer,  gives  a  complete  resume  of  the 
dredging  operations  during  the  fiscal  year : 

During  the  fiscal  year  78,0738  square  yards  of  mattress,  61,027.27  tons  of 
stone,  and  24,249.96  cubic  yards  of  concrete  were  placed  In  the  jetties.  The 
mattress  work  for  the  west  jetty  is  completed,  as  is  also  that  of  the  east  jetty  as 
far  as  station  21000,  at  which  point  the  concrete  will  end.  Beyond  this  point, 
and  as  a  protection  to  the  sea*  end,  20,000  square  yards  of  mattress  are  yet  to  be 
placed. 

The  concrete  capping  on  the  east  jetty  is  completed  from  station  5605  to 
station  18939,  a  distance  of  13,334  feet,  and  on  the  west  jetty  it  begins  at  station 
2963,  and  1,176  linear  feet  Is  completed,  but  it  is  not  continuous.  The  capping 
was  omitted  from  the  first  5,606  feet  of  the  east  jetty  and  2,968  feet  of  the  west 
jetty,  as  it  was  considered  unnecessary,  because,  as  was  believed  would  be  the 
case,  a  rapid  shoaling  has  taken  place  on  both  sides  of  both  jetties  and  rendered 
the  capping  unnecessary. 

The  tabulated  statement  submitted  shows  the  total  work  done  in  constructing 
the  jetties,  and  the  progress  chart  accompanying  this  report  gives,  in  concise 
form,  the  work  done  during  the  year  and  since  they  were  commenced. 

The  contractors  earned  during  the  year  $467,704.15,  and  to  June  30,  1907,  a 
total  of  $2,454,094.46. 

Subsidence  of  the  jetties. — Since  placing  the  concrete  capping  on  the  east 
jetty,  September  13,  1906,  to  date,  there  has  been  an  average  settlement  of 
nine-tenths  of  a  foot,  the  greatest  settlement  being  1.8  feet,  and  the  least  0.2 
of  a  foot,  except  at  two  places,  as  follows:  At  station  7000  it  settled  12^  feet 
for  a  distance  of  36  feet,  and  at  station  7400  it  settled  4  feet  for  a  distance  of 
24  feet.  The  settlement  at 'these  places  was  sudden  and  rapid.  For  several 
months  there  has  been  no  further  settlement  At  these  points  very  soft  places, 
which  might  be  termed  air  holes,  were  found  when  the  mattresses  were  placed. 
The  sinking,  however,  is  not  at  all  a  serious  matter. 

The  settlement  of  the  west  jetty,  since  the  stone  for  foundation  under  con- 
cTete  was  placed,  averages  0.05  of  a  foot. 

There  has  been  a  deposit  of  sediment  on  the  sea  side  of  both  jetties  snfflcioit 
to  reduce  the  depth  of  water  to  zero  at  mean  low  water  and,  in  consequence, 
there  is  no  leakage  through  the  superstructure  at  that  level. 

There  has  also  been  a  deposit  along  the  channel  side  of  both  jetties,  out  to 
station  11000  east  jetty,  and  6000  west  jetty.  This  was  confidently  relied  upon 
to  take  place.  It  will  continue,  and  eventually  a  channel  of  uniform  depth  and 
width  will  result 

This  added  weight  on  both  sides  of  the  jetties  influences  their  settlement  to 
a  considerable  degree,  but  taken  all  in  all,  the  settlement  has  been  much  less 
than  expected. 

Dredging. — The  dredge  Benyaurd  has  operated  in  Southwest  Pass  since  July 
14,  1906,  except  for  fifteen  days  when  it  worked  in  South  Pass.  On  January  5, 
1907,  it  began  working  with  a  crew  of  sufficient  number  to  permit  of  working 
sixteen  hours  per  day. 

This  dredge  is  doing  excellent  work.  During  the  month  of  May,  1907,  dredg- 
ing was  done  on  twenty-two  days,  and  199,056  cubic  yards  of  material  was 
removed  at  a  cost  of  4.7  cents  per  cubic  yard. 

The  dredge  Barnard,  a  pipe-line  dredge,  worked,  without  her  pipe  line,  in  the 
channel  during  the  high  river.  The  dredged  material  was  discharged  overboard, 
and  much  of  it  was  carried  out  by  the  strong  current,  and  thus  the  work  of  this 
dredge  largely  aided  the  development  of  a  channel  sufficiently  deep  to  permit 
the  larger  dredge  Benyaurd  to  operate,  at  first  taking  light  loads.  The  Ben- 
yaurd draws  11  feet  light  and  18  feet  loaded. 

The  dredge  General  Abbot  operated  in  Southwest  Pass  during  the  month  of 
January  and  a  part  of  February  and  then  returned  to  South  Pass  to  do  neces- 
sary work  there. 

Ohannel  development. — ^Before  the  river  began  to  rise  in  December  the 
mattress  superstructure  of  the  jetties  was  sufficiently  advanced  to  largely  con- 
fine the  water  fiowing  between  them,  increasing  the  eroding  power  of  the  current 
The  dredges  had  previously  marked  the  course  of  the  desired  channel,  and  both 
agents  seemed  to  work  In  harmony  to  the  end  that  the  resultant  channel  devel- 
opment during  the  present  high  river  was  even  greater  than  expected^  v.^v>r-^Lv 
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A  chart  of  the  entire  channel,  herewith,  will  he  found  of  special  interest.  In 
June,  1906,  the  distance  from  35  feet  in  depth  in  the  pass  to  the  same  depth 
in  the  Gulf  was  34,000  feet,  and  at  the  present  time  this  distance  is  22,500 
feet.  This  means  that  for  more  than  one-third  of  the  distance  over  which  the 
depth  of  water  was  less  than  35  feet  one  year  ago  there  is  now  35  feet  or  more. 

A  total  of  $137,711.34  was  expended  during  the  past  fiscal  year  for 
operation  of  dredges  on  this  improvement,  and  $65,114.88  were 
expended  for  office  expenses,  engineering  contingencies,  and  repairs 
to  plant. 

Plans  and  specifications  for  constructing  sill  across  "  Cubits  Gajp  " 
and  "  The  Jump  "  and  placing  additional  mattresses  on  and  building 
up  the  sill  across  the  head  of  Pass  a  Loutre,  Mississippi  River,  were 
approved  May  17,  1907.  The  work  was  advertised  May  21,  1907, 
bids  to  be  opened  July  6, 1907. 

Specifications  for  dredging  15,000  feet  of  the  channel  at  the  mouth 
of  Southwest  Pass,  to  secure  a  depth  of  35  feet  at  mean  low  tide,  for  a 
width  of  500  feet,  involving  the  removal  of  about  2,400,000  cubic  yards 
of  material,  were  submitted  to  the  Department  Mav  14,  1907.  These 
specifications  had  not  been  approved  tq  the  end  of  the  fiscal  year. 

For  commercial  statistics  for  the  port  of  New  Orleans  see  report  on 
^^  Maintenance  of  South  Pass  channel,  Mississippi  Biver." 

Money  statement. 

July  1,  1906,  balance  unexpended a  $i,  096, 517. 30 

Amount  appropriated  by  river  and  barbor  act  approved  March  2» 
1907 1 1, 000, 000. 00 

2,096,517.30 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
Improvement 736, 530. 90 

July  1,  1907,  balance  unexpended 1, 359, 98a  40 

July  1,  1907,  outstanding  liabilities 106, 660. 57 

July  1,  1907,  balance  available 1, 253. 325. 83 

July  1, 1907,  amount  covered  by  uncompleted  contracts 197, 583. 46 


Amount  (estimated)  required  for  completion  of  existing  project.     1, 500, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1909,  in  addition  to  the  balance  unexpended  July  1, 
1907,  for  works  of  improvement 1,500,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act 
of  June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act 
of  1899.  

APPROPRIATIONS. 

June  13,  1902 . $750,000.00 

March  3,  1903 1,000,000.00 

March  3,  1905 1,250,000.00 

June  30,  1906 500,000.00 

March  2,  1907 1,000,000.00 


4,500,000.00 
Miscellaneous  receipts  deposited  to  credit  of  the  appropriation 944. 74 

4,500,944.74 
Transferred  to  appropriation  for  maintenance  of  South  Pass  chan- 
nel, Mississippi  River,  1906 23,305.33 

4,477,639.41 

a  Balance  unexpended,  $1,096,487.34,  as  shown  by  Annual  Report  for  1906,  is 
in  error.    Should  have  been  $1,096,617.80.  ugmzea  oy  ^^^^^ i v 
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CONTRACTS   IN    FORCE. 
I. 

Name  and  address  of  contractor :  Christie  &  Lowe,  Chicago,  111. 

Work :  Constructing  two  jetties  at  the  mouth  of  Southwest  Pass,  Mississippi 
River.  As  modified  by  supplemental  contract  dated  July  18,  1905,  approved  by 
the  Secretary  of  War  July  31,  1905,  includes  the  following  estimated  quantities 
of  materials:  Brush  mattress,  1,094,993  square  yards;  riprap  stone.  322,075 
tons ;  concrete,  49,343  cubic  yards. 

Contract  price:  Brush  mattress,  96  cents  per  square  yard;  riprap  stone,  $4 
per  ton ;  concrete,  ?6.10  per  cubic  yard. 

Date  of  contract :  July  16,  1903. 

Date  of  approval :  July  31,  1903. 

Date  of  commencement :   October  2,  1903. 

Date  of  expiration :  August  3,  1907. 

II. 

Name  and  address  of  contractor :  Schwartz  Foundry  Company,  New  Orleans, 
La. 

Work:  Furnishing  labor  and  material  and  making  repairs  to  U.  S.  dredge 
Benyaurd. 

Contract  price, 

A.  Making  one  new  rudder,  etc $3,799.50 

B.  Making  four  new  pintels  and  nuts 140.00 

C.  Taking  off  propellers,  both  port  and  starboard,  and  replacing  them ; 

reverse  skin  and  stern  bearings,  port  and  starboard  sides,  and 
reconnect  grease  pipes  to  these  bearings 265.00 

D.  Drawing  in  and  replacing  starboard  tail  shaft,  test  and  straighten, 

if  necessary,  and  patch  starboard  wheel 260. 00 

E.  Refilling  and  facing  16  horseshoe  collars 267.00 

Date  of  contract :  October  11,  1906. 

Date  of  expiration :  November  6,  1906. 
Emergency  contract 

III. 

Name  and  address  of  contractor:  Woodward,  Wight  &  Co.  (Limited),  New 
Orleans,  La. 

Object:  Furnishing  subsistence  supplies,  etc.,  for  U.  S.  dredges  Benyaurd, 
Barnard,  and  General  Ahhot,  and  U.  S.  tug  C.  Donovan,  during  a  period  of 
three,  months,  from  December  1, 1906,  to  March  1,  1907. 

Cofitract  prices. 


Article. 


Unit  price. 


Alteplce , 

Apples: 

Evaporated . . , 

Canned,  Ss . . . . 
Bacon,  breakfast. 

Barley 

Bay  leaves , 

Beans: 

Red  kidney... 

White  navy.., 


Canned  string,  28 . 

Boston  baked,  Ss.. 
Beef: 

Corned 

Corned,  14s 

Blackberries,  canned, 

Bluing 

Bread,  pilot 

Butter: 

Creamery 

Dairy 

Cabbage  

Catsap 

l>o 

Cbaicoai 


..do. 

..do. 

..do. 
Pint. 
Gallon .^^         JL.XU 
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Contract  prices — Continued. 


Article. 

Unit  ol  quantity. 

Unit  price. 

CfaeeM: 

American  creamery 

Poand --- 

10.16 

ItallHP     , .                    , ,            

do 

.80  ' 

Chowchow 

Gallon 

.70 

CinDamon 

Pound    

.27 

Citron 

do 

.2$ 

Cloves 

do          

:S 

Cocoanut.  shredded 

do 

.20 

Codfish : 

do 

.066 

Coffee,  parched 

do 

.15 

Coke,  gas 

flack               

.75 

Com,  canned,  2« 

Dozen 

.80 

CracKcrs 

PodQd. 

.066 

Cracker  dnst 

do 

.065 

CreRin,  canned  ...a.                        x  , 

I>ozen 

.875 

Carrants 

Pound 

.10 

Curry  powders 

do 

.56 

Kgg" . .        ...   -  ■ .  

Dozen 

.82 

Extract: 

Vanilla  (4-ounce) 

Bottle 

.19 

Lemon  (4-ounce) ... .,,,...- , 

do 

.18 

Vanilla  (4-onnce) .                             ........ 

do 

.66 

Lemon  (4-ounce)  .         ...                   

...    do 

.38 

Farina 

Pound 

.0» 

Flour: 

Wheat      .                                                  

Barrel 

4.60* 

Buckwheat 

Poond 

.0576 

C^raham , .   

do 

.06 

Qarlic 

do 

.06 

Qelatine 

Dosen 

L15 

Oinsrer 

Pound  

.26 

Grits 

do 

.0175 

Ham ....           . T T . , , r . ... 

do 

.14626 

Hominy.  X              ...                              ......  

do 

.025 

Jelly,  2b 

Dosen 

1.85 

Jelly 

Poland , , 

.085 

Kraut 

Gallon 

.82 

Oannftd,  8«                                           ...        ...           

Dosen 

.86 

Lard .' 

Pound 

.11 

Stearlne 

do 

.16 

Lemons,  8608 

Box 

4.85 

Lemons 

Dosen 

.20 

Lve,  Is 

do. 

.75 

Maccazoni 

Pound 

.06 

Mincemeat,  2r  . .  .                                                      

Dosen 

1.00 

Mincemeat 

Gallon 

.60 

Mackerel,  ISs  . .                                                              

Kit 

1.60 

Matches 

Gross 

v60 

Meal,  com 

PouQd 

.0176 

Milk,  condensed 

Dosen '. 

1.11 

Molasses 

Gallon 

.40 

Mustard 

Pound 

.29 

Mace 

...do 

.86 

Nntmegii,  whrtle . 

Ounce 

.06 

Oatm^ 

Pound 

.045 

Oil,  olive 

Quart 

.40 

Okra,2s 

Dosen 

.90 

Onions 

Bushel 

1.20 

Paper,  toilet 

Roll 

.08$ 

Peaches,  evaporated 

Pound 

.18 

Peaches!  8s  .T 

Dozen 

1.876 

Pears.  8s 

do 

1.06 

Peas,  28 

do 

1.06 

Qreen . 

Pound    

.0876 

Split 

do 

.0426 

*^is:ik 

do 

.27 

Chile 

do 

.20 

Cayenne 

do 

.28 

Pickles 

Gallon 

.475 

Pie  fruit,  8b 

Dozen 

LOO 

PiK's  feet  Dickled 

Half  barrel 

Fnffh^i 

3.28 

Potatoes: 

Irish 

1.00 

g^eet 

do 

1.85 

Canned  sweet. r --r 

Dozen 

.90 

Powder: 

Baking 

Pound 

.40 

Wftiihlnir ,-^.,,,^^-^ ,,,. 

do 

.04875 

Prmi^ , ^^,.,^^^-, - r,.... 

do 

•r 

Pnmnkin  ramnAd 

Dozen 

Kajgfns                                        ^      

Pound 

.u 

Rice       " 

do 

.0476 

Bi«e 

^f^zea-cf  •'s^s'^r 
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Article. 


^       _D,1« 

Salt: 

Pine 

Coane ,.. 

Sapolio 

Saace: 

Pepper  (16-ounce) 

Worceflterahire 

Do 

Shonldera,  dry  salt 

Soap: 

ivory  or  Grandpa's  Wonder. 

Octagon 

Olive 

Soda: 

Cooking 

Washing 

Spaghetti 

Starch: 

Com , 

Laundry 

Sugar: 

Standard  granulated 

Yellow  clarified 

Open  kettle 

Powdered 

Tapioca 

Tea 

Thyme , 

Tomatoes,  3s« 

Vermicelli jk 

Vinegar 

Yeast: 

Freeh 

Cakes 

Flour,  rye 

Coifee,  ground,  28 

Flour,  wheat 

Chowchow 

Beef,  corned 

Extracts: 

Vanilla 

Lemon 


Unit  of  quantity. 


Pound. 
Doaen . 

Pound. 

do. 

Case... 


Bottle  . 
Pint... 
Gallon . 
Pound . 

Box. 


.do. 
.do. 


Pound . 
....do. 
....do. 


.do. 
.do. 


do. 

do. 

do. 

do. 

.....do. 

do. 

do. 

Dozen . 
Pound., 
GaUon 


Pound 

Package 

Pound 

....do 

Half  barrel . 

Pint 

Barrel 


Pint... 
.....do. 


Unit  price. 


90.075 
1.275 

.01 
.006 
4.50 

.18 
.40 
.95 
.005 

4.00 
8.80 
2.15 

.06 
.02 
.05 

.0525 
.0675 

.049 
.046 
.046 
.06 
.075 
.85 
.25 
1.176 
.065 
.26 

.50 
.045 
.0875 
.19 
2.60 
.29 
11.00 

.70 
.70 


Date  of  contract:  November  28,  1906. 

Date  of  approval :  Not  required ;  emergency  contract  to  be  paid  Jointly  from 
appropriations  for  improving  Southwest  Pass,  Mississippi  River,  and  main- 
tenance of  South  Pass  channel,  Mississippi  River. 

Date  of  expiration :  March  1,  1907. 

IV. 

Name  and  address  of  contractor:  Bllicott  Machine  Ck>mpany,  Baltimore,  Md. 

Work:  To  furnish  one  steel  ball  and  socket  Joint  for  dredge  Benyaurd  for 
$5CK),  and  to  furnish  such  additional  joints  as  required  during  a  period  of  three 
months  for  $360  each. 

Date  of  contract :  December  12,  1906. 

Emergency  contract. 

Work  commenced  as  soon  as  signed. 

Date  of  expiration :  March  12,  1907. 


Name  and  address  of  contractor :  Ellicott  Machine  Company,  Baltimore,  Md. 

Work:  To  furnish  two  lengths  iron  pipe  and  four  steel  flanges  for  dredge 
Benyaurd,  at  $36  and  $19.75  each,  respectively ;  also  to  furnish  such  additional 
pipes  and  flanges  as  required  during  a  period  of  three  months  for  $36  each  for 
pipes  and  $18  each  for  flanges. 

Date  of  contract :  December  12,  1906. 

Emergency  contract 

Date  of  expiration :  March  12,  1907.  ^  t 

Digitized  by  VjOOQIC 
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VI. 

Name  and  address  of  contractor :  Jos.  Edwards  &  Co.,  New  York,  N.  Y. 

Work :  To  furnisb  cast-steel  elbows  and  sleeves  for  the  dredge  Benyaurd  for 
a  period  of  one  year  from  date  of  contract.  Price  of  elbows,  $232.50  each  and 
price  of  sleeves  $258  for  the  first  sleeve  and  $230  each  for  subsequent  sleeves. 

Date  of  contract :  December  19,  1906. 

Emergency  contract. 

Date  of  expiration :  December  18,  1907. 

VII. 

Name  and  address  of  contractor:  Gulfport  Creosoting  Company,  Gulfport, 
Miss. 

Work :  Furnishing  and  delivering  creosoted  piles  and  wnling  timbers  at 
Southwest  Pass,  Mississippi  River.  One  hundred  and  ten  yellow-pine  piles, 
40  feet  long;  40  yellow-pine  piles,  50  feet  long;  5  pieces  waling  timber.  Prices: 
40-foot  piles,  $12;   50-foot  piles,  $13.10;   waling  timbers,  $24.07. 

Date  of  contract :  December  15,  1906. 

Emergency  contract. 

Work  commenced  as  soon  as  contract  was  signed. 

Date  of  expiration :  January  14.  1907. 

VIII. 

Name  and  address  of  contractor :  W.  G.  Coyle  &  Co.,  New  Orleans,  La. 

Work:  Furnishing  and  delivering  10,000  barrels  coal  In  bunkers  of  dredge 
Benyaurd,  at  401  cents  per  barrel,  during  a  period  of  three  months  from  date 
of  contract 

Date  of  contract :  January  5,  1907. 

Emergency  contract. 

Date  of  commencement :  January  5,  1907. 

Date  of  expiration :  April  5,  1907. 

IX. 

Name  and  address  of  contractor:  Whitney  Supply  Company  (Limited),  New 
Orleans,  La. 

Work:  Furnishing  rubber  suction  pipes  for  dredge  Bettyaurd  for  one  year 
from  date  of  contract.    Price,  $300  for  each  length  of  pipe. 

Date  of  contract:  January  7.  1907. 

Emergency  contract. 

Date  of  commencement :  January  7,  1907. 

Date  of  expiration  :  January  6,  1908. 

X. 

Name  and  address  of  contractor:  The  Cudahy  Packing  Company,  of  Louis- 
iana (Limited),  New  Orleans.  La. 

Work :  For  furnishing  meat  for  United  States  dredges  operating  In  Southwest 
and  South  Pass,  Mississippi  River,  for  a  period  of  six  months  from  date  of 
contract. 

Contract  prices. 


Article. 


Beef  (western): 

Hindquarters 

Fore  quarteni 

Sides 

Mutton,  whole  carcaases . 
Veal,  wnole  carcasses — 
Pork: 

Shoulders 

Loins 

Sausage: 

Bolofnia 

Pork  link 

Wienerwurst 

Tripe,  pickled 

Spare  ribs 


Unit  of  quantity. 


100  pounds. 

do 

....do 

....do 

....do 


.do. 
.do. 


do 

do 

do 

Kit 

Half  barrel . 


Unit  price. 


S8.25 
4.50 
6.65 

10.10 
7.45 

10.10 
12.65 

6.00 
9.00 
9.00 
.75 
7.60 
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Date  of  contract :  January  7, 1907. 

Emergency  contract. 

Date  of  commencement :  January  7,  1907. 

Date  of  expiration :  July  6,  1907.- 

Tbe  cost  of  meat  furnished  under  this  contract  is  payable  from  the  appropria- 
tions for  improving  Southwest  Pass,  Mississippi  River,  and  maintenance  of 
South  Pass  channel,  Mississippi  River. 

XI. 

Name  and  address  of  contractor :  W.  G.  Ck)yle  &  Co.,  New  Orleans,  La. 

Work  :  For  furnishing  and  delivering  such  quantity  of  coal  as  may  be  required 
by  the  dredges  operating  for  tlie  improvement  of  Southwest  Pass,  Mississippi 
River,  and  maintenance  of  South  Pass  channel,  Mississippi  River,  and  chargeable 
to  those  appropriations,  for  a  period  of  one  year  from  March  5,  1907. 

Contract  prices :  For  coal  delivered  in  Government  coal  yards  at  South  or 
Southwest  Pass,  Mississippi  River,  40.95  cents  per  barrel. 

For  coal  delivered  in  bunkers  of  dredges  at  New  Orleans,  La.,  40.45  cents  per 
barrel. 

For  coal  delivered  on  Government  barges,  including  towing  from  and  to  South 
or  Southwest  Pass,  Mississippi  River,  47.45  cents  per  barrel. 

Date  of  contract :  February  23,  1907. 

Date  of  approval :  March  2,  1907. 

Date  of  commencement :  March  21,  1907. 

Date  of  expiration :  March  4,  1908. 

XIL 

Name  and  address  of  contractor:  Woodward,  Wight  &  CJo.  (Limited),  New 
Orleans,  La. 

Work :  Furnishing  and  delivering  subsistence  supplies,  etc.,  to  dredges  and 
tug  operating  for  improvement  of  Southwest  Pass,  Mississippi  River,  and  main- 
tenance of  South  Pass  channel,  Mississippi  River,  and  chargeable  to  those  appro- 
l)riations,  for  a  period  of  six  months,  from  March  1  to  August  31,  1907. 

Contract  prices. 


Article. 

Unit  of  quantity. 
Pound 

Unit  price. 

Allspice 

10.26 

Apples: 

Evaporated 

do 

S' 

Canned  98 

Dosen 

Bacon,  breakfast 

Pound 

.17 

Barley 

do 

04 

Bay  leaves 

do 

.30 

Beans: 

Redkidney     

do 

:S' 

White  navy 

do 

Lima    .              

do... 

f 

Canned  string,  2» 

Dozen 

Boston-baked.  Ss ." 

do. 

Beef: 

Corned 

Barrel.. 

12  00 

Do 

Half  barrel 

Dozen ... 

6.50 

Corned,  lis 

17  76 

Blackberries,  canned,  2h 

do 

.85 

Bluing 

Qross 

1.20 

Bread,  Pilot 

Pound 

.06* 
.28 

Butter: 

Creamery ,    ,  . , , ,  .... 

do 

Dairy...' 

do  

.22 

Cabbage  

do 

.021 
21 

Catsup 

Pint 

Do 

Gallon 

1.10 

Charcoal 

Sack 

.95 

Cheese: 

American  creamery 

Pound 

16 

Italian 

do 

.30 

Chowchow 

Gallon 

.70 

Do 

Pint 

.29 

Citron 

Pound • 

k           .26r 
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Contract  prices — Ck>iitlnued. 


Article. 


Unit  of  quantity. 


Cinnamon Pound...  . 

Cloves do 

Cocoanat,  shredded do 

Codfish do 

Coffee: 

Parched do 

Ground do 

Coke,  gas i  Sack 

Com.  canned,  28 '  Dozen 

Crackers Pound 

Cracker  dust do 

Cranberry  sauce do 

Cream,  canned I  Dozen 

Currants Pound 

Curry  powders do 

EJCgs I  Dozen 

Extract: 

Vanilla Pint 

Lemon *. do 

Vanilla  (4-ounce) Bottle 

Lemon  (4-ounce) do 

Flour:  I 

Wheat Barrel 

Do Half  barrel 

Qraham , Pound 

Buckwheat do 

Rye do 

Garl  ic do 

Gelatin  e Package . . . 

Ginger Pound 

Grits do 

Ham ' do 

Hominy do 

Jelly,  28 1  Dozen 

Jelly I  Pound 

Kraut I  Gal  Ion 

Canned,  88 Dozen 

Lard Pound 

Stearine do 

Lemons  (SO  dozen) Box 

Lemons Dozen 

Lye,  Is do 

Macaroni Pound 

Mincemeat,  2s Dozen 

Mincemeat Pound 

Mackerel,  ISs do 

Matches ,  Gross 

Meal,com Pound 

Milk,  condensed Dozen 

Molasses Gallon 

Mustard Pound 

Mace do 

Nutmegs,  whole Ounce 

Oatmeal,  28 Dozen 

Oil,  olive Quart 

Okra,  2b Dozen 

Onions Pound 

Paper,  toilet Roll 

Peaches,  evaporated Pound 

Peache8,d8 Dozen 

Pears,  8s do 

Peas,  28 do 

Green Pound 

Split do 

Pepper: 

Black do 

Chili do 

Cayenne do 

Pickles I  Gallon 

Pie  fruit,  88 Dozen 

Pigs' feet Half  barrel 

Potatoes: 

Irish Bushel 

Sweet I  Pound 

Canned  sweet Dozen 

Powder:  I 

Baking i  Pound 

Washing,  4s Dozen 

Prunes Pound 

Pumpkin,  canned i  Dozen 

Raisins Pound 

Rice I do 


Unit  price. 


90.27 
.» 
.20 
.06i 

.15 
.161 
.75 
.60 
.07 
.061 
.06J 
.85 
.09 
.SO 
.21 

1.00 

1.00 

.66 

.38 

4.95 

2.60 
.05 
.051 
.081 
.00 

1.20 
.26 
.011 
.16 
.021 

1.85 
.08 
.60 
.65 
.12* 
.18 

3.76 
.20 
.70 
.04i 

l.OO 
.08* 
.18 
.60 
.OH 

LIO 
.45 
.29 
.85 
.08 

1.05 
.40 

:3 

.08* 

.12* 

1.90 

1.90 

.04* 

.26 
.20 
.28 
.47* 
1.00 
3.60 

LOO 
.08 
LOO 

.40 
L12* 
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Contniot  prices — Continued. 


ArUde. 


Unit  of  quantity. 


Unit  price. 


Sage 

8ago 

Salmon,  Is 

Salt: 

Table 

Coarse 

Sapolio 

Sauce: 

Pepper  (16-ounce) 

Worcestershire 

Do 

Shoulders,  dry  salt , . . 

Soap: 

Ivory 

"  Grand-Pa's  Wonder" 

Octagon 

Olive 

Soda: 

Cooking 

Washing 

Spaghetti 

Starch: 

Com 

Laundry 

Sugar: 

Standard  granulated  . 

Yellow  clarified 

Open  kettle 

Powdered 

Tapioca 

Tea 

Thyme 

Tomatoes,  Ss 

Vermicelli..  

Vinegar 

Yeast: 

Fresh  , 


Pound. 
.....do. 
Dozen  . 

Pound. 

do. 

Box  ... 


Bottle  . 
Pint... 
Gallon. 
Pound. 


Box. 


.do. 
.do. 
.do. 


Pound. 
....do. 
....do. 


.do. 
.do. 


....do. 
....do. 
....do. 
....do. 
....do. 
....do. 
....do. 
Dozen . 
Pound.. 
Gallon. 

Pound . 


Cakes j  Box 


10.86 

.071 

1.274 

.00476 
.01 
4.60 

.18 
.40 
.96 
.091 

4.00 
8.90 
3.96 
2.  SO 

.06 
.02 
.04* 

.06* 
.04 

.049 
.047 
.042 
.06 
.08 
.85 
.28 
1.16 
.06* 


.60 
.66 


Less  1  per  cent  for  deliveries  f.  o.  b.  New  Orleans,  La. 

Date  of  contract :  March  1,  1907. 
Emergency  contract. 
Date  of  commencement :  March  1,  1907. 
Date  of  expiration :  August  31,  1907. 

XIII. 

Name  and  address  of  contractor:  W^hltney  Supply  Company  (Limited),  New 
Orleans,  La. 

Work :  Furnishing  and  delivering  rubber  suction  pli)e  for  U.  S.  dredge  Bar- 
nardj  for  $880.  The  right  Is  reserved  by  the  United  States  to  order  another 
suction  pipe  at  the  same  price  within  six  months  from  date  of  contract. 

Date  of  contract :  April  9,  1907. 

Emergency  contract. 

Date  of  commencement :  April  17.  1007. 

Date  of  expiration :  May  12,  1907. 

XIV. 

Name  and  address  of  contractor:  Stern  Foundry  and  Machinery  Company, 
New  Orleans,  La. 

Work :  Furnishing  and  delivering  coal  chutes  for  use  in  connection  with  con- 
struction of  coaling  station  at  Southwest  Pass,  Mississippi  River. 

ENQ  190'< 89 
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Contract  prices. 

1  coal  chute  of  t^-lnch  sheet  iron $11.30 

1  coal  chute  of  A-^nch  sheet  Iron 33. 60 

2  coal  chutes  of  A-inch  sheet  Iron,  at  $13.28 26. 56 

4  coal  chutes  of  ^-inch  sheet  iron,  at  $13 52. 00 

2  coal  chutes  of  j/^-lnch  sheet  iron,  at  $15.50 - 31.00 


Date  of  contract :  May  21,  1907. 
Emergency  contract. 
Date  of  commencement :  May  21,  1907. 
Date  of  expiration :  June  19,  1907. 

XV. 


154.46 


Name  and  address  of  contractor:  Woodward,  Wight  &  Co.  (Limited),  New 
Orleans,  La. 

Worlc :  For  furnishing  and  delivering  l)olts,  nuts,  washers,  rope,  etc.,  for  use  in 
connection  with  construction  of  coaling  station  at  Southwest  Pass,  Mississippi 
River. 

Contract  prices. 


Article. 


Unit  of  quantity. 


660  drift  bolts,  |  inch  diameter  by  24  Inchea  long 

Bolta,  standard,  threaded  8  inches,  square  heads  and  nuts: 


4, 1  inch  diameter  by  48  inches  long 

5, 1  inch  diameter  by  87  Inches  long 

9,  }  inc  h  diameter  by  Sllnches  1  ong 

a,  I  inch  diameter  by  29  inches  long 

60, 1  inch  diameter  by  27  inches  long 

4, 1  inch  diameter  by  26  inches  long 

60,  )  inch  diameter  by  23  Inches  long 

20,  { inch  diameter  by  21  inches  long 

60, 1  inch  diameter  by  19  Inches  long 

8,  }  inch  diameter  by  17  inches  long 

80,  i  inch  d  iameter  by  16  inches  long 

42, 1  inch  diameter  by  22  inches  long 

24, 1  inch  diameter  by  20  inches  long 

860,  t  inch  diameter  by  18  inches  long 

24,  i  inch  diameter  by  14  inches  long 

80, 1  inch  diameter  by  10  inches  long 

Bolts,  standard,  threaded  8  inches,  square  heads  and  nuts,  with  two 
plate  washers  to  each  bolt: 

12, 1  inch  diameter  by  14  Inches  long 

24, 1  inch  diameter  by  12  inches  long 

80, 1  inch  d iameter  by  6  inches  long 

600  C.  I.  washers,  for  {-inch  bolts,  about  f  Inch  by  8  inches,  about 

800  pounds , 

1,100  C.  I.  washers,  for  |-inch  bolts,  about  }  inch  by  3  inches,  about 

600  pounds 

4  wrought'lron  rods,  square  head  and  nut,  threaded  4  inches,  |  inch 

diameter  bv  12  feet  long 

6  bars  round  Iron ,  f  inch,  about  140  pounds 

1  bar  flat  iron,  f  inch  by  2  Inches,  about  50  pounds , 

4  iron  plates,  48  inches  by  77  inches,  No.  10,  about  600  pounds 

100  nuts  for  1-inch  bolts,  about  86  pounds 

12  kegs  7-lnch  wire  nails  (spikes) 

10  kegs  6-lnch  wire  nails 

1  keg  4-inch  wire  nails 

1,000  feet  steel  wire  rope,  I  inch 

160  feet  steel  wire  rope,  i  inch 

12  thimbles,  for  1-inch  wire  rope 

20  clamps,  for  f-inch  wire  rope 

10  clamps,  for  Hnch  wire  rope 


Each. 


.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
-do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
•do. 


.do. 
.do. 
.do. 


Pound. 


do.. 

Each  . . . 
Pound]. . 

do.. 

do.. 

do.. 

Keg.... 

do.. 

do.. 

Foot . . . . 

do.. 

Each  .., 

do.. 

do.. 


Unit  price. 


10.09 

.28 
.26 
.21 
.20 
.19 
.18 
.16 
.16 
.14 
.18 
.11 
.11 
.10 
.09 
.07 
.06 


.06 
.06 
.02 


.88 

.024 

.028 

.036 

.04 

2.99 

2.88 

2.88 
.129 
.0696 
.04 
.06 
.07 


Date  of  contract:   May  21,   1907. 
Emergency  contract. 
Date  of  commencement:  May  21,  1907. 
Date  of  expiration :  June  30  and  July  29, 


1907. 


XVI. 

Name  and  address  of  contractor :  The  Fairbanks  Co.,  New  Orleans,  La. 
Work :  Furnishing  and  delivering  hoisting  engine,  etc.,  for  use  in  connection 
with  construction  of  coaling  station  at  Southwest  Pass,  Mississippi  River. 
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Contract  prices. 

Hoisting  engine $2, 400 

Derriclc  fittings,  etc .  400 


2,800 


Date  of  contract:  May  29,  1907. 
Emergency  contract. 
Date  of  commencement:  May  29,  1907. 
Date  of  expiration:  July  28,  1907. 

XVII. 

Name  and  address  of  contractor :  Gulfport  Creosoting  Co.,  Qulfport,  Miss. 

Worlc :  Fumistiing  and  delivering  creosoted  piles,  lumber,  and  timber  for  use 
in  connection  witb  construction  of  coaling  station  at  Southwest  Pass,  Mississippi 
River. 

Contract  prices. 


Feet 
B.M. 


CreoflOted  lumber,  14  pounds  to  the  cubic  foot: 

2  pieces  12  inches  oy  14  inches  by  12  feet 

2j>ieoe8 12  inches  by  12  inches  by  50  feet 

12  pieces  12  inches  by  12  inches  by  28  feet 

4  pieces  12  inches  by  12  Inches  by  22  feet 

14  pieces  12  inches  by  12  inches  by  20  feet , 

61  pieces  12  inches  by  12  inches  by  18  feet 

2  pieces  10  Inches  by  12  inches  by  20  feet , 

2  pieces  8  inches  by  12  inches  by  20  feet 

2  pieces  8  inches  by  12  inches  by  18  feet 

2  pieces  8  inches  by  12  inches  by  14  feet , 

2  pieces  8  inches  by  12  inches  by  12  feet 

4  pieces  6  Inches  by  12  inches  by  18  feet 

7  pieces  6  inches  by  12  inches  by  14  feet 

4  pieces  6  inches  by  12  inches  by  12  feet 

2  pieces  6  inches  by  12  inches  by  10  feet 

6  pieces  4  inches  by  12  inches  by  22  feet 

265  pieces  4  Inches  by  12  inches  by  16  feet 

61  pieces  4  inches  by  12  inches  by  12  feet 

2  pieces  6  Inches  by  10  inches  by  12  feet 

450  pieces  8  inches  by  10  inches  by  16  feet 

14  pieces  8  inches  by  10  inches  by  12  feet 

88  pieces  2  inches  by  10  inches  by  20  feet 

360  pieces  2  Inches  by  10  Inches  by  16  feet 

70  pieces  2  inches  by  10  inches  by  14  feet 

75  pieces  2  inches  by  10  inches  by  10  feet 

7 pieces 8 inches  by  8inches  by  18 feet 

6  pieces  6  Inches  by  8  inches  by  26  feet 

6  pieces  6  Inches  by  8  inches  by  22  feet 

2  pieces  6  Inches  by  8  inches  by  20  feet 

8  pieces  6  inches  by  8  inches  by  16  feet 

12  pieces  6  inches  by  8  inches  by  12  feet 

6  pieces  6  inches  by  8  inches  by  10  feet 

4  pieces  4  inches  by  8  Inches  by  28  feet 

2  pieces  4  Inches  by  8  Inches  by  20  feet 

16  pieces  4  inches  by  8  inches  by  18  feet 

26  pieces  4  inches  by  8  inches  by  14  feet 

10  pieces  4  inches  by  8  inches  by  12  feet 

12  pieces  3  Inches  by  8  inches  by  22  feet 

6  pieces  Sinches  by  8  inches  by  12  feet 

6  pieces  2  inches  by  8  inches  by  18  feet 

7  pieces  2  Inches  by  8  Inches  by  12  feet 

4  pieces  6  inches  by  6  Inches  by  80  feet 

27  pieces  4  inches  by  6  inches  by  16  feet 

6  pieces  4  Inches  by  6  Inches  by  12  feet 

Derrick  timbera,  best  (^rade,  seasoned,  not  creosoted: 

1  boom  14  inches  by  14  Inches  by  60  feet 

1  mast  14  inches  by  14  inches  by  60  feet 

4  legs  12  inches  by  12  Inches  by  40  feet 

Creosoted  piles,  20  pounds  to  the  cubic  foot: 

84,  40  feet  long 

116.  50  feet  long 

18,  60  feet  long 


1,200 

8,744 

1,056 

8,860 

13,176 

400 

820 

288 

224 

192 

432 

588 

288 

120 

628 

16,960 

2,928 

120 

18,000 

420 

2,767 

9,600 

1,634 

1,250 

672 

624 

440 

160 

512 

676 

240 

299 

107 

768 

971 

320 

528 

144 

144 

112 

860 

864 

144 

980 

817 

1,920 


Price  per 

1,000  feet 

B.M. 


844.00 
54.00 
47.00 
45.00 
45.00 
45.00 
45.00 
45.00 
45.00 
45.00 
46.00 
44.00 
44.00 
44.00 
44.00 
44.00 
44.00 
44.00 
44.00 
43.00 
48.00 
43.00 
43.00 
43.00 
48.00 
48.00 
43.00 
43.00 
43.00 
48.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
43.00 
48.00 

36.00 
33.00 
31.00 
Perpile. 
$15.00 
18.75 
22.50 


Date  of  contract :  May  22,  1907. 
Date  of  approval :  June  11,  1907. 
Date  of  commencement :  June  14,  1907. 
Date  of  expiration :  July  29,  1907. 
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S3. 
EXAMINATIONS  AND  SURVEYS  AT  SOUTH  PASS,  MISSISSIPPI  RIVER. 

In  accordance  with  provisions  of  the  river  and  harbor  act  approved 
June  13,  1902,  surveys  of  the  shoaler  reaches  in  South  Pass  and  of 
the  jetty  channel  were  made  with  sufficient  frequency,  generally 
weekly  and  monthly,  to  determine  what  changes  were  taking  place 
and  to  determine  at  what  locality  dredging  was  most  necessary- 
Charts  Nos.  1,  2,  3,  and  4,  which  accompany  this  report,  show  the 
channel  froni  deeper  water  in  the  main  river  to  deeper  water  in  the 
Gulf  of  Mexico,  a  distance  of  about  14^  miles. 

Under  circumstances  and  conditions  as  they  existed,  this  channel 
was  maintained  with  the  utmost  efficiency  during  the  year. 

During  the  last  fiscal  year  detailed  annual  survey  was  made  from 
deep  water  in  the  Mississippi  River  through  South  Pass  to  deep 
water  in  the  Gulf  of  Mexico,  and  of  Pass  a  Loutre  crevasse.  The 
results  are  shown  on  the  four  charts  accompanying  this  report. 

Frequent  examinations  and  surveys  were  made  during  the  past 
fiscal  year  of  the  shoaler  reaches  in  South  Pass  and  beyond  the  ends 
of  the  jetties  to  determine  the  condition  of  the  channel.  Ranges 
were  established  to  locate  the  Eads  mattress  sUl  across  Southwest 
Pass,  and  soundings  were  taken  over  the  mattress  sill  to  ascertain 
the  part  of  the  sill  still  in  place. 

A  survey  w-as  made  covering  the  mattress  siH  across  Pass  a  Loutre, 
and  surveys  were  made  and  ranges  established  to  locate  the  proposed 
mattress  sills  across  The  Jump  and  Cubits  Gap. 

Money  statement, 

APPKOPBIATION    FOB   FISCAL   YEAR   1006. 

July  1,  1906,  balance  unexpended $429.88 

June  30,  1907,  amount  expended  during  fiscal  year 429.88 

APPROPRIATION   FOB  FISCAL  YEAR    1007. 

July  1,  1006,  amount  approprilited  by  river  and  harbor  act  of  June  13, 

1902,  for  fiscal  year  1007 $10,000.00 

June  30,  1907,  amount  exi)ended  during  fiscal  year 8, 500. 00 

July  1,  1907,  balance  unexpended 1,500.00 

July  1,  1907,  outstanding  liabilities 1,500.00 

July  1,  1907,  total  cost  of  oi)erations  during  fiscal  year 10, 000. 00 
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S  4. 

MAINTENANCE  AND  IMPROVEMENT  OP  SOUTH  PASS  CHANNEL, 
MISSISSIPPI  RIVER. 

For  references  as  to  progress  of  the  work  see  Annual  Report  of  the 
Chief  of  Engineers  for  1904,  page  1886.  See  also  report  for  1906, 
pa^  1299-1303. 

i  or  convenience  of  reference  the  operations  for  the  past  fiscal  year 
are  given  under  subheadings. 

MAINTENANCE   OF   JETTIES   AND   AUXILIARY   WORKS. 

At  the  head  of  South  Pass  and  in  the  "pass  itself. — The  structures 
which  have  been  maintained  at  these  localities  for  many  years  consist 
of  west  dike  and  upper  dam  at  the  head  of  the  pass,  three  wing  dams 
in  the  pass  itself  m  Goat  Island  reach,  and  seven  in  Grand  Bayx)u 
reach.  These  are  more  or  less  of  a  tentative  character,  and  are  main- 
tained from  year  to  year  at  a  comparatively  small  expense  in  an 
efficient  condition  by  the  addition  of  piling,  willows,  and  stone. 

At  the  mouth  of  South  Pass, — The  works  at  this  locality,  which 
alone  require  attention  and  are  important  factors  in  the  maintenance 
of  the  channel  through  the  jetties,  consist  of  the  inner  east  jetty  and 
38  wing  dams.    These  were  maintained  as  usual  during  the  year. 

The  materials  used  during  the  year  in  maintaining  the  works  above 
mentioned  were  as  follows:  486  piles;  55  waling  timbers,  60  feet 
long;  16,043  cords  of  willows,  and  5,733  cubic  yards  of  stone. 

The  total  amount  expended  during  the  year  in  connection  with 
maintenance  of  jetties  and  auxiliary  works  proper  was  $149,759.43. 
This  includes  outstanding  liabilities  June  30,  1906,  amounting  to 
$9,598.52. 

The  following  extract  from  the  report  of  Mr.  Cornelius  Donovan, 
asistant  engineer,  gives  in  concrete  lorm  the  operations  during  the 
past  fiscal  year: 

Maintenance  of  jetties  and  auxiliary  tcorks. — Dikes  and  dams  at  the  head  of 
South  Pass,  wing  dams  in  the  pass,  Jetties  and  wing  dams  at  the  mouth  of  the 
pass  were  maintained  in  an  efficient  condition  during  the  year  by  the  addition  of 
16,043  cords  of  willows,  5,7:^  cubic  yards  of  stone,  486  piles,  and  55  waling 
timbers,  at  a  cost  of  $49,952.18. 

The  plant. — The  plant  consisting  of  buildings,  floating  property,  and  wharves 
received  more  or  less  repairs  during  the  year. 

Dredging. — ^The  dredge  Benyaurd  operated  In  South  Pass  channel  nine  days  In 
July  and  six  days  in  September,  1906. 

The  dredge  General  Abbot  arrived  at  South  Pass  October  18,  1906,  and  oper- 
ated in  that  pass  during  the  remainder  of  the  fiscal  year,  except  from  December 
26,  1906,  to  February  10,  1907,  during  which  time  It  worked  in  Southwest  Pass. 

Navigation  of  the  channel— There  were  few  days  during  the  year  when  the 
available  depth  in  South  Pass  was  less  than  28  feet. 

Some  mishaps  occurred  to  steamers  navigating,  but  in  no  instance  was  it 
attributable  to  a  lack  of  depth  of  water  in  the  channel.  Eight  grounded  beyond 
the  gulf  ends  of  the  jetties  and  were  drawing  but  17  to  221  feet ;  one  ran  on  to 
the  end  of  the  east  jetty,  and  one,  drawing  27  feet,  grounded  on  the  west  side  of 
the  channel  just  below  South  Pass  light-house. 
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Money  statements. 

APPBOPBIATION    FOB   FISCAL   Y£AB   190G. 

July  1,  1906,  balance  unexpended $9,598.52 

June  30,  1907,  amount  expended  during  fiscal  year 9,598.52 

APPBOPBIATION   FOB   FISCAL  YEAB   1907. 

July  1,  1906,  amount  appropriated  by  emergency  river  and  harbor 
act  of  June  6,  1900 $100,000.00 

Miscellaneous  receipts  during  fiscal  year  deposited  to  credit  of  the 
appropriation . 24. 00 

Transferred  by  Treasury  Department  from  appropriation  for  Re- 
pairs and  incidental  expenses  of  light-bouses,  1907,  on  account 
reimbursement  of  appropriation  for  maintenance  of  South  Pass 
channel,  Mississippi  River,  1907 ;  on  account  services  rendered  by 
Engineer  Corps  in  driving  fender  piles  at  South  Pass  light-house 
depot  wharf ^ 8.14 

Amount  deposited  to  credit  of  this  appropriation  by  Chief  Signal 
Oflicer,  Atlanta,  Ga.,  as  reimbursement  of  expenses  incurred  by 
Engineer  Corps  in  testing  cable  for  the  Signal  Corps a  84 


100. 038. 98 
June  30,  1907,  amount  ex()ended  during  fiscal  year 90, 290. 22 


July  1,  1907,  balance  unexpended 9,748.76 

July  1,  1907.  outstanding  liabilities $7,298.7(J 

July  1,  1907,  amount  covered  by  uncompleted  contracts.^    2, 450. 00 

9, 74a  76 


APPBOPBIATION    FOB    MAINTENANCE    OF    SOUTH    PASS    CHANNEL,    MISSISSIPPI    BIVEB. 

July  1,  1906,  balance  unexpended $50,000.00 

June  30,  1907,  amount  appropriated  by  river  and  harbor  act  of  March 

2,    1907 50,  000. 00 


100,  000.  00 
June  30,  1907,  amount  expended  during  fiscal  year 49,870.69 


July  1,  1907,  balance  unexpended 50, 129.31 

July  1,  1907,  outstanding  liabilities 12,285.00 


July  1,  1907,  balance  available 37,844.31 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1, 1907,  for  main- 
tenance of  improvement,  in  addition  to  regular  annual  appropria- 
tion of  $100,000 50,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 


MAINTENANCE. 


June  6,  1900  (Indefinite),  |100,000  annually $700,000.00 

June  6,  1900  (allotted) 10,000.00 

June  13,  1902 75,000.00 

June  30,  1906 50,000.00 

March  2,  1907 50,000.00 

885,000.00 
Transferred  from  appropriation  for  improving  Passes  of  the  Missis- 
sippi River 100.  25 

Transferred   from   appropriation    for   improving   Southwest   Pass 

Mississippi  River * 23, 305. 33 

Miscellaneous  receipts  deposited  to  the  credit  of  the  appropriation..        1, 717. 46 
Transferred  by  Treasury  Department  from  appropriation  for  re- 
pairs and  incidental  expenses  of  light-houses,  1907,  on  account 
•    services  rendered  by  Engineer  Corps  In  driving  piles  for  Light- 
House  Department 8.14 

Deposited  to  credit  of  appropriation  by  Chief  Signal  Officer,  Atlanta, 
Ga.,  on  account  expenses  incurred  by  Engineer  Corps  in  testing 
cable 6.  84 

910, 138. 02 
Reverted  to  'lYeasury.:. 73,532.48 


CONTRACTS    IN    I'X)RCE. 

I. 

Name  and  address  of  contractor :  Richard  M.  Murphy,  New  Orleans,  La. 

AVork :  f^imlshing  and  delivering  on  barges  belonging  to  the  United  States 
willows  required  for  works  at  South  Pass,  Mississippi  River,  during  fiscal  year 
ending  June  30,  1907. 

Contract  price :  $1.55  per  cord. 

Date  of  contract :  July  10,  1906. 

Date  of  approval :  July  21,  1906. 

Date  of  expiration :  June  30,  1907. 

II. 

Name  and  address  of  contractor :  Elllcott  Machine  Company,  Baltimore,  Md. 
AVork  :  Furnishing  material  and  labor  and  making  cast-ateel  ball  and  socket 
joint  for  U.  S.  dredge  General  Abbot. 

Contract  price :  $547  for  first  joint ;  $347  for  subsequent  joints. 

Date  of  contract :  December  31,  1906. 

Emergency  contract. 

Date  of  expiration :  December  31,  1907. 

III. 

Name  and  address  of  contractor :  Elllcott  Machine  CJompany.  Baltimore,  Md. 
Work :  Furnishing  and  delivering  suction  head  for  U.  S.  dredge  General  Abbot 
for  a  i^eriod  of  one  year  from  date  of  contract. 
Contract  price :  $574  for  first  suction  head ;  $436  for  subsequent  ones. 
Date  of  contract:  January  21,  1907. 
Emergency  contract. 
Date  of  expiration :  January  20,  1908. 
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IV. 

Name  and  address  of  contractor :  Ellicott  Machine  Company,  Baltimore,  Md. 
Work:  Furnishing  and  delivering. 6  lengths  of  wrought-iron  pipe  for  U.  S. 
dredge  General  Abbot 
Contract  price :  $1,136. 
Date  of  contract :  April  19,  1907. 
Emergency  contract. 
Date  of  commencement :  April  19,  1907. 
Date  of  expiration :  May  29,  1907. 

V. 

Name  and  address  of  contractor :  Oscar  P.  Barrett,  Cincinnati,  Ohio. 

Work :  Furnishing  and  delivering  on  bank  of  river  at  South  Pass,  Mississippi 
River,  6,000  cubic  yards  of  stone^  to  be  used  in  repairing  jetties  and  auxiliary 
works. 

Contract  price :  $4.15  per  cubic  yard. 

Date  of  contract :  April  20,  1907. 

Date  of  approval :  April  26,  1907. 

Date  of  commencement :  April  29,  1907. 

Date  of  expiration :  July  28,  1907. 

VI. 

Name  and  address  of  contractor :  Houlton  Lumber  Company,  New  Orleans,  La. 
Work :  Furnishing  and  delivering  piles,  and  waling  timbers  at  Port  Eads,  La., 
South  Pass,  Mississippi  River. 

Contract  price. 
Yellow  pine  piles : 

300,  30  feet  long,  at $2,875 

100,  40  feet  long,  at 3.75 

100,  50  feet  long,  at 4.625 

50,  60  feet  long,  at 5.50 

Yellow  pine  waling  timbers,  50,  60  feet  long,  at 9.50 

Date  of  contract :  June  3,  1907. 

Emergency  contract. 

Date  of  expiration :  August  6,  1907. 


COMMERCIAL  STATISTICS  FROM  JANUARY  1,  1006.  TO  DECEMBER  31,  1906. 
POBT   OF    NEW    ORLEANS,   LA. 

Number  and  tonnage  of  vessels  entered  and  cleared. 


Clam. 


Entered. 


Number.    Tonnage. 


Cleared. 


Number.    Tonnage. 


/.   VeMf/*  required  to  make  report  to  collector  of  ctutonu.  a 

FOREIGN-BOUND  VESSELB. 


Steamers 

Sailing  vessels . 


COASTWISE  VE8BBL8. 


Steamers 

Bailing  vessels 

//.  Coastwise  vessels  not  required  to  report  to  colleclor  oj 
customs,  b 


1,102 
41 


10 


Steamers. 
Tugs. 


Schooners., 
Barges  . . . . , 


l,9e0,811 
34,489 


729,862 
11,966 


21,760 
7,476 
2,601 

84,202 


1,116 
24 


320 
13 


Total, 


1,607 


2,808,166 


2,146,208 
21,146 


617.634 
12,616 


19.627 
7,103 
2.601 

33,318 


1,624  '   2,860,163 

I 


•From  information  furnished  by  the  collector  of  the  port  of  New  Orleans. 
*  From  information  furnished  by  the  New  Orleans  Dock  Board. 
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Foreign  exports  and  imports, 
EXPORTS. 


Article. 


Year  ending  December 
31,  1906.  ' 


€k>tton 

Cotton-need  cake  and 
meal 4 

Corn 

Lard  and   lard    com- 
pound   

Leaf  tobacco 

Wheat 

Floor 

Oata 

Cotton-seed  oil.. 

Boards,    deals 
planks 

Staves 

Logs 

Agricultural    imple- 
ments   , 

Horses,  mules,  etc , 

All  other  animals 

Barley , 

Bread  and  biscuits , 

Chemicals,  drugs,  etc. . , 

Coal 


and 


Tons. 


489,396 

274,887 
484,236 

87,677 
24,080 
167,600 
97,739 
69,982 
14,963 

289,434 
220.111 
197,968 

1,258 
4,906 

630 
17,693 

342 
6.667 
6,747 


Value. 


$104,689,485 

6,891,174 

8,477.799 

6,326,006 
4,741,817 
4,356,674 
3,301,041 
1,866,236 
1,617,780 

4,288,987 
8,854.962 
1,583,898 

60,416 
620,648 

41,968 
880,370 

49,379 
469,688 

21,659 


Article. 


Manufactures  of  cotton 

Glucose 

Grease 

Machifiery,  etc 

Pipes  and  fittings 

BootJ9  and  shoes 

Rosin 

Flaxseed  or  linseed 

Mineral  oils 

Parafin  

Canned  beef 

Tallow 

Pork,  salted  or  pickled. 

Oleoaheoil) 

Rice-bran,  meal,  etc... 

Salt 

Soap 

Molasses  and  syrup 

Zinc,  pig  and  bars 

Miscellaneous 

Total , 


Year  ending  December 
81, 1906. 


Tons. 


2,742 
1,950 

26,434 

2,019 

936 

4,160 

8,514 

12,221 
4,236 
1,556 

10,667 
2,757 
2,102 
9,677 

18,377 
3,994 

15,159 
941 

63,482 


2,672,800 


Value. 


$610,796 
108,934 
196.035 

1,271,708 
309,368 
800,812 
109,881 
219,880 
420,690 
421,000 
288.144 
992,199 
448, 114 
380,769 
186.709 
88,280 
248,298 
280,576 
116.018 

8,022,265 


167,829,807 


IMPORTS. 


Coffee 

Cement 

Sugar 

Molasses 

Salt 

Sisal  grass 

Sardines,  etc 

Vegetables 

Fruits  and  nuts 

Fibers  and   manufac- 
tures of 

Chemicals,  drugs,  etc. . . 
Wines,  liquors,  etc. .. 

Iron  and  steel 

Matting 

Tobacco  and  cigars. . 


113,858 

12,190 

139,163 

16, 170 

6,609 

31,025 

782 

361 

300,821 

14,346 
28,212 

1,492 
14,722 

1,012 
131 


$18,097,289 

67,688 

5,641,269 

67,750 

87,248 

4,608,169 

180,631 

164,936 

8,729,849 

4,808,948 
1,974,817 
699.861 
786,126 
107,221 
267,949 


Wood  and  manufac- 
tures of 

Toys 

Fertilizers 

Earthen,  glass,  and 
china  ware 

India  rubber , 

Cotton,  manufactures  of 

Oils 

Sulphur  ore 

Tea 

Mahogany  logs 

Spices 

Miscellaneous 

Total 


770, 186 


7,152 

$71,617 

1,020 

856,688 

10,626 

101,960 

6,172 

617, 198 

193 

249.104 

505 

484,129 

22,529 

498,588 

10,136 

28,671 

87 

50,167 

21,793 

409.454 

201 

44,379 

9.939 

1,490,861 

44,852,262 


Grand  total,  3,342,486  tons,  valued  at  1(212,181,550. 

Domestic  shipments  and  receipts. 


Article. 

Year  ending  December 
31, 1906. 

Article. 

Year  ending  December 
31,  1906. 

Tons. 

Value. 

Tons. 

7,443 

2,004 

1,700 

187 

217 

236 

6,266 

1.160 

66,758 

18.846 

198,964 

Value. 

SHIPMENTS. 

Cotton 

27,696 

889 

122,260 

67,157 

39,154 

65,406 

8,840 

8,060 

9,960 

12,960 

54,466 

$6,926,944 

7,780 

2,445,000 

671,570 

2,349,840 

3,047,330 

80,940 

214,200 

617,400 

142,660 

8,169,760 

RECSIPTB. 

Iron  and  steel 

$372,160 

Cotton  seed 

Mineral  products 

1  Susrar 

40.080 

Mineral  products 

Lumber 

102,000 

saft .:::::::::::::::::: 

664 

Suirar 

Lumber 

2,170 

Rice 

Asphalt 

772 

Suit 

Gasoline 

298,266 

Wine 

Phosphate 

6,960 

Flour 

1  Oil ...::.  ..:.::::::.::: 

723,338 

Oil ,  crude 

Coal 

84,807 

Miscellaneous 

'  Miscellaneous 

29,844,600 

1 

Total 

Total 

891,887 

23,4-23,314 

802,771 

31,470,797 

1 

Grand  total,  694,108  tons,  valued  at  $54,894,111* 
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S  5. 
IMPROVEMENT  OF  BAYOU  LAFOURCHE,  LOUISIANA. 

No  work  was  done  during  the  past  fiscal  year,  as  a  dam  has  been 
constructed  across  the  head  of  the  bayou  by  State  levee  boards,  under 
authority  of  act  of  Congress  approved  June  13,  1902.  No  estimate 
for  additional  funds  for  this  improvement  is  submitted  as  the  time 
for  the  removal  of  the  dam  has  been  extended  to  December,  1907,  by 
joint  resolution  of  Congress  ap^)roved  April  13, 1904. 

Money  statement, 

July  1,  1906,  balance  unexpended a$l,920.38 

July  1,  1907.  balance  unexpended 1 1,920.33 


APPROPRIATIONS. 


June  13,  1878 $10,000 

March  3,  1879 10,000 

June  14,  1880 5,000 

July  5,  1884 5,000 

August  11,  1888 50,  000 

September  19,  1890 50,000 

July  13,  1892 50,000 


August  18,  1894- $40,000 

June  3.  1896 25,000 

March  .3,  1899  (maintenance)  _       7, 500 
June  13,  1902  (maintenance).      7,500 


Total 260,000 


COMMERCIAL  STATISTICS. 

[Prom  January  1,  1906,  to  December  31,  1906,  Inclusive.] 

Shipments  and  receipts  hy  water. 


Article. 


ber 


ding 


1906. 


Tons. 

Value. 

Sugar  and  molaaaes 

SHIPMENTS. 

9,106 

8,473 

669 

3546,880 

Vegetables 

104,190 
66,900 

Hev^handl^ 

Total  shipmentft ....... 

13.248 

.717,460 

RECEIPTS. 

Fertilizers 

52 
188 

12 
334 
128 
473 

52 

219 

38,792 

3.649 

1,040 
180 

Gravel 

Machinery 

1  200 

Cottonnseed  meal 

7,014 
3  690 

Vegetables 

Brick 

1,513 
858 

Oats 

Coal 

900 

Fuel  oil 

289,811 
364,900 

Merchandise 

Total  receiptfl 

38.844 

621,106 

Grand  total 

52,092 

1,838,566 

No  reliable  data  could  be  secured  regarding  number  of  boats  that  have  piled 
in  this  stream  during  the  year.  Most  of  the  freight  Is  transported  on  flat- 
boats  towed  by  mules. 

fl  The  balance  unexpended  July  1,  1906,  $1,934.26,  as  shown  by  report  for  fiscal 
year  ending  June  30,  1906,  Is  in  error.  The  correct  balance  unexpended  was 
$1,920.33.  The  discrepancy  arose  on  account  of  error  In  statement  of  amount 
expended  during  fiscal  year  1906,  which  should  have  been  $88.93  Instead  of 
$75,  as  stated  In  the  report.  c^ 
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S   6. 

IMPROVEMENT  OF  BAYOU  PLAQUBMINE.  GRAND  RIVER,  AND  PIGEON 

BAYOUS,  LOUISIANA. 

For  a  detailed  record  of  the  improvements  see  references  cited  on 
page  1895  of  the  Annual  Report  of  the  Chief  of  Engineers  for  1904. 
See  also  report  for  1906,  pages  1304-1309. 

LOCK  AND  APPROACHES. 

Plaguemine  lock. — For  the  purpose  of  keeping  the  lock  pit  free  of 
water  during  the  progress  of  work  under  the  various  contracts,  a 
pumping  plant  has  been  installed,  consisting  of  one  30-horsepower 
and  one  20-horsepower  boiler,  one  centrifugal  pump  with  8-incn  suc- 
tion and  6-inch  aischarge,  one  steam  cylinder  pump  with  8-inch  suc- 
tion and  6-inch  discharge,  and  one  steam  cylinder  pump  with  4-inch 
suction  and  3-inch  discharge.  This  plant  has  been  operated  as  re- 
quired during  the  year,  the  work  being  done  by  hired  labor.  A  force 
of  laborers  has  also  been  employed  as  required  during  the  past  year 
for  the  purpose  of  cleaning  the  lock  chamoer  of  the  sediment  washed 
in  during  the  heavy  rains  which  have  prevailed. 

Construction  ana  erection  of  tlie  lock  gates, — A  contract  was  entered 
into  February  8,  1904,  for  construction  of  the  lock  gates,  the  work 
being  completed  May  5, 1906.  A  description  of  the  gates  is  given  on 
page  1451  of  the  Report  of  the  Chief  of  Engineers  for  1905.  The 
sum  of  $77,133.25  was  expended  in  connection  with  this  part  of  the 
project. 

Power  house  and  operating  machinery. — A  contract  was  entered 
into  with  the  Otis  Elevator  Company  November  18, 1899,  for  furnish- 
ing and  erecting  operating  machinery  and  power  house  necessary  for 
the  complete  working  of  the  lock.  It  provided  for  the  operation  of 
the  gates  by  direct-connected  hydraulic  engines,  the  whole  swing  of  the 
gates  to  be  made  with  one  stroke  of  the  piston;  the  pressure  to  be 
piped  to  the  8  hydraulic  engines  from  a  central  accumulator  sup- 
plied and  operated  by  high-pressure  steam  pumps.  The  small  engines 
for  operating  the  cylindrical  valves  for  filling  and  emptying  the 
lock  are  provided  for  in  the  same  manner.  The  work  under  the  con- 
tract, including  the  erection  of  the  power  house  over  the  central  plant, 
was  completed  August  31, 1906.  The  amount  earned  by  the  contractor 
under  this  contract  was  $114,000.  The  amount  expended  under  this 
contract  during  the  fiscal  year  was  $64,533.70. 

It  has  been  demonstrated  during  the  past  fiscal  year  that  this  plant 
has  perfect  control  of  the  gates  and  operates  all  filling  and  emptying 
valves  with  ease. 

Protection  levee  and  fill. — A  contract  was  entered  into  February 
13,  1905,  with  McGee  &  Co.,  of  Kansas  City,  Mo.,  for  constructing  a 
levee  connecting  the  Mississippi  River  levee  system  with  the  south- 
east comer  of  the  lock,  and  making  a  fill  behind  the  southeast  and 
northeast  corners  of  the  lock  for  a  distance  of  100  feet  from  the  wing 
walls  at  the  river  end.  A  total  of  approximately  40,000  cubic  yards 
of  material  was  included  under  this  contract  at  59  cents  per  cubic 
yard.  The  work  was  commenced  in  March,  1905,  and  was  completed 
January  28,  1907.    The  total  quantity  of  material  placed  was  39,940 
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cubic  yards,  costing  $23,564.60.  The  amount  expended  under  the  con- 
tract during  past  fiscal  year  was  $5,518.70. 

Excavation  and  construction  of  the  bavou  approach  and  portion  of 
the  river  approach. — The  contract  with  Messrs.  W.  O.  Burton  &  Co., 
of  New  Orleans,  La.,  dated  June  6,  1905,  provides  for  the  excavation 
and  construction  of  the  approach  to  the  lock  at  the  bayou  end  and  for 
a  portion  of  the  approach  at  the  river  end,  the  following  work  being 
required:  Forty  tnousand  cubic  yards  of  excavation,  10,000  cubic 
yards  of  concrete,  1,650  piles  50  feet  long,  2,100  piles  35  feet  long,  and 
11  snubbing  posts.  The  commencement  of  this  work  was  delayed  by 
the  yellow-fever  epidemic  until  October  10,  1905.  To  June  30,  1907^ 
3,950  cubic  yards  of  material  had  been  excavated  from  the  bayou 
approach  and  placed  behind  the  lock  walls,  and  16,250  cubic  yards  had 
been  placed  at  the  river  end.  In  addition,  712  pjiles  35  feet  long  and 
639  piles  50  feet  long  were  driven,  and  7,910  cubic  yards  concrete  had 
been  placed. 

The  excavation  work  has  been  particularly  difficult,  a  large  part 
of  the  area  being  a  drift  deposit,  formed  when  the  bayou  was  open  to 
the  river,  and  a  great  number  of  lar^e  cypress  stumps  were  found  at 
the  bottom  of  the  excavation.  The  sliding  of  the  adjacent  banks  has 
delayed  th^  work  and  added  about  8,000  cubic  yards  of  earth  to  the 
original  quantity  of  excavation  required.  The  sum  of  $68,037.01  was 
expended  in  connection  with  work  under  this  contract  during  the 
year,  making  a  total  expended  to  June  30,  1907,  of  $86,331.59. 

Completion  of  river  approach. — Proposals  were  opened  July  11, 
1906,  for  the  construction  of  the  river  approach  from  the  terminating 
lines  of  the  work  already  under  contract  to  a  coflPerdam  at  the  bank 
of  the  Mississippi  River.  A  contract  was  entered  into  August  7, 1906, 
with  the  lowest  bidders,  W.  O.  Burton  &  Co.,  and  the  w^ork  Avas  com- 
menced in  September,  1906.  This  work  includes  moving  about  10,000 
cubic  yards  of  earth  from  the  present  river  levee  125  feet  toward  the 
river  and  constructing  there  a  cofferdam,  8,000  cubic  yards  of  exca- 
vation, 6,500  cubic  yards  of  concrete,  2,600  piles  50  feet  long,  and  plac- 
ing two  clusters  of  guide  piles.  The  completion  of  this  contract  will 
leave  between  the  approach  and  the  river  a  volume  of  earth  containing 
about  45,000  cubic  yards,  which  can  be  removed  by  dredging  in  a 
short  time  when  the  other  work  is  completed.  A  total  of  29,650 
cubic  yards  of  earth  had  been  excavated  and  637  fifty-foot  piles  deliv- 
ered under  this  contract  to  June  30,  1907.  The  total  expended  under 
this  contract  to  June  30,  1907,  was  $19,727.71. 

During  the  past  fiscal  year  the  operation  of  the  pumping  plant  has 
been  continued,  a  total  of  $3,540.13  having  been  expenoed  on  this 
work.  \ 

A  total  of  $1,811.40  was  expended  during  the  past  fiscal  year  for 
office  and  incidental  expenses  connected  with  this  work. 

BAYOU  PLAQUEMINE,  GRAND  RIVER  AND  PIGEON  BAYOUS. 

No  work  was  done  during  the  year  under  the  contracts  with  Charles 
Clarke  &  Co.,  of  Galveston,  Tex.,  for  dredging  in  Bayou  Plaquemine. 
Under  the  terms  of  the  supplemental  contract  approved  April  11, 
1905,  work  is  suspended  until  the  lock  is  open  to  navigation,  when 
dredging  will  be  resumed  and  the  material  deposited  in  deep  water 
of  the  Mississippi  River.    The  partial  channel  dredged  during  the 
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past  fiscal  year  has  been  largely  used  during  the  past  year  and  has 
been  of  great  help  in  delivering  materials  for  the  work  "on  the  bayou 
approach. 

The  act  of  July  13, 1892,  included  in  the  general  project  for  improv- 
ing Bayou  Plaquemine,  the  improvement  of  Grand  River  and  Pigeon 
bayous,  to  extend  the  navigable  waterway  to  Bayou  Teche.  Since 
that  date  these  streams  have  been  cleared  of  obstructions  by  snagging 
and  dredging,  and  a  channel  50  feet  wide  and  10  feet  deep  was 
dredged  through  Flat  Lake  and  Bay  Natchez  under  contract.  This 
channel  was  dredged  with  perpendicular  sides,  allowing  the  bank  to 
take  its  own  slope,  and  shoaling  has  taken  place  in  portions  of  the 
channel.  Recent  developments  also  indicate  that  Grand  River  above 
Bay  Natchez  for  a  distance  of  3  or  4  miles  has  shoaled.  The  present 
width  of  channel  is  inadecjuate  for  the  proper  accommodation  of  the 
commerce  which  will  utilize  this  route  with  the  opening  of  the  lock 
at  Plaquemine.    The  dredging  in  Bayou  Plaquemine  will  be  com- 

Eleted  to  afford  a  channel  10  feet  deep  and  125  feet  wide,  and  it  is 
elieved  that  this  width  of  channel  should  be  provided  for  the  route 
through  Grand  River.  At  the  time  of  dredging  the  50-foot  channel, 
however,  the  funds  available  for  this  portion  of  the  project  would  not 
permit  of  the  expenditure  necessary  to  procure  the  wider  channel.  It 
is  believed  that  sufficient  information  is  at  hand  to  enable  the  approxi- 
mate cost  of  the  work  to  be  stated  without  a  special  survey. 

Bank  protection. — The  Plaquemine  lock  is  situated  on  a  caving 
bank  of  the  Mississippi  River,  and  the  bank  has  been  revetted  with 
mattress  work  immediately  above  and  below  the  lock.  The  last  work 
done  to  protect  the  bank  was  during  the  season  of  1901-2,  about  one- 
half  mile  above  the  site  of  the  lock.  During  the  low  water  of  1903 
a  cave  developed  just  above  this  work,  1,000  feet  in  extent.  During 
the  season  of  1905  there  were  two  caves  about  three-quarters  of  a  mile 
above  the  mattress  work.  This  cave  is  no  doubt  increased,  if  not 
induced,  by  the  formation  on  the  opposite  side  of  the  river  of  an 
extensive  sand  bar.  The  ultimate  result  of  the  formation  of  this 
bar  and  the  resultant  encroachment  of  the  river  will  be  a  flanking 
movement  with  respect  to  the  lock  if  proper  precautions  are  not 
taken.  The  revetment  work  should  be  extended  as  rapidly  as  pos- 
sible with  willow  mattresses  weighted  with  rock,  so  as  to  cover  as 
early  as  possible  the  area  threatened  above  the  work  now  in  place. 

The  work  during  the  year  has  been  in  the  local  charge  of  Mr.  J.  I. 
Conklin,  United  States  assistant  engineer,  stationed  at  Plaquemine. 

The  following  is  an  extract  from  his  report  for  the  fiscal  year : 

Otis  Elevator  Company, — Constructing  power  house  and  operating  machinery. 

Charles  Clarke  d  Co, — Widening  and  deepening  Baj'ou  Plaquemine  between 
the  railroad  bridge  at  Plaquemine,  La.,  and  Dardennes  Bend,  a  distance  of  5.08 
miles. 

McOee  tG  Co. — Constructing  protection  levee  and  making  back  fill. 

W.  O.  Burton  d  Co. — Constructing  approaches,  Plaquemine,  La.,  under  date  of 
June  6,  1905. 

IF.  O.  Burton  d  Co. — Constructing  river  aiiproach,  Plaquemine,  La.,  under 
date  of  August  7,  1900. 

Plaquemine  lock. — With  all  contracts  In  force  the  United  States  assumes  the 
duty  of  keeping  the  lock  chamber  and  approaches  free  from  water.  There  Is 
maintained  in  this  work  a  pumping  plant,  consisting  of  one  SO-horsepower  boiler 
and  one  20-horsepower  boiler,  one  centrifugal  pump  with  8-inch  suction  and  6- 
inch  discharge,  one  steam  cylinder  pump  with  8-inch  suction  and  G-inch  dis- 
charge, and  one  steam  cylinder  pump  with  4-lnch  suction  and  3-inch  discharge. 
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Upon  completion  of  the  bayou  approadb  the  pumps  were  so  arranged  that  during 
freshets  the  entire  plant  can  be  utilized  for  quick  drainage. 

The  entire  plant  is  in  good  condition  and  will  be  available  for  use  for  other 
purposes  on  completion  of  the  work. 

During  a  portion  of  the  time  it  has  been  necessary  to  clear  the  lock  chamber 
from  sediment  washed  in  during  heavy  rains  to  allow  free  movements  of  the 
gates. 

Maintennnce. — ^The  operating  machinery  and  power  house  was,  upon  comple- 
tion, turned  over  to  the  United  States,  and  it  has  been  operated  at  least  once 
every  week  to  keep  all  parts  of  the  plant  in  good  condition.  There  has  been 
employed  for  this  work  and  for  other  maintenance  work  two  steam  engineers 
and  a  force  of  labor  as  the  needs  required. 

Settlement  of  lock  toalls  and  mitering  of  gates. — ^As  the  fill  is  placed  behind  the 
lock  wall,  the  settlement  of  the  walls  continues,  and  the  walls  so  far  have  had 
a  decided  tendency  to  spread  at  the  top  away  from  the  perpendicular.  This 
matter  is  of  serious  consideration,  as  it  affects  the  mitering  of  the  gates  and  the 
clearance  of  the  hydraulic  cylinders  operating  the  gates  and  all  adjustment 
relative  thereto. 

The  levels  have  been  taken  upon  five  points  on  each  sill,  and  the  settlement 
as  measured  at  these  points  may  be  noticed  by  the  following  summary : 

SILL  1. 


Interval. 


Up  to  August  20, 1900 

August  20,  1900,  to  July  5, 1901 

July  6, 1901,  to  June  15, 1902 

June  15, 1902,  to  June  8, 1904 

June  8. 1904.  to  December  27. 1905 . . 
December  27, 1905,  to  June  20, 1906  . 
June  20, 1906,  to  June  17, 1907 


Total  settlement  in  feet . 


North. 


0.135 
.287 
.047 
.020 
.253 
.024 
.128 


Center. 


0.106 
,176 
.019 
.010 
.188 
-  .016 
.005 


C. 


0.106 
.146 
.032 

-  .013 
.136 

-  .017 


.421 


0.122 
.185 

-  .006 
.086 
.146 

-  .006 
.060 


South. 


E. 


0.136 
.262 
.061 
.012 
.155 
.015 


SILL  2. 


Up  to  August  20, 1900 

August  20, 1900,  to  July  15, 1901 

July  15, 1901,  to  June  15, 1902 

June  16, 1902,  to  June  8, 1904 

June  8, 1904.  to  December  27, 1905. . . 
December  27, 1905,  to  June  20, 1906. 
June  20. 1906,  to  June  17, 1907. ..... 


Total  settlement  in  feet . 


0.121 
.835 
.023 
.042 
.217 
.022 
.129 


0.151 
.202 
.023 
.004 
.148 
-  .008 
.087 


.557 


0.146 
.172 
.011 
.006 
.158 
-   .008 


.518 


0.161 
.203 
.006 
.030 
.152 
.018 
.058 


0.164 
.264 
.066 
-  .006 
.228 
.018 
.091 


.810 


SILL  3. 


Up  to  August  20, 1900 , 

August  20. 1900,  to  July  5, 1901 

July  6, 1901,  to  June  15, 1902 

June  15, 1902,  to  June  8. 1904 

June  8,  1904,  to  December  27, 1905, 
December  27, 1906,  to  June  20, 1906. 
June  20, 1906,  to  June  17, 1907 

Total  settlement  in  feet 


0.096 

0. 171 

0.139 

0.145 

.844 

.178 

.102 

.168 

.030 

.014 

-  .002 

.013 

.016 

.000 

-  .013 

.001 

.050 

.050 

.022 

.059 

.037 

.014 

.001 

.056 

.107 

.038 

.017 

-  .084 

.680 

.460 

.266 

.407 

0.171 
.282 
.035 
.018 
.101 
.007 
.084 


.598 


SILL  4. 


Up  to  August  20, 1900 0.192 

A  iiguflt  20, 1900,  to  J  uly  5,  1901 238 

July  5, 1901,  to  June  15, 1902 I  .027 

June  15,  r902,  to  June  8, 1904 .019 

June8,1904,  to  December 27, 19a') '         .061 

December  27, 1905,  to  June  20, 1906 030 

June  20, 1906,  to  June  17, 1907 .095 

Total  settlement  in  feet |        .662 


0.152 
.160 
.010 
.007 
.081 
.011 
.028 


0.139 
.104 
.008 
.002 
.001 
.009 
.013 


.271 


0.155 
.168 
.030 
.007 
.095 
-  .018 
.032 


.469 


lOO 


0.166 
.238 
.096 
.017 
.076 
.000 
.089 


'8 


.670 
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SILL  5. 


Interval. 

North. 

Center. 

South. 

A. 

B. 

0.152 
.138 
.009 
-  .018 
.102 
.016 
.039 

C. 

D. 

0.153 
.172 
.021 
.006 
.082 
-  .003 
.026 

E. 

Up  to  AugUBt  20, 1900 

0.189 
.229 
.029 
.017 
.042 
.024 
.084 

0.142 
.101 

-  .198 
.196 
.024 

-  .013 
.016 

0.179 

Aiigi]8t20,1900,  toJuly6, 1901 

.288 

July  5,1901,  to  June  16, 1902 

.027 

Jmiel5. 1902,  toJune8,1904 

.027 

June  8, 1904.  to  December  27, 1906 

.055 

December  27, 1906,  to  Jane  20, 1906 

-  .001 

June  20  19061  to  June  17, 1907'. 

.087 

Total  settlement  in  feet 

.614 

.443 

.267 

.456 

.567 

Distatwcft  betircrn  mitrr  pontn,  states  closed.    Showing  movemefit   {in  inches) 
since  last  adjustment  of  yoke,  November  16, 1906,  to  June  17, 1907. 


Obflenratioii 

Gatel.          1          Gate  2. 

Gate  3. 

Gate  4. 

Tempera- 

taken. 

Top. 

Bottom.      Top, 

Bottom. 

Inches. 

\ 
1-A 

Top.    1  Bottom. 

Top. 
Inches. 

Bottom. 

ture. 

November  16, 1906. 
June  17,1907 

Inches. 

Inches.     Inches. 

Inches. 

Inches. 
1-tt 

Inches. 

DeffTces. 
84 
98 

It  w!ll  be  noted  that  the  constant  variations  of  levels  and  increase  of  dis- 
tances between  miter  posts  has  gone  beyond  the  adjustment  left  in  the  anchorage 
yokes,  and  will  necessitate  placing  a  plate,  in  some  cases,  on  each  half  of  a  gate. 

The  miter  post  and  quoin  post  plates  have  been  left  free  for  final  adjustment. 
The  complete  record  of  observations  taken  is  shown  on  blueprint  inclosed. 

Otis  Elevator  Company, — ^This  contract  was  practically  completed  at  the  end 
of  the  last  fiscal  year.  The  steam  accumulator  first  placed  proved  defective 
and  was  replaced.  The  power  house  was  completed  and  the  final  adjustment 
of  all  operating  machinery  and  tests  of  hydraulic  capstans  was  completed  and 
the  work  accepted  in  August,  1906. 

McOee  d  Co, — A  contract  was  awarded  this  company  on  February  13,  1905, 
to  construct  a  levee  connecting  the  Mississippi  River  levee  system  with  the 
southeast  corner  of  the  lock  and  making  a  fill  behind  the  southeast  and  north- 
east corners  of  the  lock  for  a  distance  of  100  feet  from  the  wing  walls  at  the 
river  end  of  the  lock — ^the  contract  carrying  in  all  approximately  40,000  cubic 
yards  of  earth. 

The  following  is  a  statement  of  the  work  done  during  the  fiscal  year : 


Month  of— 

Levee  and 

fill,  south 

side. 

October,  1906 

Cubic  yds. 
1,000 

November,  1906 

1.000 

December.  1906 

500 

January,  1907 

3,540 

Total 

6,040 

This  work  was  completed  and  accepted  in  January,  1907. 

Chas.  Clarke  d  Co, — No  work  was  done  during  the  year  on  the  original  or 
supplemental  contracts,  as  under  the  terms  of  the  supplemental  contract  the 
work  is  not  to  be  resumed  until  the  lock  is  in  operation  and  the  material  can  be 
taken  through  the  lock  and  deposited  in  deep  water  in  the  Mississippi  River. 

Work  is  to  be  resumed  within  thirty  days  after  notification  that  the  lock  is 
ready  for  operation. 

W.  O.  Burton  d  Co.  contract  of  June  6,  1905. — A  contract  wan  entered  into 
with  this  company  on  June  6,  1905,  for  completing  the  approach  on  the  bayou 
end  of  the  lock,  and  a  portion  of  the  approach  at  the  river  end  of  the  lock.  A 
portion  of  the  river  approach  was  included  in  this  contract  for  the  purpose  of 
expediting  the  final  work  on  the  river  approach,  and  it  was  also  for  the  purpose 
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of  completing  the  portion  where  there  was  most  danger  of  eaves  before  the 
levee  system  is  breached. 

There  was  included  in  this  contract  approximately  40,000  cubic  yards  of 
excavation,  10,000  cubic  yards  of  concrete,  1,650  50-foot  piling,  and  2.100  35-foot 
piling  and  11  snubbing  posts. 

The  quantity'  of  excavation  has  exceeded  the  estimated  quantity  by  a  con- 
siderable amount  on  account  of  caving  or  slipping  banks  during  the  progress  of 
the  work.  There  were  many  serious  difficulties  met  in  the  execution  of  this 
work,  as  nearly  the  whole  excavation  was  in  large  stumps  and  drift  that  had 
been  deiK)8ited  when  the  bayou  was  open  to  the  Mississippi  River. 

The  work  on  the  river  approach  of  this  contract  is  to  be  done  with  the  same 
plant  that  is  to  do  the  final  work. 

The  following  is  a  summary  of  the  work  done  during  the  year : 


Excayation. 

PUing. 

Concrete. 

Snub- 
bing 
posts. 

Date. 

Bayou 
end. 

River 
end. 

Bayou  end. 

River 
end— 60- 
foot. 

Number. 

Bayou 
end. 

River 
end. 

8&-foot.     60-foot. 

1906. 

July 

August 

September 

Cubic 
yards. 
600 
600 
700 
250 
1,200 
7C0 

Cubic 
yards. 

Number. 
80 
181 
118 
243 
70 
25 

Number. 

78 
140 

87 
167 
133 

Cubic 
yards. 

Cubic 
yards. 

Number. 

sio 

1,690 
2,130 
1.860 
1,400 

1,080 

1 



October 



November 

• 

2 

December. .        ... 

9 

1907. 
January 

3,100 
8,460 
2,700 
2,000 

February  . 

1 

March 





84 


April 

::.:::::::i::::.::::: 



Total  

3,950 

16,260 

712 

655 

84 

7,910 

11 

W.  O.  Burton  <€  Co.  contract  of  August  7,  1906. — A  contract  was  entered  Into 
with  this  company  on  August  7,  1906,  for  completing  the  river  approach,  and 
carried  the  following  items: 

Excavation ^ 1 cubic  yard8__  80,000 

Furnishing  sand  and  gravel do 5,500 

Furnishing  cement  mixed  and  placing  concrete do 5,500 

Furnishing  50-foot  piling piles..     2,600 

Driving  50-foot  piling do 2.600 

Furnishing  and  placing  guide-pile  clusters,  of  three  each clusters 2 

Moving  levee cubic  yards«_  10,000 

The  contractors,  in  planning  to  do  this  work,  placed  a  contract  with  an  east- 
em  firm  to  furnish  a  cable  way  for  removing  earth  and  placing  material,  and  had 
contracted  for  the  delivery  of  the  plant  on  October  1,  1906.  The  firm  did  not 
deliver  the  plant  as  contracted  for,  and  notified  \V.  O.  Burton  &  Co.  that  they 
did  not  know  when  delivery  could  be  made,  and  the  contractor  was  forced 
to  find  another  plant  in  order  to  commence  the  work  at  once.  There  was  then 
purchased  a  large  excavating  machine  with  a  .i-yard  bucket  capable,  under 
favorable  conditions,  of  excavating  1,000  cubic  yards  of  earth  in  ten  hours. 

The  contractors  then  drove  piling  for  a  railroad  track  to  carry  the  material 
from  the  river  approach  to  back  of  the  wall,  making  the  back  fill  by  means  of 
two  trains  operated  by  small  locomotives.  It  was  with  great  difficulty  that 
the  railroad  was  maintained  on  the  piling  as  the  earth  was  deposited.  The 
piling  moved,  laterally,  away  from  the  back  of  the  lock  wall  as  much  as  20 
feet,  making  the  track  full  of  short  curves,  elevations,  and  depressions.  This 
method  was  used  until  April.  1007,  when  there  developed  a  slip  that  destroyed 
the  loading  track  on  the  si-'e  of  the  excavation,  necessitating  the  adoption  of 
some  other  method  of  carry  iig  the  earth  from  the  approach  to  behind  the  lock 
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walls.    The  contractors  were  then  forced  to  install  a  cable  way  which,  at  this 
writing,  is  Just  beginning  to  work. 
The  following  Is  a  summary  of  the  work  done  during  the  year : 


Date. 

Excayatioo. 

For 
levee. 

For  ap- 
proach. 

September 

1906. 

CuMe 
yards. 
6,000 
6.500 
8,100 

Cubic 
yards. 

October 

November 

Febroarr 

1907. 

760 

March 

11,800 

April 

2,600 

Total 

14,000 

15,060 

The  cross  section  of  the  protection  levee  was  increased,  and  thereby  increased 
the  amount  of  earth  to  14,600  cubic  yards. 

The  contractors  are  behind  with  this  contract,  and  it  will  require  efficient 
and  rapid  work  to  complete  it  within  the  contract  time,  December  31,  1907. 

Bank  protection, — Aa  pointed  out  in  the  last  annual  report,  the  Plaquemlne 
lock  is  on  a  caving  bank  of  the  river,  which  has  been  revetted  with  mattress 
work  above  and  below  the  lock,  the  last  work  being  done  during  the  season  of 
1001-2  about  one-half  mile  above  the  site  of  the  lock.  A  cave  developed  in 
1003  Just  above  this  work,  the  cave  being  about  1,000  feet  in  extent,  and  in  1006 
there  were  two  caves  about  three-fourths  of  a  mile  above  the  mattress  work. 

The  necessity  of  extending  the  mattress  work  as  rapidly  as  possible,  so  as  to 
cover  the  threatened  area,  is  emphasized,  and  the  policy  of  extending  as  much 
as  possible,  year  by  year,  is  recommended. 

Bay  Natchez  and  Flat  Lake. — ^Attention  is  invited  to  the  last  annual  report, 
to  the  dredging  of  a  channel  50  feet  wide  and  10  feet  deep  with  perpendicular 
banks,  and  the  dangers  and  difficulties  of  using  this  narrow  channel  with  seri- 
ous obstructions  close  to  the  edge  on  both  sides.  Recent  inspection  of  these 
channels  has  shown  that  the  channel  as  dredged  has  maintained  its  depth  and, 
in  some  cases,  has  deepened.  The  reach  of  Grand  River  between  bayous  Pigeon 
and  Posteo  is,  however,  shoaling.  It  is  now,  with  the  early  completion  of  the 
lock  in  view,  especially  desirable  that  the  width  of  these  channels  be  Increased 
to  125  feet  and  extended  to  cover  the  shoaling  reach.  In  fact,  the  advantages 
that  the  lock  will  bring  can  not  be  utilized  without  this  widening  and  extension. 
An  approximate  estimate  of  the  quantities  of  earth  required  to  obtain  this  width 
can  be  made  from  former  surveys.  An  accurate  survey  showing  present  condi- 
tions could  be  made  for  $2,500. 


BNG  1007- 
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Money  statement. 

July  1,  1906,  balance  unexpended $422,763.20 

Amount  appropriated  by  river  and  harbor  act  approved 

March  2,  1907 $100,000.00 

Amount  allotted  from  appropriations  for  emergencies, 

acts  of  March  3,  1905,  and  March  2,  1907 20,000.00 


120,000.00 


June  30,  1907,  amount  unexi)euded  during  fiscal  year : 

For  works  of  improvement $162,768.65 

For  maintenance  of  Improvement 8,046.36 


542,  763.  20 
170, 815. 01 


July  1,  1907,  balance  unexpended 871,948. 19 

July  1.  1907,  outstanding  liabilities 19,909.70 


July  1,  1907,  balance  available 352,038.49 


July  1,  1907,  amount  covered  by  uncompleted  contracts 217,044. 14 


Amount  that  can  be  profitably  exi)ended  In  fiscal  year  ending  June 
30,  1909,  In  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  Improvement $325,000.00 

For  maintenance  of  Improvement 20, 000. 00 


Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


345,000.00 


APPROPRIATIONS. 


August  11,  1888 $100, 000 

September  19,  1800 100,000 

July  13,  1892 150,000 

August  18,  1894 110,000 

June  3,  1896 20.000 

June  4,  1897. 350,000 

March  3,  1899 400,000 

June  6,  1900 200,000 


March  3,  1901 _ $210,000 

March  3,  1905 35,000 

March  3,  1905  (allotment),  10,000 

June  30,  1906    100,000 

March  2,  1907 100,000 

March  2,  1907  (allotment).  10,000 


1,895,000 


CX)NTRACT8   IN    FORCE. 


Name  and  address  of  contractor :  Otis  Elevator  (Company,  New  York,  N.  Y. 

Work :  Ck)nstructlng  operating  machinery  and  power  house  for  lock. 

Contract  price:  $114,0(X),  to  be  paid  on  completion  and  acceptance  of  work, 
modified  by  supplemental  contract  dated  August  28,  approved  by  the  Secretary 
of  War  September  13,  1905,  to  permit  partial  payment  of  $50,000 ;  payment  made 
September  25,  1905. 

Date  of  contract :  November  18,  1899. 

Date  of  approval :  December  30,  1899. 

Date  of  commencement :  Notified  to  commence  work  on  July  23,  1904. 

Date  of  expiration :  January  23,  1905 ;  time  limit  waived. 

Contract  completed  August  31,  1906. 

II. 

Name  and  address  of  contractor :  Charles  Clarke  &  Co.,  Galveston,  Tex. 

Work:   Dredging  to  enlarge  bed  of  Bayou  Plaquemlne   from   the  railroad 

bridge  to  deep  water  below  Dardennes  Bend.  Estimated  amount  of  material 
to  be  removed,  1,027,509  cubic  yards. 

Contract  price :  13.98  cents  per  cubic  yard. 

Date  of  contract :  July  15,  1899.  ^-^            t 

Date  of  approval :  September  13,  1899.  Digitized  byLjOOQlC 
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Date  of  commencement :  November  12,  1899. 

Date  of  expiration:  Jnne  30,  1901;  extended  to  Jline  30,  1902;  time  limit 
waived. 

III. 

Name  and  address  of  contractor :  Charles  Clarke  &  Co.,  Galveston,  Tex. 

Work :  Provides  for  modification  of  method  of  work  on  contract  of  July  15, 
1890,  for  enlarging  bed  of  Bayou  Plaquemine  and  for  certain  additional  work, 
no  change  in  contract  price  being  Involved.  Estimated  number  of  additional 
cubic  yards  of  material  provided  for  by  this  supplemental  contract,  80,000. 

Date  of  contract :  March  30,  1906. 

Date  of  approval :  By  the  Chief  of  Engineers,  April  11,  1905 ;  by  the  Secretary 
of  War,  April  11,  1905. 

Supplemental  contract. 

IV. 

Name  and  address  of  contractor :  McGee  &  Co.,  Kansas  City,  Mo. 
Work:  Constructing  levee  and  making  fill  behind  walls  of  the  lock;  esti- 
mated amount  of  earth  to  be  placed,  40,000  cubic  yards. 
Contract  price :  59  cents  per  cubic  yard  of  earth  placed. 
Date  of  contract:  February  13,  1905. 
Date  of  approval :  February  17,  1905. 
Date  of  commencement:  April  18,  1905. 
Date  of  expiration:  August  18,  1905;  time  limit  waived. 
Contract  completed  January  28,  1907. 


Name  and  address  of  contractor :  W.  O.  Burton  &  Co.,  New  Orleans,  La. 

Work :  Excavation  and  construction  of  approaches  to  the  lock. 

Date  of  contract:  June  6,  1905. 

Date  of  approval :  June  19,  1905. 

Date  of  commencement:  August  19,  1905. 

Date  of  expiration:  January  19,  1906;  time  limit  waived. 


Items. 

Estimated 
quantities. 

Prices. 

Amounts. 

60-foot  piles 

35-foot  piles 

Excavation 

Concrete 

number. . 

do.... 

cubic  yards. . 

do 

1,850 
2,100 
40,000 
10,000 
11 

$12.50 

8.76 

.40 

6.60 

20.00 

920,625 
18,875 
16,000 
65,000 

Bnabbing  posts 

number. . 

'220 

Total 

'  110,220 

VT. 

Name  and  address  of  contractor :  W.  O.  Burton  &  Co.,  New  Orleans,  La. 

Work :  Excavation  and  construction  of  river  approach  and  back  fill  of  lock  at 
Plaquemine,   La. 

Contract  price:  Moving  levee,  30  cents  ix»r  cubic  yard;  sand  and  gravel  or 
broken  stone  for  concrete,  $2  per  cubic  yard;  furnishing  cement  for  concrete, 
mixing  and  placing  concrete,  $3  per  cubic  yard;  piles,  $3  each;  driving  piles, 
$1.50  per  pile ;  excavating  for  approach  and  placing  earth,  $1.05  per  cubic  yard ; 
furnishing  and  setting  in  place  guide  piles,  $75  per  cluster. 

Date  of  contract :  August  7,  1906. 

Date  of  approval :  August  29,  1900. 

Date  of  commencement:  September  25,  1906. 

Date  of  expiration :  Four  months  from  the  time  after  May  1,  1907,  that  the 
Mississippi  River  gauge  roads  20  feet  at  Plaquemine,  La. 

VIL 

Name  and  address  of  contractor :  Chas.  Clarke  &  Co.,  Galveston,  Tex. 
Work:  Dredging  45,000  cubic  yards  of  earth  at  river  approach,  Plaquemine 
lock. 

Contract  price :  13.08  cents  per  cubic  yard. 

Date  of  contract:  August  25,  1906.  ^  t 
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Date  of  approval :  August  30,  1906. 

Date  of  commencement :  Not  yet  commenced.  The  work  under  this  contract 
is  to  be  done  at  the  same  time  and  in  connection  with  the  completion  of  contract 
dated  July  15.  1899,  for  dredging  and  enlarging  bed  of  Bayou  Plaquemine. 

Supplemental  contract 


COMMERCIAL  STATISTICS. 

[From  January  1,  1906,  to  December  31,  1906.] 

Vessels  entering  and  departing. 
Number 184 

Net  registered  tonnage 4,450 

Draft  of  heaviest  vessel : 

Light feet—  6 

Loaded do —  9J 

Shipments  and  receipts  hg  water. 


Article. 


Shipments: 

Lumber,  as  logs. . 

Merchandise 

Sugarcane 

Total 

Receipts: 

Coal  and  fuel  oil. 

Grand  total 


Tona. 

Value. 

161,000 
75,100 
20,900 

12,718,000 

1900  000 

ssleoo 

247,000 
825,000 

4,701,600 

1,462,500 

572,000 

6,164,100 

S  7. 

IMPROVEMENT  OP  BAYOU  TECHE,  LOUISIANA. 

For  references  as  to  the  progress  of  the  work  see  page  1901  of  the 
Annual  Report  of  the  Chief  of  Engineers  for  1904. 

Bayou  Tecehe  is  an  important  commercial  stream  of  southern  Louisi- 
ana, and  is  the  waterway  for  shipping  for  the  numerous  sugar  and 
lumber  mills  located  along  its  banks.  With  the  exception  of  snags, 
the  channel  is  in  a  fairly  good  condition  below  New  Iberia,  but  of 
late  years  it  has  shoaled  considerably  between  New  Iberia  and  St. 
Martin ville,  and  is  not  navigable  above  the  latter  point  The  im- 
provement of  channel  accomplished  will  not  be  a  permanent  one,  as 
sunken  logs,  fallen  trees,  and  shoals  are  contantly  forming  obstruc- 
tions which  will  require  removal. 

Proposals  for  dredging  were  opened  September  9,  1905,  but  the 
only  Did  received  was  rejected  as  excessive,  and,  on  account  of  the 

Srevalence  of  yellow  fever  in  Louisiana  that  year,  readvertisement  for 
redging  proposals  was  deferred. 

No  work  was  done  during  the  past  fiscal  year  beyond  the  location 
of  the  site  of  the  lock  near  St.  Martinville  and  the  site  of  the  dam 
across  the  head  of  Bayou  Vermilion.  The  land  required  at  site  of 
lock  was  surveyed  by  the  Citizens'  League  of  St.  Martinville,  La. 
At  the  close  of  the  fiscal  year  the  league  was  trying  to  arrange  for 
the  transfer  to  the  United  States  of  the  land  required  for  lock  and 
dam  purposes  and  canal  feeders. 
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Money  statement. 

July  1,  1906,  balance  unexpended $8,206.47 

July  1, 1907,  amount  appropriated  by  river  and  harbor  act  of  March 

2,  1907,  for  lock  and  dam  and  maintenance 130,000.00 


133, 206. 47 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance-  79. 39 


July  1,  1907,  balance . ^ 133,127.08 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  Improvement,  in  addition  to  balance  un- 
expended July  1,  1907 10,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of* 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


July  11,  1870 $17, 500 

June  14.  1880 6, 000 

March  3,  1881 20, 000 

July  5,  1884 6, 500 

September  19,  1880 5,000 

August  18,  1894 6,000 

June  3,  1896 10, 000 


March  3,  1899 $10, 000 

June  13,  1902  (maintenance).   .  7,500 
March  3,  1905  (maintenance)-      7,500 
March  2,  1907  (lock  and  dam 
and  maintenance) 130, 000 

Total 226,000 


.    CX>MMERCIAL  STATISTICS. 

[From  January  1,  1906,  to  December  31,  1906,  inclusive.] 
Receipts  and  shipments. 


Articles. 


Yearen< 
ber 


Decem- 

906. 


Tone. 


Value. 


Shipments: 
Sugar . 
Molasm 

Cotton , 

Rice 

Ck>tton-8eed  products. . 

Brick 

Fuel  oil 

Lomber 

Machinery 

Coal 

Cane 

Miscellaneous , 

Total  shipments 

Receipts: 

Machinery 

Fertilizers 

Cooperage 

Coal 

Fuel  oil 

Cane 

Logs 

Miscellaneous 

Total  receipts 

Grand  total 


60,821 

8,048 

448 

91 

552 

55,888 

17,996 

8,762 

8,460 

2,000 

180,000 

84,620 


816,961 


1.110 

8,065 

1,535 

2,725 

114,716 

85,000 

219,461 

11,528 


889,180 
706,091 


98,609,840 

288,400 

106,260 

85,070 

11,592 

177,226 

128,671 

262,660 

846,000 

8,400 

442,000 

2,696,600 


8,512,518 


111,000 
61,800 
25,228 
11,446 

820,219 

119,000 
2,194,510 

864,600 


4.207,802 
12,719,820 
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S   8. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION— INDEFINITE. 

An  allotment  of  $35  was  made  from  this  appropriation,  act  of 
March  3,  1899,  on  December  28,  1906,  to  be  applied  toward  payn>ent 
of  expenses  incurred  in  advertisings  for  proposals  for  removing 
sunken  logs  from  Bayou  Teche,  Louisiana.  The  expenses  were  paid 
during  the  fiscal  year. 

The  only  proposal  received  was  considered  excessive  and  was 
rejected.  Many  complaints  were  received  during  the  fiscal  year 
regarding'  sunken  logs  in  this  stream,  but  do  not  seem  to  have  been 
made  from  the  standpoint  of  the  improvement  of  navigation  or 
removal  of  wrecks  obstructing  navigation,  but  were  made  for  the 
purpose  of  obtaining  the  privilege  of  removing  logs  to  obtain  owner- 
ship in  them  when  so  removed. 
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IMPROVEMENT  OP  HOMOCIIITTO  RIVER.  MISSISSIPPI.  AND  OP  CER- 
TAIN RIVERS  AND  HARBORS  IN  SOUTHERN  LOUISIANA  AND  EAST- 
ERN TEXAS. 


REPORT  OF  CAPT.  J.  F.   McINDOE,   OFFICER  IN   CHARGE.   FOR   THE 
FISCAL  YEAR  ENDING  JUNE  30,  1907, 


IMPROVEMENTS. 


1.  Homochltto  River.  Mississippi. 

2.  Bogue  Chitto,  Ghefuncte  River  and 

Bogue  Palia.  Tickfaw  River  and 
tributaries,  and  Amite  River  and 
Bayou  Manchac.  Louisiana. 

3.  Inland  Waterway  from  Franlclin  to 

Mermentau,  Louisiana. 

4.  Channel,  bay,  and  passes  of  Bayou 

Vermilion  and  Mermentau  River 
and  tributaries.  Louisiana. 


5.  Mouth    and    passes    of    Calcasieu 

River,  Louisiana. 

6.  Johnsons  Bayou,  Louisiana. 

7.  Mouths  of  Sabine  and  Neches  riv- 

ers, Texas. 

8.  Operating  and  care  of  Port  Arthur 

Canal.  Texas. 

9.  Harbor  at  Sabine  Pass,  Texas. 

10.  Removing    water    hyacinths    from 
Louisiana  waters. 


United  States  Engineer  Office, 

New  Orleans^  La,^  July  8^  1907. 
General  :  I  have  the  honor  to  submit  herewith  annual  report  upon 
the  work  of  river  and  harbor  improvement  in  the  Gulf  Division  in 
my  charge  for  the  fiscal  year  ending  June  30,  1907. 

♦  ♦«♦*** 

Very  respectfully,  your  obedient  servant, 

J.  F.  McIndoe, 
Captain^  Corps  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A, 


T  I. 
IMPROVEMENT  OF  HOMOCHIITO  RIVER,  MISSISSIPPI. 

For  history  of  this  work,  project,  and  results  accomplished,  see  cur- 
rent summary,  page  409 ;  also  Annual  Report  of  the  Chief  of  Engi- 
neers for  1905,  page  1457. 

No  work  was  done  during  the  fiscal  year  ending  June  30,  1907,  on 
account  of  the  continued  high  stage  of  the  river.  There  was  ex- 
pended during  the  year  $61.25  for  rope  and  tackle  to  be  used  on  the 
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steamboat  which  it  was  expected  to  use  for  removing  obstructions 
from  this  river.  The  plans  for  the  combined  dredge  and  snag  boat 
were  commenced. 

Money  statement, 

July  1,  1906,  balance  unexpended $2,393.44 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907—    4, 000. 00 


6,393.44 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 61.2.5 


July  1,  1907,  balance  unexpended 6,332.19 


March  3,  1899 $16,000 

June  13,  1902 2,000 

March  3,  1905 2,000 


APPROPRIATIONS. 

March  2,  1907 $4,000 


Total 24, 000 


COMMERCIAL    STATISTICS. 

[From  Janaary  1,  1906,  to  December  31,  1006.] 

Shipttients  by  water. 

[No  boats  ply  regularly  on  this  river.     All  timber  Is  rafted.] 

No  detailed  commercial  Btatistics  for  the  calendar  year  1906  were  available. 
Circular  letters  and  blank  forms  were  sent  out,  but  no  replies  were  received. 


T   2. 

IMPROVEMENT  OF  BOGUE  CHITTO,  CIIEFUNCTE  RIVER,  BOGUE  FA- 
LIA,  TICKFAW  RIVER  AND  TRIBUTARIES,  AMITE  RIVER,  4ND 
BAYOU  MANCHAC,  LOUISIANA, 

(a)    BOGUE   CHITTO. 

For  history  of  this  work,  project,  and  results  accomplished,  see 
current  summary,  page  410;  also  Annual  Report  of  the  Chief  of 
Engineers  for  1905,  page  1458. 

No  work  was  done  during  the  fiscal  year  ending  June  30,  1907, 
none  being  considered  necessary. 

Reference  is  invitied  to  recommendation  in  current  summary,  page 
410,  that  appropriations  for  this  stream  be  discontinued. 

Money  statement, 

July  1,  1906,  balance  unexpended $157.46 

June  30,  1907,  amount  expended  during  fiscal  year,  transferred  to 

"Tickfaw  River,"  authority  Acting  Secretary  of  War 157.46 

Amount  (estimated)  required  for  completion  of  existing  project 30,000.00 
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APPROPRIATIONS. 


September  19,  1890 $5, 000 

July  13,  1892 5,000 

August  18,  1894. 5,000 

June  3,  1896. 5,000 


March  3,  1899 ^ $5,000 

June  13,  1902  (allotted) 3,000 


Total 28,000 


CX)MMERCIAL   STATISTICS. 
[From  January  1,  1906,  to  December  31,  1906.] 
No  boats  ply  regularly  on  this  river.    All  timber  is  rafted. 


(b)  chefuncte  ri\^er  and  bogue  falia. 

For  history  of  this  work,  projects,  and  results  accomplished,  see 
current  summary,  page  411,  and  Annual  Report  of  the  Chief  of 
Engineers  for  1905,  page  1459. 

No  work  was  done  during  the  fiscal  year,  the  amount  of  funds  avail- 
able being  too  small  for  effective  work  until  near  the  end  of  the  year. 

The  plans  for  the  combined  dredge  and  snag  boat  to  be  constructed 
under  the  approved  project  were  commenced. 

The  expenditures  made  during  the  year  were  for  collection  of  com- 
mercial statistics. 

Money  statement. 

July  1,  1906,  balance  unexpended $472,05 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  8, 000. 00 

8, 472. 05 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 30.80 

July  1,  1907,  balance  unexpended j. 8,441.25 


appropriations. 


March  3,  1881 $1,500.00 

August  2,  1882 1,500.00 

August  5.  1886 2,500.00 

September  19,  1890 1,000.00 

July  13,  1892 1,000.00 

August  18,  1894. 1,000.00 

June  3,  1896. 1,000.00 

March  3,  1899 1,000.00 

June  13,  1902 .-  3,000.00 

March  3,  1905  (allotted)—  500.00 


March  2,  1907  (allotted) ._.  $8,000.00 


Total 22, 000.  00 

February  24,  1903,  amount 
transferred  to  allotment 
for  "  Improving  Amite 
River  and  Bayou  Man- 
chac,  Louisiana  " 1, 194.  01 


Total  balance 20, 805.  99 
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CX)MMERCIAL  STATISTICS. 

[Prom  January  1,  1906,  to  December  81,  1006.] 

Vessels  entering  and  departing. 


ClEHB. 

Number. 

Tripa. 

Net  regis- 
tered 
tonnage. 

Bteamftn 

12 
88 
31 

1,788 
1,099 
1,246 

345 

Bailing  vensels 

643 

Barges 

2,699 

Total 

76 

4,188 

3,587 

Shipments  and  receipts  by  water. 


Articles. 


Lumber 

Logs 

Sand,  brick,  and  clay 

Roeln,  turpentine,  and  tar . . 

Fuel,  wood 

Hides,  skina,  furs,  and  wool 

Livestock 

Miscellaneous  freight 

Cotton 

Molasses  and  rice 

Total 


Value. 


9308,721 

4,726 

165,622 

8,401 

6,060 

2)1 

188.066 

496,660 

4,480 

2,834 


1,114,670 


(c)    TICKFAW  RIVER  AND  TRIBUTARIES,  LOUISIANA. 

For  history  of  this  work,  projects,  and  results  accomplished,  see 
current  summary,  page  412,  and  Annual  Report  of  the  Chief  of 
Engineers  for  1906,  page  1313. 

No  work  was  done  during  the  fiscal  year,  the  amount  of  funds 
available  being  too  small  for  effective  work  until  near  the  end  of  the 
year.  The  plans  for  the  combined  dredge  and  snag  boat  to  be  con- 
structed under  the  approved  project  were  commenced.  The  expendi- 
tures during  the  year  were  for  collection  of  commercial  statistics. 

Money  statement. 

July  1,  1900,  balance  unexpended $33.30 

Transferretl  from  **  Bogue  Chitto,"  authority  Acting  Secretary  of  War.      157. 46 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  6, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 


6»  190.  76 


24.25 


July  1,  1907,  balance  unexpended 6,166.51 
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APPROPRIATIONS. 


March  3,  1881 $2,000.00 

August  2,  1882 2,000.00 

August  5,  1886 2,000.00 

August  11.  1888 1,000.00 

September  19,  1890 1,000.00 

July  13,  1892. 1,000.00 

August  18,  1894 1,000.00 

June  3,  189(L 1, 000. 00 

March  3,  1899 1,000.00 

June  13,  1902  (allotted) 1,000.00 


March  3,  1905  (allotted)...  $1,000.00 
March  2,  1907  ( allotted ) .  —    6, 000. 00 


Total 20.000,00 

April  8.  1907,  amount  trans- 
ferred from  allotment  for 
"  ImproYlng  Bogue  Chit- 
to  " 157.  40 

Total 20,157.40 


GOMMERCIAIi   STATISTICS. 

[Prom  January  1,  1906,  to  December  31.  1906.] 

Vessels  entering  and  departing. 


ClasB. 

Number. 

TrlpB. 

Net  regis- 
tered 
tonnage. 

Bteamen 

3 
12 

1 

537 

284 

2 

126 

Baiilng  yeffnolfl .  r 

287 

Barnes - 

100 

7 

Total 

16 

778 

513 

Receipts  and  shipments  by  water. 


Articles. 


Tons. 


Value. 


Lumber 

LogB 

Wood,  fuel , 

Cotton 

Hides  and  wool 

Shingles  and  laths 

Live  stock 

Rice 

Staves 

Miscellaneous  freight. 


Total. 


28,647 

794 

2.144 

42 

6 

30 

35 

2 

630 

2,360 


1275,022 

8,573 

8,564 

8,400 

929 

1,100 

7,000 

66 

10.080 

118,000 


34,690         482,784 


(d)    AMITE   RIVER   AND   BAYOU    MANCHAC,   LOUISIANA. 

For  history  of  this  work,  projects,  and  results  accomplished,  see 
current  summary,  page  413,  and  Annual  Report  of  the  Chief  of 
Engineers  for  1906,  page  1314. 

No  work  was  done  during  the  fiscal  year,  the  amount  of  funds 
available  being  too  small  for  effective  work  until  near  the  end  of  the 
year.  The  plans  for  the  combined  dredge  and  snag  boat  to  be  con- 
structed under  the  approved  project  were  commenced.  The  expendi- 
tures during  the  year  were  for  the  collection  of  commercial  statistics. 
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Money  statement, 

July  1,  1906,  balance  unexpended $399.52 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907.  20, 000. 00 

20, 399.  52 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
Improvement 22.  .50 

July  1,  1907,  balance  unexpended 20,377.02 


APPROPRIATIONS. 


June  14,  1880 $8,000.00 

March  3,  1881 5,000.00 

August  5,  1886 2,000.00 

August  11,  1888 6,000.00 

September  19,  1890 3, 800. 00 

July  13,  1892 2,500.00 

August  18,  1894 2, 500. 00 

June  3,  1895 2, 500.  00 

March  3,  1899 2,500.00 

June  13,  1902  (allotted) 2,500.00 

March  3,  1905  (allotted)—  5,000.00 


March  2,  1907  (allotted)—  $20,000.00 


Total 61,300.00 

February  24,  1903,  amount 
transferred  from  allot- 
ment for  "  Improving 
Chefuncte  River  and 
Bogue  Falia,  Louisiana  ".       1, 194. 01 


Total 62, 494. 01 


COMMERCIAL   STATISTICS. 

[From  January  1,  1906,  to  December  31,  1906.] 
Vessels  entering  and  departing. 


Claas. 

Nmnber. 

Trips. 

Net  regis- 
tered  ton- 
nage. 

Steamers 

8 

26 

2 

815 
4S4 
11 

296 

Sailing  vespels t  r- 

678 

3aive8.  .  . 

158 

Total 

86 

810 

1,082 

Shipments  and  receipts  by  water. 


Articles. 


Lumber 

Logs 

Shingles  and  laths 

Staves 

Cotton  and  cotton  seed 

Hides,  furs,  wool,  and  moss 

Wood,  fuel 

Poultry  and  eggs 

Livestock 

Brick  and  clay 

Miscellaneous  freight 

Total 


Tons. 


50,669 


Value. 


24.946 

^39,490 

7,578 

84,106 

832 

17,542 

4.961 

79,360 

2»^?I 

284,966 

16 

1,822 

4,217 

16,868 

16 

5,013 

22 

7,600 

1,824 

15,072 

4,110 

205,600 

906.229 
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T3. 

IMPROVEMENT  OF  INLAND  WATERWAY,  FRANKLIN  TO  MERMBNTAU. 

LOUISIANA. 

For  general  project  for  this  work,  see  current  summary,  page  415 ; 
also  House  Document  No.  640,  Fifty-ninth  Congress,  second  session. 

Under  project  approved  April  16,  1907,  it  was  proposed  to  make  a 
survey  or  location  for  making  borings  to  determine  the  nature  of 
material  to  be  encountered  along  the  route  and  for  securing  the  data 
necessary  for  preparation  of  deeds  for  right  of  way  and  for  plans  and 
specifications  for  the  work.  - 

After  securing  promises  from  the  owners  of  lands  lying  along  the 
route  between  the  Mermentau  and  Vermilion  rivers  that  they  would 
donate  the  right  of  way  for  the  proposed  channel,  the  survey  was 
commenced  on  Mav  16,  but  owing  to  excessive  rainfall  and  the  over- 
flowed condition  ot  the  land  it  became  necessary  to  suspend  operations 
on  June  13.  Five  routes  for  the  channel  between  Bayou  Teche  and 
Vermilion  Bay  have  been  examined. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $89, 292. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        1, 198. 21 


July  1,  1907,  balance  unexpended 88,093.79 

July  1,  1907,  outstanding  liabilities 306.35 


July  1,  1907,  balance  available 87, 787. 44 


Amount  (estimated)  required  for  completion  of  existing  project 200, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  for  works  of  Improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 200.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 
March  2,  1907 $89,292 


T4. 

IMPROVEMENT    OF    CHANNEL,    BAY,    AND    PASSES    OF    BAYOU    VER- 
MILION AND  MERMENTAU  RIVER  AND  TRIBUTARIES,  LOUISIANA. 

(a)    channel,  bay,   and  passes  of  BAYOU  VERMILION. 

For  history  of  this  work,  projects,  and  results  accomplished  see 
current  summary,  page  416,  and  Annual  Report  of  the  Chief  of 
Engineers  for  1905,  page  1463. 

Between  December  13,  1906,  and  January  13,  1907,  the  United 
States  steamboat  Ramos  removed  31  snags  and  cut  175  overhanging 
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trees  between  the  mouth  of  Bayou  Vermilion  and  Broussard's  bridge, 
23  miles  above  Abbeville.  The  plans  of  the  combined  dredge  and 
snag  boat  to  be  constructed  under  the  approved  project  were  com- 
menced. 

Money  statement. 

July  1,  1906,  balance  unexpended $909.87 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  7, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement '.. 


7, 909. 87 
827.75 


July  1,  1907,  balance  unexpended 7,082.12 


APPROPRIATIONS. 


June  14,  1880 $5,000 

March  3,  1881 4,900 

July  13,  1892 7,500 

August  18,  1894 5,000 

June  3,  1896 1,000 

March  3,  1899 . 2,500 

June  13,  1902  (allotted) 0, 000 

March  3,  1905  (allotted) 1,000 

March  2,  1907  (allotted) 7,000 


Total 42,900 


December  31,  1903,  amount 
transferred  from  allotment 
for  "  Improving  Mermentau 
River  and  tributaries,  Louisi- 
ana " $200 


Total 43.100 


COMMERCIAL    STATISTICS. 

[From  January  1,  1006,  to  December  .HI,  1906.] 

VcshcIh  enteriny  and  depart iv if- 


Bteamere . 


Class, 


Number. 


Tripu. 


128 


Net  I 
ten 
tonnage. 


6.720 


Articles. 


SHIPMENTS. 


Ck>tton  and  cotton  seed  . 

Sugarcane 

Sugar  and  molasses 

Rice 

Cattle 

Cordwood 


Total 


Hhipmetits  avid  receipts  by  water. 


Tons. 


Value. 


7,600 
15,000 
2,000 
1,800 
800 
750 


27,350 


$482,600 
60,000 
100,000 
70,000 
12,000 
8,000 


727,500 


Articles. 


RECEIPTS. 


Fuel  oil 

Brick,  sand,  and  shells  . 

Merchandise 

Lumber 

Miscellaneous 


Total. 


Grand  total,  32.025  tons,  valued  at  $800,350. 


Tons. 


1.000 

2,500 

750 

876 

50 


4,676 


Value. 


86,600 
6.000 

56,250 
8,000 
2.000 


72.850 
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(b)  mermentau  river  and  tributaries,  louisia'na. 

For  history  of  this  work,  projects,  and  results  accomplished  see 
current  summary,  page  417,  and  Annual  Report  of  the  Chief  of 
Engineers  for  1906,  page  1316. 

After  advertisement  Dy  circular  letter  and  public  notice,  the  pro- 
posal of  J.  B.  Streater,  of  Lake  Arthur,  La.,  to  furnish  the  necessary 
plant  and  crew  for  the  removal  of  snags,  logs,  etc.,  in  Bayou  Nez- 
pique  for  $47  per  day  of  eight  hours'  actual  work  was  accepted. 
Operations  were  commenced  August  21,  190(5,  and  were  completed 
October  6,  1906,  after  forty-one  and  three-eighths  days'  actual  work. 
The  bayou  was  placed  in  navigable  condition  for  a  distance  of  21 
miles  below  Viterboville,  La.,  within  which  distance  345  snags,  logs, 
and  other  obstructions  were  removed  from  the  channel. 

The  plans  of  the  combined  dredge  and  snag  boat  to  be  constructed 
under  the  approved  project  were  conmienced. 

Money  statement, 

July  1,  1906,  balance  unexpended $2,526.72 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  18, 000. 00 

20, 526.  72 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 345. 94 

July  1,  1907,  balance  unexpended 18,180.78 


APPROPRIATIONS. 

July  13,  1892. $7,500.00 

August  18,  1894. 5,000.00 

June  3,  1896u 5, 000. 00 

March  3,  1899 6, 115. 25 

June  13,  1902. 2,500.00 

March  3,  1905  (allotted) 2, 000. 00 

March  2,  1907  (allotted) 18,000.00 

Total 46, 115.  25 

December  31,  1903,  amount  transferred  to  allotment  for  "  Improving 
channel,  bay,  and  passes  of  Bayou  Vermilion,  Louisiana  " 200.  00 

Total 45, 915.  25 


COMMERCIAL  STATISTICS. 

[From  January  1,  1906,  to  December  31,  1906.] 

Vessels  entering  and  departing. 


ClasB. 

Number. 

Tripe, 

Net  regis- 
tered ton- 
nage. 

StCATOeri* 

7 

7 

148 
116 

5,000 
2,900 

Sailing  vessels 

Total 

14 

264 

7,900 
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Shipments  and  receipts  by  water. 


Artdclee. 


Tons. 


Value. 


Articles. 


Tons. 


Value. 


SHIPMENTS. 

Rice 

Cotton  and  cotton  seed 

Lumber 

Cattle 

Hides  and  furs 

Miscellaneous 

Total 


10,498 

1,240 

8,700 

608 

67 

450 

16,563 


$419,920 

110,000 

29,600 

24,820 

12,000 

8,600 

699,440 


BBCEIPTS. 

PueloU 

M  erchandlse 

Logs 

Com  and  oats , 

Machinery 

Fertilizer , 

Miscellaneous , 

Total 


16,068 

1.110 

24,000 

1,500 

183 

210 

2,000 


880,340 
83,250 
48,000 
80,000 
14,640 
4,200 
6,600 


46^071 


267,030 


Grand  total,  61.634  tons,  valued  at  $866,470. 


T  5. 

IMPROVEMENT  OF  MOUTH  AND  PASSES  OF  CALCASIEU  RIVER, 

LOUISIANA. 

For  history  of  this  work,  projects,  and  results  accomplished  see 
current  summary,  page  419,  and  Annual  Report  of  the  Chief  of 
Engineers  for  1906,  page  1318. 

The  Bowers  Southern  Dredging  Company,  under  contract  dated 
April  9,  1906,  completed  the  wo^  of  dredging  the  channel  at  the 
inner  pass  on  July  25,  1906,  and  the  dredgmg  over  the  bar  at  the 
mouth  of  Calcasieu  River  on  August  11, 1906.  The  dredged  channels 
are  100  feet  wide  and  7  feet  deep ;  the  channel  at  the  inner  pass  was 
dredged  for  a  length  of  24,000  feet  and  that  through  the  bar  at  mouth 
of  river  for  a  length  of  10,000  feet.  The  material  removed  consisted 
principally  of  soft  blue  mud,  with  a  small  amount  of  clam  shells  and 
sand,  and  it  was  deposited  at  a  distance  of  about  850  feet  east  of  the 
dredged  channel.  A  total  of  352,778.75  cubic  yards  was  dredged  at 
the  contract  price  of  9.9  cents  per  cubic  yard. 

The  Bowers  Southern  Dredging  Company  completed  on  August  25, 
1906,  the  placing  of  54  pile  clusters  of  3  creosoted  piles  each,  at  the 
contract  price  of  $17.60  per  pile.  These  clusters  w^ere  placed  for 
marking  the  channel  through  the  lake  at  intervals  of  1,500  feet  and 
at  a  distance  of  100  feet  to  westward  from  center  line  of  channel. 

Under  contract  dated  April  9,  1906,  Charles  Clarke  &  Co.  be^n 
the  work  of  rebuilding  the  old  revetment  at  the  foot  of  Calcasieu 
Lake  on  July  5,  1906,  -and  completed  the  work  on  April  6,  1907.  A 
total  of  18,763.04  tons  of  riprap  stone  was  placed  in  the  revetment  at 
the  contract  price  of  $2.94  per  ton,  the  revetment  being  rebuilt  for  a 
length  of  8,230  feet. 

The  plans  of  the  combined  dredge  and  snag  boat  to  be  constructed 
under  the  approved  project  were  commenced. 

Map  is  herewith,  showing  the  survey  of  Calcasieu  Lake  and  Pass 
made  in  1905,  also  the  channels  dredged  and  the  revetment  and  pile 
clusters  placed  under  contract  in  1906. 
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Money  statement, 

July  1,  1906,  balance  onexpended $95,078.18 

Refundment  of  overpayment .45 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  25, 000. 00 


120, 078.  63 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement J 95, 080. 63 

July  1,  1907,  balance  unexpended 24,998.00 


APPROPRIATIONS. 


June  10,  1872 $15,000.00 

March  3,  1861 15,000.00 

August  2,  1882 10, 000. 00 

July  5,  1884 6, 500. 00 

August  11,  1888 10,000.00 

September  19,  1890 75, 000. 00 

June  13,  1892- 100,000.00 

August  18,  1894. 90,000.00 

June  3,  1896 80,000.00 

March  3,  1899 35,000.00 


June  13,  1902 $75,000.00 

March  3,  1905^ 100,000.00 

March  2,  1907 25,000.00 


Total— 636.500.00 

Refundment    of    overpay- 
ment   .45 


Total 636,  500.  45 


CONTRACTS   IN    FORCE. 

Name  and  address  of  contractors :  Bowers  Southern  Dredging  Company,  Gal- 
veston, Tex. 

Work:  Dredging  about  312,000  cubic  yards  and  marking  channel  with  pile 
clusters  (about  162  piles). 

Unit  price :  Dredging,  9.9  cents  per  cubic  yard ;  piles  in  place,  $17.60  each. 

Date  of  approval :  April  24,  1906. 

Date  of  beginning  work :  May  29,  1906. 

Date  of  expiration  of  contract:  October  28,  1906.  Work  completed  August 
25,  1906. 

Name  of  contractors :  Charles  Clarke  &  Co.,  Galveston,  Tex. 

Work :  Rebuilding  revetment,  about  18,000  tons  of  riprap  stone. 

Unit  price :  $2.94  per  ton  in  place. 

Date  of  approval :  April  27,  1906. 

Date  of  beginning  work :  July  5,  1906. 

Date  of  expiration  of  contract :  Time  limit  waived ;  work  completed  April  6, 
1907. 


COMMERCIAL   STATISTICS. 


[From  January  1,  1906,  to  December  31.  1906.] 
Vessels  entering  and  departing. 


Class. 

Number. 

Trips. 

Net  rerlB- 

tered 
tonnage. 

7 
4 
7 

300 
43 
29 

32,600. 

SaiUnff  veiselB 

1,883 

Banrei..... ...         

7  A»Q 

Total   

18 

372  1            42,072 

■NO  1907 ^91 


Digitized  by 


Google 


1442       BEPOBT  OF   THE  CHIEF   OF  EKOINEEB8,  U.  S.  ABMY. 
Shipments  and  receipts  hy  toater. 


Artlclea. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

8HIFMBNT8. 

Lmnber  and  shinffles 

11,667 
4.000 

996,000 
120,000 
71,426 
14,000 
6,600 
11.000 

XBCKIPT8. 

Logs 

286,000 

1.500 

2,100 

150 

870 

122 

9858,000 

Rice 

Merchandise^. ................. 

112,600 

Cotton  and  cotton  seed 

Fuel  oil  and  coal 

10,072 

Cord  wood .' 

MachineiT .... 

Feedstuff. 

15,000 

Sand  and  shell 

7;^ 

Hides  and  fnn 

Miscellaneous  ,.-.,,,,..,.-,-. 

5,960 

Tfrtal ., , 

Total 

28,098 

818,025 

290.242 

1,008,912 

Grand  toUl,  314,236  tons,  valued  at  $1,326,937. 


T  6. 
IMPROVEMENT  OF  JOHNSONS  BAYOU,   LOUISIANA. 

For  history  of  this  work,  project,  and  results  accomplished,  see 
current  summary,  page  421,  and  Annual  Reports  of  the  Chief  of 
Enjzmeers  for  1900,  page  2268,  and  1905,  page  1468. 

Trie  act  of  March  2, 1907,  appropriated  $2,500  for  the  maintenance 
of  the  improvement.  No  estimate  was  submitted  by  this  office  for 
improvement  of  Johnsons  Bayou,  and  no  project  has  been  prepared. 

Further  examination  will  be  made  to  determine  whether  any  work 
of  maintenance  is  necessary. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 $2, 500. 00 

July  1,  1907,  balance  unexpended 2, 500. 00 

APPROPRIATIONS. 

By  act  of  Congress: 

Approved  March  3,  1899 $2,500.00 

Approved  March  2,  1907 2,500.00 

Total 1-    5, 000. 00 

Reverted  to  Treasury 238. 65 

Net  total  4,761.35 


COMMERCIAL   STATISTICS. 

[From  January  1,  1906,  to  December  31,  1906.] 

Vessels  entering  and  departing. 


Khid. 

Number. 

Tripe. 

NetrefflB- 

tered 
tonnage.. 

Oasoline  launched. . , 

2 
8 

4 

(a) 
ra  1 
a) 

!•! 

SaiUnir  veaNls 

Baiges , 

Total 

9 

(«) 

(«) 

•  No  record. 
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Artides. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

Cotton  and  cotton  seed 

425 

1,000 

800 

5 

t29.600 

60,000 

9,000 

6,600 

BECBIPT8. 

Lumber 

Coidwood 

800 

200 

100 

10 

$8,000 
800 

Cattle 

Melons  and  gaiden  track 

Hides  and  fura 

Merchandise 

Miscellaneous 

7,600 
600 

TntAl 

1,780 

106^000 

Total 

1,110 

16,800 

Grand  total,  2,840  tons,  valued  at  |121,800. 


T7. 

IMPROVEMENT  OF  THE  MOUTHS  OF  THE  SABINE  AND  NBCHES 

RIVERS,  TEXAS. 


GAA 


lingi- 


For  history  of  this  work,  projects,  and  results  accomplished, 
current  summary,  page  421,  and  Annual  Report  of  the  Chief  of  Ei 
neers  for  1906,  page  1819. 

On  July  1,  1906,  one  dredge  had  completed  the  channel  to  the 
Neches  River,  a  distance  of  20,476  feet,  but  by  reason  of  nonapproval 
of  the  deeds  for  right  of  way  a  second  dredge  was  not  placea  on  the 
work  until  July  5, 1906,  when  dredging  was  commenced  at  the  mouth 
of  Taylors  Bayou.  For  the  same  reason  no  pajonents  could  be  made 
for  work  done  by  this  dredge  until  February,  1907,  although  the  con- 
tractors continued  work.  On  April  28,  1907,  this  dredge  again 
reached  a  section  of  the  channel  for  which  the  deeds  of  right  of  way 
have  not  been  approved  by  the  Department  of  Justice  and,  since  no 

Sayments  could  be  made  for  work  done,  the  contractors  withdrew  the 
redffe  from  the  work.  For  the  same  reason  the  second  dredge  was 
withdrawn  June  27, 1907. 

The  total  number  of  cubic  yards  removed  by  the  two  dredges  dur- 
ing the  fiscal  year  was  2,440,634.54  cubic  yarcfe,  at  the  contract  price 
otS  cents  per  cubic  yard.  The  material  consisted  of  hard  yellow  and 
blue  clay  and  sand  and  was  deposited  behind  a  levee  at  an  average 
distance  of  200  feet  east  of  the  dredged  channel,  forming  a  continuous 
dump. 

On  June  30,  1907,  the  length  of  uncompleted  channel  immediately 
in  front  of  the  town  of  Port  Arthur  was  about  15,000  feet. 

For  the  protection  of  the  channel  in  front  of  the  waterworks  at 
Port  Arthur,  where  the  dredged  cut  lies  entirely  in  Sabine  Lake,  a 
creosoted  wooden  revetment  was  placed,  2,256  feet  long,  at  the  con- 
tract price  of  $9.20  per  linear  foot. 

After  advertisement  by  circular  letter  and  public  notice  the  pro- 
posal of  the  Bowers  Southern  Dredffinff  Company  to  mark  the 
dredged  channel  between  the  Sabine  and  ifeches  rivers  with  creosoted 
pile  clusters  was  accepted.  The  work  was  completed  in  December, 
1906,  4  clusters  of  5  piles  each  and  17  clusters  of  3  piles  each  being 
driven  at  a  cost  of  $15.20  per  pile. 
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Map  is  herewith  showing  the  location  of  the  channel  and  the  lands 
donated  to  the  United  States  for  right  of  way. 

Money  statement. 

July  1,  1906,  balance  unezi)eDdecl 9409,688.51 

Sale  blueprints 2.60 

469, 691. 11 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 227, 926. 51 

July  1,  1907,  balance  unexpended 241,764.60 

July  1,  1907,  outstanding  liabilities 46.00 

July  1,  1907,  balance  available 241,719.60 

July  1,  1907,  amount  covered  by  uncompleted  contracts 120, 340. 31 

APPROPRIATION*. 

March  3,  1899 i - $10,000.00 

June  13,  1902 125,000.00 

June  30,  1906 411,500.00 

Receipts  from  sales 2.60 

Total 546, 502. 60 


CONTRACTS    IN    FORCE. 

Name  and  address  of  contractor :  Bowers  Southern  Dredging  CkNnpany,  Oal- 
veston  GTex. 

Work :  Dredging  about  4345,000  cubic  yards  and  building  about  5,200  feet  of 
creosoted  wooden  revetment 

Prices  per  unit :  Dredging,  8  cents  per  cubic  yard ;  revetment,  |9.20  per  linear 
foot. 

Date  of  approval :  January  13,  1906. 

Date  of  beginning  work :  March  1,  1906. 

Date  of  expiration :  Indeterminate. 


COMMERCIAL  STATISTICS. 

[From  January  1,  1906,  to  December  81,  1906.] 

Vessels  entering  and  departing. 

NECHES  RIVER. 


Claas. 


Number. 


Tripe. 


Netreffis- 
teredton- 


Steamers . . 
Barges 

Total 


276 
2U 


S,7W 


Ml 


n.i 
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Articles. 


Tons. 


Value. 


Articles. 


Tons. 


Value. 


SHIFHKNtB. 

Sand,  shell,  and  gravel. 

Lumber 

FueloU 

Spring  water 


86,000 

19,000 

10,  UO 

1,470 


«29,000 

168,400 

60,000 

2,600 


Logs 

Woe 

Merchandise. 
Produce 


),000 
006 
160 
100 


$120,000 
24.000 
11,260 
6,000 


Total 117,800      840,800 


Total 60,866        160,250 


Grand  total,  178,656  tons,  valued  at  $501,050. 


Vessels  entering  and  departing, 
SABINE  RIVER. 


Class. 

Number. 

Tripe. 

Netregi» 
tered  ton- 
nage. 

Bteamen r ......... 

6 
2 
11 

200 
4 

280 

6,200 

Sailing  vessels , 

820 

BannM             .  x  . 

56.000 

Total 

18 

484 

62,520 

Shipments  and  receipts  by  water. 

Articles. 


8HIPICINT8. 

Lumber , 

Sand  and  shells , 

Rice 

CatUe 

Cotton  and  cotton  seed 

Total 


Tons. 


62,500 

10,000 

842 

800 

28 


78,670 


Value. 


$506,500 
16,000 
89,600 
18.000 
6,100 


686,200 


Articles. 


BBCIIPTS. 

Saw  logs 

Merchandise 

Bricks,  lime,  and  cement 

Total 


Tons. 


886,000 
ISO 
60 


886,200 


Value. 


$672,000 

11,250 

600 


688,750 


Grand  total,  409,870  tons,  valued  at  $1,268,960. 


T  8. 


OPERATING  AND  CARE  OF  PORT  ARTHUR  CANAL,  TEXAS.   > 

For  history  of  this  work  and  of  its  transfer  to  the  United  States 
see  current  summary,  page  424. 

Project  for  the  maintenance  of  the  canal  during  the  current  fiscal 
year  was  approved  by  the  Assistant  Secretary  oi  War  on  March  1, 
1907,  and  $30,000  was  allotted  for  the  work. 

On  March  6,  1907,  a  survey  was  made  of  the  break  between  the 
canal  and  Sabine  Lake.  Plans  for  its  closure  with  a  creosoted  wooden 
revetment  800  feet  long  were  prepared  and  emergency  contract 
entered  into  April  28,  1907,  with  Spence  &  Parrish,  of  Port  Arthur, 
for  the  work.  No  work  was  done  until  Jime  28  on  account  of  un- 
usually high  stage  of  the  lake. 
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A  comprehensiye  survey  of  the  canal  was  made  between  March  19 
and  May  10,  which  consisted  of: 

(1)  Staking  out  reference  lines  along  each  side  of  canal,  lumber 
and  turning  basins,  parallel  to  center  lines.  Stakes  were  placed  every 
100  feet  and  P.  C.'s  and  P.  T.'s  were  marked  with  galvanized-iron 
pipe  set  in  concrete. 

(2^  Leveling  from  bench  mark  at  Sabine  Pass  for  a  distance  of 
8  miles.  Elevations  of  all  pipes  determined  and  8  staff  tide  gauges 
established. 

(3)  Stadia  survey,  giving  details  of  lake  shore  and  adjacent 
topography. 

(4)  Cross  sections  of  canal  and  basins  taken  every  100  feet,  a  total 
of  10,250  soundings. 

A  map  is  herewith,  showing  the  location  and  depths  of  the  canal. 

The  aredge  of  the  Port  Arthur  Canal  and  Dock  Company  was 
purchased  for  $12,000  and  turned  over  to  the  Government  on  May  6, 
1907.  In  anticipation  of  transferring  the  canal  to  the  United  States 
the  company  had  permitted  the  dredge  to  get  badly  out  of  repair. 
New  boilers  and  extensive  repairs  to  machineir  and  pontons  will  be 
required  before  the  dredge  will  be  available  for  dredging.  Boilers 
and  other  new  parts  have  oeen  ordered  and  repairs  are  under  way. 

No  commercial  statistics  were  compiled  for  the  year  1906,  as  the 
canal  was  not  turned  over  to  the  Government  until  after  the  end  of 
the  year. 

CONTRACT  IN  FORCE. 

Name  and  address  of  contractor :  Spence  &  Parrish,  Port  Arthur,  Tex. 

Work :  300  Unear  feet  creosoted  wooden  revetment 

Price  per  unit :  $16.11  per  linear  foot 

Date  of  approval :  Emergency. 

Date  of  beginning  work :  May  23,  1907. 

Date  of  expiration :  Time  limit  waived. 


ALLOTMENTS. 
March  1,  1907 $30,000 


Summary  of  expenses  for  operating  and  care  of  Port  Arthur  Canal,  Texas,  for 
the  fiscal  year  ending  June  30,  1907. 

Surveys  and  marking  reference  line $1, 339. 88 

Purchase  and  repair  of  dredge  and  accessories 17, 314. 66 

Construction  of  revetment 4,533.00 

Office  expenses  and  administration 202. 09 

Total -  23,389.08 

Estimate, 

Amount  (estimated)  for  fiscal  year  ending  June  30,  1908 $25,600.00 

Balance  from  allotment  for  preceding  year 6, 610. 92 

Additional  allotment  required  for  fiscal  year  ending  June  30,  1908...    18, 989. 08 
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IMPROVEMENT  OF  HARBOR  AT  SABINE  PASS,  TEXAS. 

For  history  of  this  work,  projects,  and  results  accomplished  see 
current  summary,  page  426,  and  Annual  Report  of  the  Chief  of  Engi- 
neers for  1906,  page  1822. 

MairUenance  of  jetty  channel. — ^The  U.  S.  dredge  Sabine  was  oper- 
ated in  the  jetty  channel  from  the  beginning  of  the  fiscal  year  to 
April  30,  1907.  On  May  1  the  dredge  was  prepared  to  proceed  to 
New  Orleans  for  the  annual  overhauling  and  repairs.  When  the 
dredge  was  docked  for  repairs  it  was  found  that  both  shafts  had 
developed  cracks  during  the  year  and  new  shafts  were  ordered.  At 
the  end  of  the  fiscal  year  the  new  shafts  had  not  arrived,  delaying 
the  completion  of  the  repairs. 

During  the  vear  the  dredge  removed  and  carried  out  to  sea  490,293 
cubic  yards  or  soft  blue  mud  (estimated  at  60  per  cent  of  bin  meas- 
urement) at  a  total  cost  of  $23,871.37,  including  repairs  and  addi- 
tions to  the  dredge  and  cost  oif  administration,  or  4.87  cents  per  cubic 
yard. 

The  distribution  of  the  dredge's  time  during  the  year  is  as  follows : 

h.  m. 

Working  time 2,294        30 

I/)Bt  time : 1,910        40 

Total 4, 205        10 

Distribution  of  working  time : 

Underway 824  40 

Pumping 921  10 

Dumping , 478  05 

Taking  on  fuel  oil 70  35 

Total 2. 294        30 

Distribution  of  lost  time: 

Rough  sea  and  fog 275  55 

Sundays  and  holidays 642  0 

Washing  out  boilers 92  0 

Ordinary  repairs 217  10 

Miscellaneous 23  35 

Extraordinary  repairs  (in  dry  dock  and  overhauling  dredge  and 

machinery  at  New  Orleans,  La.) 600  0 

Total 1, 910        40 

The  cost  of  the  work  during  the  year  was  $23,871.37,  distributed  as 
follows : 

Wages  of  crew $9,910.91 

Wages  of  subsistence  department 892. 50 

Office  expenses 1, 125. 03 

Subsistence  supplies 2, 767. 39 

Fuel  oil 5, 692. 46 

Deck  and  engine  room  supplies 1, 234. 01 

Ordinary  repairs 1, 288. 20 

Extraordinary  repairs 594. 51 

Miscellaneous  supplies 366. 36 

Total  cost  ©f  dredging 23,871.37 
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Survey. — ^The  hydrographic  survey  of  the  harbor  and  jetty  chan- 
nel, commenced  June  16,  1906,  was  completed  July  10.  The  plotted 
soundings  show  very  little  change  in  the  channel  since  the  survey  of 
1904,  for  which  reason  the  map  is  not  submitted.  (For  map  of  har- 
bor and  jetty  channel  see  Annual  Report  for  1904,  page  1920.) 

Money  statement. 

July  1,  1906,  balance  unexpended $39,335.05 

Sale  of  condemned  property 604.02 

Sale  of  blueprints 5.50 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  160, 000. 00 
Reimbursement  for  damages  to  dredge 80.00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $14,209.30 

For  maintenance  of  improvement 26, 994. 77 


200, 024. 57 


41, 204.  07 


July  1,  1907,  balance  unexpended 158,820.50 

July  1,  1907,  outstanding  liabilities 3,267.41 


July  1,  1907,  balance  available 155,553.09 


Amount  (estimated)  required  for  completion  of  existing  project 826,573.00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  worlis  of  improvement $300,000.00 

For  maintenance  of  improvement 100,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


400,00a00 


APPROPRIATIONS. 


August    30,     1852     (sur- 

vev) $5,000.00 

Jime  10,  1873  (survey)..  2,000.00 

March  3,  1875 20,000.00 

August  14,  1876. 38,000.00 

June  18,  1878  (allotted) .  30, 000.  00 

March  3.  1879 25,000.00 

June  14,  1880. 50,000.00 

March  3,  1881 150,000.00 

August  2,  1882 150,000.00 

July  5.  1884 200,000.00 

August  5.  1886 198,750.00 

August  11,  1888 250,000.00 

September  19,  1890 300,000.00 

July  13,  1892 350,000.00 

August  18,  1804 a271,000.00 

June  3.  1896. 75,(X)0.00 

June  4.  1897- 480.000.00 


July  1,  1808 $400,000.00 

March  3,  1899. 264.000.00 

March  3,  1899 150,000.00 

June  6,  1900. 36,000.00 

June  6,  1900  (allotted)..  10,000.00 

June  13,  1902. 185,000.00 

March  3,  1905 150,000.00 

March  2,  1907 160,000.00 

Total... 3,949,750.00 

Reverted     to     Treasury 
from    act    of   June   4, 

1897. 16,  297.  03 

Net  total 3,933,452.97 

Amount    received    from 

other  sources 2,979.55 

Total 3,936,432.52 


a  The  total  amount  of  this  appropriation  was  originally  $275,000,  but  of  this 
sum  $4,000  was  allotted  by  sundry  civil  act  of  March  2,  1895,  for  dredging 
through  a  bar  at  the  mouth  of  the  Sabine  River,  Texas,  and  was  expended  on 
that  improvement  • 
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CONTRACTS   IN   FORCE. 

Name  and  address  of  contractor :  Higgins  Oil  and  Fnel  Company,  Beaumont, 
Tex. 

Work :  Fqmishing  about  3,500  barrels  of  fuel  oil  for  Sabine. 

Contract  price :  72^  cents  per  barrel. 

Date  of  approval :  Emergency  contract,  dated  April  2,  1906. 

Date  of  beginning :  April  5,  1906. 

Date  of  expiration :  October  2,  1906 ;  completed. 

Name  and  address  of  contractor :  Higgins  Oil  and  Fuel  Company,  Beaumont, 
Tex. 

Work :  Furnishing  about  3,500  barrels  of  fuel  oil  for  Sabine. 

Contract  price :  90  cents  per  barrel. 

Date  of  approval :  Emergency  contract,  dated  October  2,  1906. 

Date  of  b^inning :  October  2, 1906. 

Date  of  expiration :  April  2,  1907 ;  completed. 

Name  and  address  of  contractor :  Higgins  Oil  and  Fuel  Company,  Beaumont, 
Tex. 

Work :  Furnishing  about  3,500  barrels  of  fuel  oil  for  Sabine, 

Contract  price :  $1.12  per  barrel. 

Date  of  approval :  Emergency  contract,  dated  April  6,  1907. 

Date  of  beginning:  April  2,  1907. 

Date  of  expiration :  October  2,  1907. 


COMHERCIAL  STATISTICfik 

[From  January  1,  1906,  to  December  81,  1906.] 

Vessels  entering  and  departing. 


Clan. 

Number. 

Trips. 

Net  regis- 
tered ton- 
nage. 

StefwneT"  .......... ..^ ...T.r....---r ., 

Ul 
60 
21 

462 

71 
184 

827,783 

.    76,192 

290,176 

SalliD^  Tcoocli. • 

Barges 

Total 

182 

707 

1,194,100 

Shipments  and  receipts  by  water. 


Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

SHIFMSMTS. 

Cm<^e  petToiewm , . 

931,010 

609,476 

246.732 

72,541 

81,808 

29,818 

2,206 

12,279 

264 

360 

28 

83,724,028 

6,878,125 

2,467,820 

1,406,108 

6,166,640 

870,900 

29,440 

24,668 

7.200 
1,450 

Creosote  oil 

5,476 
2,100 

1,200 
80 
20 

8186,900 

sUoo 

Reflne<)  petroleum 

Coal 

Lumber,  logs,  etc 

Machinery,  iron,  barrels, 
etc 

Goth,  whesit,  and  rice 

90,000 
800 

Cotton  and  cotton-seed  meal 

Cement .. 

Asphalt,  pitch,  and  paint . . 
Riprap  stone 

Mlttoellaneons 

1.600 

Total 

8,876 

287,600 

Miscellaneous  merchandise 
Sulphur 

Flour 

Total 

1,896.618 

19,682,819 

Grand  total,  1,904,389  tons,  vained  at  119,820,419. 
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T  lo. 
REMOVING  THE  WATER  HYACINTH,  LOUISIANA  AND  TBXAa 

For  history  of  this  work,  projects,  and  results  accomplished  see 
current  summary,  page  427,  and  Annual  Report  of  the  Chief  of  Engi- 
neers for  1906,  page  1324. 

The  steamer  Ramos  began  the  work  of  spraying  water  hyacinths 
in  the  Plaquemine-Morgan  City  water  route  on  July  14,  1906,  having 
left  New  Orleans  for  this  purpose  on  July  7.  Operations  were  con- 
tinued by  this  steamer  until  August  31  in  Bayou  Plaquemine,  Bay 
Grossetete,  Bayou  Grossetete,  Bayou  Choctaw,  Grand  River,  Belle 
River,  Bayou  Long,  and  Bayou  Goddell. 

The  new  steamfoat  Hyacinth,  completed  in  February,  1906,  and 
equipped  for  the  destruction  of  water  hyacinths,  left  New  Orleans 
September  5,  1906,  and  arrived  at  Morgan  City,  La.,  September  10. 
Spraying  was  carried  on  in  Bayous  Black  and  Blue  (St.  Mary  Par- 
ish) for  several  days,  relieving  the  obstructed  condition  in  these 
streams.  The  Hyacinth  then  relieved  the  Ramos  and  continued  the 
destruction  of  the  plants  in  the  streams  of  the  Plaquemine-Morgan 
City  route  and  in  Bayou  Boeuf  (St.  Mary  Parish)  until  October  14, 
when  the  condition  of  this  route  warranted  the  suspension  of  spraying 
and  she  returned  to  New  Orleans  and  was  placed  out  of  commission. 
The  operation  of  the  hyacinth  boom  in  Bayou  Plaquemine  at  Indian 
Village  was  discontinued  for  the  season  on  October  15, 1906. 

The  Ramos  was  docked  at  Morgan  City,  La.,  early  in  September 
and  her  hull  calked  and  stiffened  preparatory  to  proceeding,  via  the 
Gulf  of  Mexico,  to  the  Sabine  River,  Texas.  The  Ramos  left  Sep- 
tember 7  and  arrived  at  Orange,  Tex.,  on  the  Sabine  River,  September 
11.  Cow  Baj'ou,  a  tributary  of  the  Sabine,  was  completely  blocked  by 
water  hyacinths  and  navigation  was  impossible.  Spraymg  was  car- 
ried on  m  this  bayou  until  October  15,  resulting  in  the  removal  of  the 
obstructions.  After  a  few  days  lost  waiting  for  favorable  weather, 
the  Ramos  arrived  at  Lake  Charles,  La.,  on  the  Calcasieu  River,  Octo- 
ber 23. 

Spraying  was  carried  on  in  this  river  and  its  tributary,  English 
Bayou,  until  November  12,  when,  on  account  of  cool  weather,  the 
work  was  discontinued.  By  reason  of  stormy  weather,  it  was  Decem- 
ber 11  before  the  Ramos  could  venture  into  the  Gulf  for  the  run  to 
Bayou  Vermilion,  and  it  was  necessary  to  hire  a  tug  to  tow  her.  It 
was  too  late  in  the  season  for  effective  spraying  in  this  stream,  and 
only  the  chemicals  already  mixed  in  the  tanks  were  used.  The  steam- 
boat was  used  for  removing  snags,  etc.,  in  Bavou  Vermilion,  return- 
ing to  New  Orleans  January  20,  1907. 

The  use  of  the  new  solution  referred  to  in  the  Annual  Reports  for 
1905  and  1906  was  continued  with  excellent  results.  During  the  sea- 
son of  1906,  212,118  gallons  of  chemical  compounds  were  sprayed  in 
Louisiana  streams  and  53,616  gallons  in  Texas  streams.  The  cost  of 
the  solution  increased  from  $0.0034  per  gallon  in  July  to  $0.0061  in 
December,  due  to  an  increase  in  the  market  price  of  arsenic. 

There  were  no  killing  frosts  during  the  winter  of  1906-7  in  south- 
em  Louisiana,  and  very  early  in  the  spring  complaints  were  received 
of  streams  obstructed  by  water  hyacinths.    The  Ram^s  began  opera- 
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tions  in  the  Plaquemine-Morgan  City  route  on  April  15  and  con- 
tinued work  in  the  various  streams  of  this  route  to  June  26, 1907. 

The  Hyacinth  began  operations  April  22  in  Bayou  Des  Allemands, 
where  the  plants  were  massed  from  oank  to  bank  between  Lake  Des 
Allemands  and  Mud  L^ke,  rendering  the  passage  of  boats  and  rafts 
impossible.  Operations  were  continued  in  this  oayou  and  in  Bayou 
Boeuf  and  Grand  Bayou  (Lafourche  Parish)  until  June  17,  when  the 
condition  of  these  streams  warranted  a  discontinuance  and  the  Hya- 
cinth was  returned  to  New  Orleans. 

The  operation  of  the  hyacinth  boom  in  Bayou  Plaquemine  was 
resumed  March  11, 1907. 

Money  statement. 

July  1,  1906,  balance  unexpended $24,666.94 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     10, 000. 00 

34,666.94 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 13, 819. 45 

July  1,  1907,  balance  unexpended 20,847.49 

July  1,  1907,  outstanding  liabilities 773.19 

July  1,  1907,  balance  available 20,074.30 


APPROPRIATIONS. 


March  3,  1899 $36,000.00 

March  6,  1902  (allotted) __  18, 000. 00 
September  26,  1902  (allot- 
ted)   1,480.00 

December   4,    1903    (allot- 
ted)   500. 00 

April  28,  1904  (allotted)-.  15,000.00 

March  3,  1905 40,000.00 

March  2,  1907 10,000.00 

Total 120, 980. 00 


Receipts  from  sales  (con- 
demned property) $4.16 

Reimbursement  for,  dam- 
ages to  hyacinth  boom 102. 53 


Grand  total 121, 086. 
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IMPROVEMENT  OF  CERTAIN  RIVERS  AND  HARBORS  IN  TEXAS. 


REPORT  OF  CAPT.  JOHN  C.  0AKE8,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  50,  1907. 


IMPBOVEMINT8. 


GalTeston  Harbor,  Texas. 
Galveston  chaanel,  Texas. 
Channel  from  Galveston  Harbor  to 

Texas  City,  Texas. 
Channel  to  Port  Bolivar,  Texas. 
Galveston  ship  channel  and  Buffalo 

Bayou,  Texas. 

6.  Operating    and    care    of    Morgans 

Canal,  Texas. 

7.  West  Galveston  Bay,  Texas,  and  the 

mouths  of  the  adjacent  streams, 
including  Trinity  River,  Anhuac 
channel,  Cedar  Bayou,  Chocolate 
Bayou,  and  Bastrop  Bayou. 

8.  Operating   and   care   of   Galveston 

and  Brazos  Canal,  Texas. 


9.  Inland  waterway — ^Weet  Galveston 
Bay  and  Brazos  River  Canal; 
channel  from  Aransas  Pass  to 
Pass  Cavallo,  including  Guada- 
lupe River;  Turtle  Cove  from 
Aransas  Pass  to  Corpus  Christi. 

10.  Mouth  of  Brazos  River,  Texas. 

11.  Aransas  Pass,  Texas. 

12.  Harbor  at  Brazos  Santiago,  Texas. 

13.  Construction  of  sea  wall,  etc.,  along 

the  front  of  the  Fort  Crockett 
Reservation  and  from  Thirty- 
ninth  to  Forty-fifth  streets,  Gal- 
veston, Texas. 

14.  Operation  of  dredges. 


United  States  Engineer  Office, 

Galveston^  Tex.^  July  5, 1907. 
General  :  I  have  the  honor  to  forward  herewith  annual  reports  for 
the  works  of  river  and  harbor  improvements  in  my  charge  for  the 
fiscal  year  ending  June  30, 1907. 

Very  respectfully,  your  obedient  servant, 

John  C.  Oakes, 
Captain^  Corps  of  Engineera. 
Brig.  Greu.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S,  A, 


U  I. 

IMPROVEMENT  OF  GALVESTON  HARBOR,  TEXAS. 

OPERATIONS   DURING   THE   YEAR. 

JETTIES. 

South  jetty. — Operations  under  contract  with  Charles  Clarke  & 
Co.,  of  Galveston,  Tex.,  were  resumed  July  28,  1906,  and  were  com- 
pleted September  20, 1906. 
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The  contractor  delivered  and  placed  between  station  220  and 
station  348,  9,647.12  tons  of  large  riprap,  at  $3.44  per  ton,  $33,186.09, 
and  1,298.55  tons  of  small  riprap,  at  $3.07  per  ton,  $3,986.55.  The 
jetty  was  practically  completed  between  stations  220  and  348. 

During  the  year  the  shore  branch  between  stations  6  and  138  was 
repaired  by  hired  labor  at  a  cost  of  $3,307.78.  Caps  and  ties  were 
removed  in  short  sections,  and  sandstone  riprap  previously  placed 
was  rehandled  to  make  a  bed  for  granite  crest  pieces  stored  alongside, 
of  which  about  13,000  tons  were  nandled.  Caps  and  ties  were  then 
replaced. 

jRepairs  to  south  jetty  are  completed  for  about  75  per  cent  of  its 
length. 

With  the  money  now  available  it  is  proposed  to  complete  the  repairs 
and  extend  the  jetty  approximately  900  feet.  Specifications  for  this 
extension  have  been  prepared  and  submitted.^ 

North  jetty. — ^No  work  has  been  done  during  the  year.  With  the 
money  now  available  it  is  intended  to  fill  the  voids  in  crest  of  the 
north  jetty.    Specifications  have  been  prepared  and  submitted. 

DREDGING. 
[By  United  States  dredge  Gen.  (7.  B.  ComBiook,^ 

On  July  1,  1906,  the  dredge  was  laid  up  for  repairs,  but  owinff 
to  the  breakdown  of  the  Galveston  Marine  Ways,  she  had  to  proceed 
to  New  Orleans  to  be  dry  docked.  A  thorough  overhauling  of  hull 
and  machinery  was  entered  upon,  including  the  stripping  of  hull  of 
old  copper,  caulking  and  resneathing  with  new  copper,  new  drags 
and  suction  pipes,  new  boiler  furnaces,  extra  oil  and  water  tanks,  new 
tail  shaft,  and  direct-connected  generator,  etc.,  at  a  total  cost  of 
$25,983.62. 

The  dredge  returned  to  Galveston  and  was  in  commission  by  the 
18th  of  October,  1906. 

During  the  fiscal  year  the  dredge  excavated  and  dumped  1,104,407 
cubic  yards  of  material  from  the  outer  and  inner  bars  at  an  operating 
cost  of  4.28  cents  per  cubic  yard.  A  consolidated  report  of  the 
operations  of  the  dredge  for  the  entire  year  will  be  found  in  Ap- 
pendix 14  of  this  report. 

With  the  money  now  available  it  is  intended  to  operate  dredge 
Comatock  during  the  year  and  to  begin  the  construction  of  a  larger 
sea-going  dredge. 

A  resume  of  the  work  of  this  dredge  since  her  construction  will 
be  found  in  Appendix  14  of  this  report 

SURVEYS. 

Map  of  the  latest  survey  is  submitted  herewith. 
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Mcmey  statement 

July  1,  1906,  balance  unexpended $231,069.85 

Amount  appropriated  by  river  and  harbor  act  approved  March 

2,    1907 300, 000.  00 

Proceeds  of  sales  of  condemned  property 1, 043. 25 

Proceeds  of  sales  of  charts  of  Galveston  Bay 127. 75 

Proceeds  of  sales  of  contact  prints 1.20 


June  30,  1907,  amount  expended  during  fiscial  year : 

For  works  of  improvement $125,278.67 

For  maintenance  of  improvement 77, 281. 14 


532,242.05 


202, 559. 81 


July  1,  1907,  balance  unexpended 829,682.24 

July  1,  1907,  outstanding  liabilities 7,277.55 


July  1,  1907,  balance  available 322,404.69 

Amount  (estimated)  required  for  completion  of  existing  project..      700, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,250,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


July  11,  1870 $25,000.00 

March  3,  1871 20,000.00 

June  10,  1872 31,000.00 

June  23,  1874 60, 000. 00 

March  3,  1875 150,000.00 

August  14,  1876 142, 000. 00 

June  7,  1878 75,000.00 

June  18,  1878 50, 000. 00 

March  3,  1879 100,000.00 

June  14,  1880 175,000.00 

March  3,  1881 250,000.00 

March  4,  1882 100,000.00 

August  2,  1882 300,000.00 

August  5,  1886 300,000.00 

August  11,  1888 500,000.00 

September  19,  1890 500, 000. 00 

March  3,  1891 600,000.00 

August  5,  1892 450, 000. 00 

March  3,  1893 1,000,000.00 

August  18,  1894 600, 000. 00 

January  25,  1895 200,000.00 

March  2,  1895 1,160,000.00 

February  26,  1896 300,000.00 

June  3,  1896 50, 000. 00 

June  11,  1896 840,000.00 

June  4,  1897 500, 000. 00 

March  3,  1899 50,000.00 

June  13.  1902 350,000.00 

March  3,  1903 300,000.00 

April  28,  1904 —  100,000.00 

March  3,  1905 200,000.00 

June  30,  1906 250,000.00 

March  2,  1907 300,000.00 

Total 10,028,000.00 


Transferred  to  Galves- 
ton channel $50,000.00 

9,978,000.00 
In  addition  to  the  above 
appropriations  by  Ck)n- 
gress  the  following 
amounts  have  been 
received : 

Collected  from 
steamer    Mara- 

time 300. 00 

Collected  from 
Quartermas  t  e  r '  s 
Department,  U.  S. 

Army 719.83 

Proceeds  of  sales  of 
condemned  prop- 
erty   1,584. 55 

Transfer  of  tug 

Anna 10, 000. 00 

Refundments  of 

overpayments 15. 36 

Receipts  from  sales 
of  charts  of  Gal- 
veston Bay 127.75 

Receipts  from  sales 
of  contact  prints.  1. 20 

Total 9, 990, 74a  69 
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OONTBACT  X;^r  FOBOB. 

Contractor :  Charles  Clarke  &  Co.,  Galveston,  Tex. 

Character  of  work :  B^;niiring  Jetties. 

Rate :  Large  riprap  in  pieces  from  10  to  12  tons  each,  properly  placed  in  the 
work,  $3.44  per  ton.     Small  riprap,  properly  placed  in  the  work,  $3.07  per  ton. 

Date  of  approval :  September  25,  1906. 

Date  of  beginning  work :  January  1,  1906. 

Date  of  expiration:  March  11,  1906.  (Time  limit  waived.)  Contract  com- 
pleted September  20,  1906. 


COMMERCIAL  STATISTICS. 

AU  the  commerce  of  Galveston  channel,  Texas  City  channel,  and  Galveston 
Ship  channel  and  Buffalo  Bayou  which  comes  in  fron^  or  goes  out  to  the  Gulf, 
whether  coastwise  or  foreign,  passes  through  the  jetty  chaaoeL  For  statisticB 
see  pages  1457-1458. 


U   2. 

IMPROVEMENT  OF  GALVESTON  CHANNEL,  TEXAS. 

At  the  beginning  of  fiscal  year  the  channel  between  E^d  Beacon 
and  Forty- fourth  street  was  550  feet  wide  and  approximately  30  feet 
deep.  During  the  fiscal  year  1,138,318  cubic  yards  of  material  were 
dredged  by  the  United  states,  of  which  404,981  cubic  yards  were 
charged  to  maintenance  and  733j337  cubic  yards  to  new  work  in 
widening  channel. 

The  U.  S.  dredge  Col.  A.  M.  Miller  removed  404,981  cubic  yards  of 
material  in  maintaining  channel  at  a  cost  of  3.9  cents  per  cubic  yard; 
also  534,727  cubic  yards  from  new  cut  adjacent  to  and  north  of  above- 
described  channel  at  4.17  cents  per  cubic  yard ;  the  U.  S.  dredge  Gen. 
H.  M.  Robert  removed  198,610  cubic  yards  of  material  from  the 
above-described  new  cut  at  a  cost  of  5.38  cents  per  cubic  yard. 

In  addition  to  work  done  by  the  Government,  the  Galveston  Wharf 
Company  removed  65,260  cubic  yards  of  material  from  a  strip  75  feet 
wide  in  front  of  their  wharves  and  the  Southern  Pacific  Company 
removed  102,379  cubic  yards  from  a  strip  immediately  north  or  the 
harbor  line  and  parallel  thereto  in  front  of  their  property. 

A  consolidated  report  of  the  operations  of  the  dredges  Col.  A.  M. 
Miller  and  Gen.  H.  M.  Robert  for  the  entire  year  will  be  found  in 
Appendix  14  of  this  repprt. 

The  record  of  fill  and  scour  is  as  follows : 

Cubic  yards. 

FUl  in  channel  this  year 335,900 

Scour  \n  channel  this  year 107,400 

Net  fill  In  channel  this  year 227,900 

Total  fill  as  per  last  report 1,051,000 

Total  fill  to  date 1,278,900 

The  shoaling  and  scouring  of  the  channel  was  very  evenly  distrib- 
uted, no  part  showing  any  tendency  to  shoal  or  scour  abnormally. 

SURVEYS. 

Map  «  of  latest  survey  is  submitted  herewith. 

»  Not  printed. 
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Money  statement. 

July  1,  1906,  balance  unexpended $50,086.  72 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 200, 000.  00 

Proceeds  of  sales  of  condemned  property 21. 88 

Proceeds  of  sales  of  contact  prints 1. 05 

Rental  of  dredge  Miller 169. 97 

Refundment  of  overpayment .59 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $35,056.29 

For  maintenance  of  improvement 19, 702. 15 


250, 280.  21 


54,  758.  44 


July  1,  1907,  balance  unexpended 195,521.77 

July  1,  1907,  outstanding  liabilities 6,213.96 


July  1,  1907,  balance  available 189.307.81 


Amount  (estimated)  required  for  completion  of  existing  project 1, 017, 935.  75 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
80,  1909,  for  works  of  Improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 300,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

June  13,  1902 . $100,000.00 

March  3,  1903 200, 000. 00 

April  28,  1904  (allotted) 20.000.00 

March  3,  1905 . 175. 000. 00 

Amount  diverted  from  Galveston  Harbor 50,000.00 

March  2,  1907 200, 000. 00 


Total 745, 000.  00 

In  addition  to  the  above  appropriations  by  Congress  the  following 
additional  amounts  have  been  received : 

•     Proceeds  of  sales  of  condemned  proi)erty 25.  28 

Refundment  of  overpayment .59 

Receipts  from  sales  of  contact  prints 1.  05 

Rental  of  dredge  MiUer 169. 97 


Total 745, 196.  89 


COMMERCIAL    STATISTICS    OF   GALVESTON.    TEX.,    FOR    THE    CALENDAR    YEAR 
ENDING  DECEMBER  31,   1906. 

[Furnished  by  collector  of  customs.  Port  of  Galveston.  Tex.l 

Vessels  and  revenue  collected. 


Class. 


FOREIGN-BOUND  VESSELS. 


Steamers 

Sailing  vessels. 


COASTWISE  VESSELS. 


Steamers 

Sailing  vessels. 


Number    Number 
entered,    cleared. 


895 
6 


445 
40 


326 
29 


Total. 


934 
14 


771 


Duties  on  Imports  collected $627,423.21 

All  money  collected  at  custom-house,  port  of  Galveston 719, 485.  62 


ENO  1907- 
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Amount  and  value  of  foreign  ewports  and  imports. 


Articles. 


TODB. 


Approzimate 
Talae. 


XXFOXT8. 

Cotton  (2,687,420  bftles)  

Cotton  products 

Qrain 

General  merchandise 

Flour 

Lumber  and  manufactures  of  wood 

Manufactures  of  iron  and  steel 

Cattle  and  other  animals 

Cement 

Petroleum 

Ore 

Total  exports 

IMPORTS. 

Sugar  

General  merchandise 

Coal 

Cement 

Petroleum 

Manufactures  of  iron  and  steel 

Wool 

Lumber  and  manufactures  of  wood 

Ore 

Cattle  and  other  animals 

Total  imports 

Total  exports  and  imports 


670,802 

248,781 

699,766 

82,675 

40,468 

101,656 

4,462 

14,456 

64 

1,683 

1,698 


1.710,844 


4,698 

24.644 

64S 

16,686 

9,785 

1,067 

897 

1,997 

86 

1 


69,898 


1,770,787 


1142,481,748 

7,176,388 

18,401,068 

8,779,339 

1,684,518 

1,864.670 

136.044 

810,808 

479 

28,797 

47,910 


170,750,269 


244,717 

8,106,684 

2,146 

112,157 

81,  lU 

76,721 

122,441 

22,646 

4,563 

6 


8,772,090 


174,581,859 


Amount  and  value  of  domestic  shipments  and  receipts. 


Articles. 


Tons. 


Approximate 
value. 


8BIFMKNT8. 

Cotton  (671,628  bales) 

Ore 

Wool 

Sugar 

General  merchandise 

Grain 

Lumber  and  manufactures  of  wood 

Manufacturesofiron  and  steel 

Flour 

Cotton  products 

Total 

RKCEIPTS. 

Coal 

General  merchandise 

Manufactures  of  iron  and  steel 

Cement 

Petroleum 

Wool 

Sugar  

Lumber  and  manufactures  of  wood 

Total 

Grand  total 

Grand  total,  exports  and  imports  and  shipments  and  receipts 


147,620 

30,896 

18,081 

104,789 

84,960 

100 

12,281 

221 

178 

4,794 


408,757 


43,416 

298.777 

79,606 

6,092 

40 

31 

80 

80 


426.971 


831,728 


2.602,46^ 


$32,586,706 

21,693,460 

8,691,470 

10.476,400 

63,131,768 

10,000 

204,892 

11,260 

8,248 

484,860 


187.199,041 


278,231 

208,806,606 

3,118,760 

66,920 

1.600 

15,750 

3,000 

1,200 


212,286,966 


849,486,007 


624,017,866 
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IMPROVEMENT  OF  CHANNEL  FROM  GALVESTON  HARBOR  TO  TEXAS 

CITY,  TEXAS. 

OPERATIONS  DURING  THE  TEAR. 

This  channel  was  dredged  by  the  United  States  May  25, 1905,  to  25 
feet  or  greater.  To  March  14,  1906,  the  channel  filled  984,300  cubic 
yards.  Between  February  1  and  May  28, 1906,  the  dredge  Texas  City^ 
in  the  employ  of  the  Texas  City  Transport  Company,  removed  698,222 
cubic  yards  of  material,  restoring  channel  to  full  width  of  100  feet  on 
the  bottom  and  23  to  25  feet  deep,  and  widening  same  at  the  inshore 
bends  between  stations  1  and  4. 

From  May  28,  1906,  to  June  18.  1907,  the  channel  filled  353,400 
cubic  yards,  the  greater  amount  having  taken  i)lace  between  the 
Texas  City  wharves  and  Half  Moon  channel  opening,  a  distance  of 
13,100  feet 

A  contract  has  been  entered  into  with  John  Jacobson,  of  Texas 
City,  Tex.,  to  restore  the  channel  to  the  original  width  and  a  depth 
of  23  feet  between  station  18  and  Texas  City  wharves,  at  $1.74  per 
linear  foot  of  channel. 

Work  to  begin  on  or  about  July  1, 1907. 

No  work  has  been  performed  during  the  year  except  cross  sectioning 
the  channel. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $60, 000. 00 
June  30, 1907,  amount  expended  during  fiscal  year  for  maintenance  of 

improvement  158. 68 


July  1,  1907,  balance  unexpended 59, 841. 32 

July  1,  1907,  outstanding  liabilities 45. 88 

July  1,  1907,  balance  available 59, 795. 44 


July  1,  1907,  amount  covered  by  uncompleted  contracts 31, 320. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 40, 000. 00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

March  3,  1899 $250,000 

March  2,  1907 - 60,000 

Total 310,000 


CONTRACTS   IN  FORCE. 

[Emergency  contract.] 

Ck>ntractor :  John  Jacobson,  Texas  City,  Ter. 

Character  of  work :  Dredging. 

Rate :  $1.74  per  linear  foot 

Date  of  beginning  work :  July  20,  1907. 

Date  of  expiration :  November  20, 1907.  r^  ^  ^ ^T ^ 
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COMMERCIAL  STATISTICS  OF  TEXAS  CITY.  TEX.,  FOB  THE  YEAE  ENDING 

DECEMBER  81,   1906. 

[Furnished  by  collator  of  customs.  Port  of  GalTostoii,  Tsx.] 

Amount  and  value  of  foreign  ewporta  and  imports. 


ArticloB. 

Tons. 

Approximate 
Talue. 

Cotton  f 4.864 bsles)..... 

1,908 

8,868 
16.81» 

1^670 
1J277 

2.070 

^,m 

1 

•211. 978 
921448 

Cotton  products 

QxhIq 

8S0!84ft 

General  mcrobsiidise 

mSS 

I/umbcr  snd  inanufa<'rtaTfff  of  wood 

806.162 

Manufactures  of  iron  and  stoel • 

121.108 

Cattle  and  other  animals 

208. 047 

Petroleum ...r^^rT^rr...^... 

9» 

Flour • 

47 

Total  exports 

44.987 

1.786,814 

General  merehandiie 

"■«! 

1«86Ql8UI 

Manufactures  of  iron  and  steel 

Total  imports ,. - 

18,271 

1.960.848 

Total  exports  and  Imports 

W,9I8 

8.007,787 

The  Texas  City  Terminal  Company  of  Texas  City,  Tex.,  glTes  the  commerce  of 
this  port  for  the  same  period  as  84,315  tons,  valued  at  $5,738,094. 


U4. 


IMPROVEMENT  OF  CHANNEL  TO  PORT  BOLIVAR,  TRXAS. 

No  work  done.    Contract  awarded  to  John  Jacobson,  at  9f  cents 
per  cubic  yard,  to  be  completed  January  20, 1908. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  ax^iHroved  March  2, 1907.  $00, 600. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  woika  of  im* 
provement 165. 68 


July  1,  1907,  balance  unexpended 49,834.42 

July  1,  1907,  outstanding  liabilities 5.00 


July  1,  1907,  balance  available 49,829.42 

July  1, 1907,  amount  covered  by  uncompleted  contracts W,  025. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 15,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATION. 

March  2,  1907 . $50,000 

uigiiized  by  vJjOOpi  i v 
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CONTRACTS  IN  FOKCB. 

[BmeK:geiic7  contract.] 

Contractor:  Jolm  Jacobaon,  Texas  City,  Tex. 

Cbaractcr  of  work:  J>jK6ging, 

Rate :  9)  cents  per  cubic  yard. 

Date  of  bief  inning  work :  July  20,  1907. 

Date  of  expiration :  January  20,  1908. 


Us. 

IMPROVEMENT  OF   GALVESTON   SHIP   CHANNEL   AND   BUFFALO 

BAYOU,  TEXAS. 

OPERATIONS  DURING   THE   YEAR. 

Active  operations  were  carried  on  during  the  fiscal  year  under  con- 
tract with  August  Nelson,  of  New  York,  and  by  the  U.  S.  dredges 
Col.  A.  M.  Muter  and  Gen.  H.  M.  Robert. 

One  million  five  hundred  and  three  thousand  two  hundred  and 
twenty-six  cubic  yards  were  excavated  during  the  year,  of  which 
1,336,086  cubic  ^ards  was  new  work,  40,000  cubic  yards  maintenance, 
and  127,140  curac  yards  rehandled. 

The  work  performed  in  the  different  sections  was  as  follows: 

Division  i,  lower  Jay.— No  work  was  done. 

From  April  26,  1906,  to  June  24,  1907,  the  channel  filled  to  the 
extent  of  about  1,175,000  cubic  yards,  making  a  total  fill  in  this  sec- 
tion of  2,764,000  cubic  yards  since  the  channel  was  dredged. 

Upper  bay. — 'No  wort  was  done. 

From  April  26, 1906,  to  June  18,  1907,  the  channel  filled  up  to  the 
extent  of  about  790,000  cubic  yards,  making  a  total  fill  in  this  section 
of  2,547,000  cubic  yards  since  the  channel  was  dredged. 

^  For  OQi^ating  and  care  of  Morgans  Canal,  which  is  a  part  of  this 
division,  see  page  1464  of  this  report. 

Division  2  {nver) . — ^The  U.  S.  dredge  Gen.  H.  M.  Robert  continued 
work  on  Harrisburg  cut-off  and  removed  176,900  cubic  yarda  to 
December  27,  1906,  at  a  cost  of  17.64  cents  per  cubic  yard  for  opera- 
ting and  maintenance. 

The  contract  price  for  work  adjacent  to  this  cut  was  19.9  cents  per 
cubic  yard. 

These  large  cost  prices  are  due  to  the  height  of  banks  and  difficulties 
with  settling  basins,  which  require  sluiceways  and  have  to  be  pro- 
tected by  levees. 

The  material  was  pumped  to  heists  between  30  and  43  feet. 

The  contractor's  oredge  Washington^  from  Division  3,  excavated 
35,478  cubic  yards  in  the  lower  end  of  Harrisburg  cut-off  in  Division 
2  at  contract  price  of  19.9  cents  per  cubic  yard. 

The  U.  S.  dredge  Gen.  H.  M.  Robert  was  replaced  by  the  U.  S. 
dredge  Col.  A.  M.  Miller  at  the  south  end  of  the  cut,  and  then  started 
work  on  the  north  end  of  the  cut.     (See  Division  3.) 

The  U.  S.  dredge  Col.  A.  M.  Miller  commenced  January  3.  1907, 
and  removed  119,S)0  cubic  yards  of  new  material  at  a  cost  or  25.07 
cents  and  40,000  cubic  yards  of  material  in  maintaining  channel  at  a. 
cost  of  9.07  cents  per  cubic  yard.  uigizea  oy  'v_jv^v>^^iv 
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The  MiUer^s  pump  casing  had  been  badly  cracked  for  some  time, 
and  the  pump's  capacity  was  greatly  reduced.  A  new  pump  casing 
had  been  ordered  July  17,  1906,  to  be  delivered  in  four  months,  but 
was  not  delivered  until  April  15,  1907,  As  the  casing  was  promised 
from  week  to  week,  the  Miller  was  kept  in  commission  in  order  to 
maintain  the  organization  of  its  crew. 

To  this  cause  and  natural  conditions  of  banks,  etc.,  is  due  the  high 
unit  price. 

A  consolidated  report  of  the  operations  of  the  dredges  for  the 
entire  year  will  be  found  in  Appendix  14  of  this  report. 

Between  April,  1906,  and  April,  1907,  this  division  silted  289,000 
cubic  yards  and  scoured  94,000  cubic  yards. 

Cubic  yards. 

Total  fill  this  year 289,000 

Total  scour  this  year 94, 000 

Net  fill  this  year 195,000 

Total  fill  last  report 467,000 

Total  fill  since  dredging 662,000 

A  severe  flood  occurred  in  May,  1907,  during  which  a  rise  of  27 
feet  was  recorded  at  Houston  and  16^  feet  at  Harrisburg.  While'in 
general  this  flood  scoured  the  channel,  its  effect  on  the  navigability 
was  bad,  due  to  sluffling  of  banks  of  the  cut-offs  and  the  shoaling  of 
several  bars. 

Satisfactory  deeds  have  been  secured  from  66  property  owners, 
about  65  per  cent  of  bayou  frontage  of  this  division,  or  28^  miles  out 
of  a  possible  43^  required ;  additional  deeds  covering  20  per  cent  of 
the  frontage  have  been  provisionally  accepted.  These  deeds  contain 
limitations  and  are  not  entirely  satisfactory  to  the  United  States. 

Division  3. — Contractor  August  Nelson,  of  New  York,  who  was 
awarded  a  contract  on  March  26, 1906,  commenced  work  with  dredge 
Washington  September  3,  1906;  794,168  cubic  yards  have  been  re- 
moved at  contract  price  of  19.9  cents  per  cubic  yard,  completing  a 
channel  18^  feet  deep,  100  feet  wide  at  bottom,  between  stations 
125+480  and  130+232,  a  distance  of  4,752  feet.  A  channel  has  also 
been  dredged  12J  to  16  feet  deep  between  stations  122+647  and 
125+480  and  between  stations  130+232  and  133+109,  a  total  distance 
of  5,710  feet. 

The  May  flood  caused  a  silting  up  in  this  section  of  about  208,000 
cubic  yarcis. 

The  U.  S.  dredge  Gen.  H.  M.  Robert  commenced  dredging  opera- 
tions at  upper  end  of  Harrisburg  cut-off  January  1,  1907,  and  exca- 
vated 132,500  cubic  yards  at  a  cost  of  21.55  cents  per  cubic  yard,  com- 
pleting, with  the  assistance  of  the  U.  S.  dredge  Col.  A.  M.  MUler^  the 
cut-oft.    The  dredge  was  removed  from  the  work  May  15,  1907. 

The  U.  S.  dredge  Col.  A.  M.  MUler,  during  May  and  June.  1907, 
excavated  from  this  division  77,440  cubic  yards  at  a  cost  oi  12.11 
cents  per  cubic  yard.  The  dredge  was  removed  from  the  work  Jime 
26,1907. 

Hov^ton  Division  {that  part  of  Division  3  between  head  of  Long 
Reach  and  Main  street^  Houston) . — ^A  hydrographic  survey  was  made 
from  head  of  Long  Reach  to  foot  of  Main  street,  Houston,  Tex.,  dur- 
ing March  and  April,  1907,  showing  a  ruling  depth  of  4  feet.    Field 
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notes  have  been  plotted  and  preliminary  estimates  made  for  proposed 
improvement.  Proposals  were  solicited,  but  as  only  one  bid  was 
received,  and  that  informal  and  excessive,  the  work  will  probably  be 
done  by  hired  labor. 

Money  statement. 

July  1,  1906,  balance  unexpended $365,694.22 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 200, 000. 00 

Proceeds  of  sales  of  condemned  property .  81 

Proceeds  of  sales  of  contact  prints 7.65 

Refundment  of  overpayment .74 

565, 703. 42 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 257,897.01 


July  1,  1907,  balance  unexpended 307,806.41 

July  1,  1907,  outstanding  liabilities 52,311.82 


July  1,  1907,  balance  available 255,494.59 


July  1,  1907,  amount  covered  by  uncompleted  contracts 86,793.35 

Amount  (estimated)  required  for  completion  of  existing  project. _  3,000,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 400,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 
GALVESTON  SHIP  CHANNEL  AND  BUFFALO  6ATOT7. 

March  3,  1899 $300, 000. 00 

June  13,  1902 300, 000. 00 

March  3,  1903 500,000.00 

April  28,  1904 200,000.00 

March  3,  1905 200,000.00 

June  30, 1906 200, 000. 00 

March  2,  1907 200,000.00 


Total 1, 900, 000. 00 

In  addition  to  the  above  appropriations  by  Congress,  the  following 
amounts  have  been  received : 

Receipts  from  sales  of  contact  prints 7. 65 

Refundment  office  of  Chief  of  Engineers 40. 11 

Refundment  of  overpayments .  74 

Proceeds  of  sales  of  condemned  property 1. 04 


Total 1,900,049.54 

SHIP   CHANNEL  IN   GALVESTON   BAT,   TEXAS. 


June  10,  1872. $10,000.00 

June  23,  1874. 10,000.00 

March  3,  1875 35, 200. 00 

August  14,  1876 72,000.00 

June  18,  1878- 75,000.00 

March  3,  1879 80,000.00 

June  14,  1880- 50,000.00 

March  3,  1881 50, 000. 00 


August  2,  1882. $94, 500. 00 

August  11,  1888. 100,000.00 

September  19,  1890 132,316.85 

July  13,  1893 40,000.00 

August  18,  1894^ 50, 000. 00 

June  8,  1896. 50, 000. 00 


Total 849, 016. 85 

uigiTizea  oy  v_jv^v/p3i:  iv 
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BUFFALO  BAYOU*  TEXAS. 


March  3,  1881 —  $25,000.00 

August  2,  1882_ 50,000.00 

July  2,  1884 25.000.00 

August  5,  1886. 18,  750. 00 

August  11,  1888., 25,000.00 

September  19,  1890 25,000.00 


July  13,  18d2 $25,000.00 

August  18,  18W^ 15,000.00 

June  3,  1896. 20. 000. 00 


Total 228,750.00 


CONTRACTS   IN   FORCE. 

Contractor:  August  Nelson,  New  York,  N.  Y. 
Character  of  work  :  Dredging. 
Rate :  19.9  cents  per  cubic  yard. 
Date  of  approval:  April  21,  1906. 
Date  of  beginning  work :  May  25,  1906. 
Date  of  expiration :  December  25,  1907. 


COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  TEAR  190A. 

[Furnished  by  Direct  Navigation  Company,  L.  F.  Allien  and  J.  J.  Hiuaey.l 


Articles. 


Lumber 

Shell 

Building  material  ... 

Wood 

Rice 

Petroleum 

Brick 

Cotton  (3{i6.358  bales) 

Burlap  bogs 

Coal 

Stearine 

Packing 

Roofing  paper 

Ale 


Quantitf. 


Ibtu. 

430 

2,016 

4,000 

1,000 

2,727 

8,100 

250 

104,817 

15 

1,694 

18 

87 

404 

81 


Articles. 


Gravel 

Bolts  and  nuts. , 

Steel  rails 

Soap , 

Spikes 

Chloride , 

Bank  sand 

Linseed  oil 

Roofing  slate.., 

Rope 

Cotton  bagging. 

Total 


Quantity. 


TbM. 
148 

15 
257 

96 
196 

17 
10,535 

42 
120 
711 

82 


132,106 


U  6. 

OPERATING  AND  CARE  OF  MORGAN  CANAL,  TEXAS. 

A  watchman  was  stationed  at  the  canal  during  the  year  to  enforce 
the  regulations  governing  the  navigation  of  the  canal. 

Condition  of  canaZ.— The  woooen  bulkheads  are  gradually  dete- 
riorating. 

For  improvement  of  waterway  of  which  this  canal  is  a  part^  see 
page  1461  of  this  report. 

The  amount  expended  during  the  fiscal  year  was  as  follows : 
Watchman $360 


ALLOTMENTS. 


December  2.  1896- 

July  16,  1897 

July  1,  1898 

July  1,  1899 

July  14,  1900 


^- $240 

360 

360 

360 

360 

June  11,  1901 5,000 

July  18,  1902 360 


June  24,  1903 $360 

July  8.  1904 360 

June  23.  1905 360 

June  16,  1906 360 

June  14,  1907 360 


Total . 
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COMMEBCIAL  8TATIBTICS. 

Number  of  vessels  passing  up  and  4oum  through  Morgan  Canal  during  calendar 
year  ending  December  31, 1906,  as  reported  by  the  watchman  at  the  canaU 

Number. 

Vessels  engaged  in  carrying  freight 1,507 

VesaelB  in  the  employ  of  the  United  States  or  its  contractors 114 

Total 1,711 


U7. 

IMPROVEMENT  OF  WEST  GALVESTON  BAT  CHANNEL,  TEXAS.  AND 
THE  MOUTHS  OF  ADJACENT  STREAMS,  INCLUDING  TRINITY  RIVER, 
ANAHUAC  CHANNEL,  CEDAR  BAYOU,  CHOCOLATE  BAYOU,  AND 
BASTROP  BAYOU. 

(a)    CHANNEL  ACB08S  HANNAHS   BEEF    (EAST  BAY  BAYOU). 
0FEBATI0N8  DUBINQ  T|IE   YEAB. 

No  work  performed  during  the  year. 

APPBOPBIATION. 

June  13,  1902  (allotted) ^681.91 


(b)  double  BAYOU. 
0PEBATI0N8  DUBING  THE  YEAB. 

No  work  performed  during  the  year. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $4, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  work  of  im- 
provement   „ , .  55 

July  1,  1907,  balance  unexpended 3,999.45 


APPBOPBIATIONS. 

June  13,  1902  (allotted) $6,952.65 

March  2,  1907  (allotted)-^ 4,000.00 

10, 952. 65 


(C)    ANAHUAC   CHANNEL. 
OPERATIONS  DUBING  THE  YEAB. 


No  work  has  been  performed  during  the  year.      .  C^oooIp 
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Money  statement. 

July  1,  1906,  balance  unexpended $263.39 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907.  6, 000. 00 

6,263.39 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        138. 40 

July  1,  1907,  balance  unexpended 6, 124. 99 


APPROPRIATIONS. 

March  3,  1905  (allotted) $6,100. 

March  2,  1907  (allotted) 6,000 

Total 12, 100 


(d)    mouth  or  TRINITY  RIVER. 
OPERATIONS  DURING  THE  YEAR. 

No  work  has  been  performed  during  the  year. 

Money  statement. 

July  1,  1906,  balance  unexpended $267.07 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907.  1, 000. 00 


1, 267. 07 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement          70.02 


July  1,  1907,  balance  unexpended 1,197.05 


APPROPRIATIONS. 


August  30.  1852 $3,000.00 

June  18,  1878 10,000.00 

March  3,  1879 2,500.00 

June  14,  1880 4,000.00 

March  3,  1881 10,000.00 

August  2,  1882 8, 000. 00 

August  11,  1888— — 12,500.00 

September  19,  1890 10,000.00 

July  13,  1892 10,000.00 

August  18,  1894 5,000.00 


June  3,  1896 $5,000.00 

June  13,  1902  (allotted) 62.97 

March  3,  1905  (allotted)—    3,800.00 
March  2,  1907  (allotted)—    1,000.00 


84,  862. 97 
Sale  of  condemned  property.  15. 18 


Total 84,878.15 


CX>MMERCIAL  STATISTICS. 

During  the  calendar  year  1906  the  following  produce  was  taken  out  through 
this  channel  : 

Twenty-nine  thousand  sacks  of  rice;  50  tons  of  lumber,  valued  at  $750,000; 
5,000  tons  of  general  merchandise,  valued  at  $20,000;  10,000  tons  of  logs, 
valued  at  $80,000;   5  tons  of  cotton,  valued  at  $1,000;   4  tons  of  cotton  seed. 
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valued  at  $54 ;  200  tons  ot  charcoal,  valued  at  $2,400 ;  50  hides,  valued  at  $600 ; 
6,000,000  feet  of  saw  logs,  valued  at  $60,000;  500  cords  of  wood,  valued  at 
$2.000 ;  general  merchandise,  valued  at  $25,000 ;  eggs,  chickens,  and  vegetables, 
valued  at  $6,425;  300  head'of  hogs,  valued  at  $1,500;  and  moss  and  cedar,  etc., 
valued  at  $2,000,  were  taken  out  of,  and  10,000  barrels  of  fuel  oil  were  sent  up, 
Old  River  and  mouth  of  Trinity  River. 


(e)  cedar  bayou, 
operations  during  the  year. 
No  work  was  performed  during  the  year. 

Money  statement. 

July  1,  1906,  balance  unexpended $179.02 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907-  5, 000. 00 

5,179.02 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement         25. 17 


July  1,  1^,  balance  unexpended 5, 153. 85 


19,  1890 $18,150 

July  13,  1892 14,000 

June*  13,  1902 5,000 

March  3,  1905  (allotted) 2, 100 


APPROPRIATIONS. 

March  2,  1907  (allotted ) $5, 000 


Total 44, 250 


(f)    clear   CREEK. 
OPERATIONS  DURING   THE   YEAR. 

No  work  was  performed  during  the  year. 

Money  statement 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $8, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  1 .30 

July  1,  1907,  balance  unexpended - 7,999. 70 


APPROPRIATIONS. 

June  13,  1902  (allotted) $2.30 

March  2,  1907  (allotted) 8,000.00 

Total 8, 002. 30 
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(q)    DICKINSON   BATOU. 
GFEMATJOVH  DUBINO  TWM  ¥B4JL 

No  work  performed  during  the  year. 

Money  statement 

Amonnt  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $7, 000. 00 
June  30,  1907,  amount  expended  during  flacal  year,  for  works  of  im- 
provement   .  80 

July  1,  1907,  balance  unexpended 6,999.70 


APPBOFBIATIOK. 
March  2,  1907  (allotted) »7,000 


(h)    BAflTBOr  BATOU; 
0PEBATI0N8  DUBING  THB  YB4B* 


• 


The  U.  S.  dredjze  Captain  C.  TT.  Howell  commenced  dredging  in 
Bastrop  Bay  Aprfl  19,  1907. 

A  channel  has  been  excavated  from  4  to  5  feet  deep  40  feet  wide 
for  a  distance  of  14,795  feet.  This  gives  a  navigable  channel  with  a 
ruling  depth  of  3  feet  for  a  distance  of  6  miles  measured  from  the 
inland  waterway  at  Christmas  Point  over  the  bar  and  up  the  river. 

Two  more  weeks  of  excavation  will  complete  the  channel  to  deep 
water  in  the  bayou. 

Sixty-five  thousand  five  hundred  and  ten  cubic  yards  of  material 
have  been  removed,  at  a  cost  of  9.63  cents  per  cubic  yard. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $10, 000. 00 
June  ao,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       3, 535. 14 

July  1,  1907,  balance  unexpended 6,464.86 

July  1,  1907,  outstanding  liabUitles 3,654.19 

July  1,  1907,  balance  available 2,810.67 


APPBOPBIATION. 
March  2,  1907  (allotted) $10,000 


(l)  CHOCX)LATE  BAYOU. 
OPERATIONS  DURING  THE  TEAR. 

No  Work  has  been  performed  during  the  year. 
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Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  |9, 000. 00 
June  30,  1907,  amoant  expended  during  fiscal  year,  for  works  of 

Improvement ^ ^ .  55 

July  1,  1907,  balance  unexpended 8,999.45 


APPHOPRIATION. 
March  2,  1907  (allotted) |9,000 


( j)  CHANNEL  IN  WEST  QALVEfiTON  BAY. 
0P2BA110N8  DUBINO  THE  YBAt. 

The  U.  S.  dredge  Gen,  S.  M,  Mansfield  commenced  work  at  mile  27 
July  11, 1906.  £i^ht  thousand  one  hundred  and  eighty  feet  of  chan- 
nel was  dredged  from  35  to  40  feet  wide  and  3^  feet  deep  between 
miles  27  and  1.7. 

Twenty-three  thousand  and  one  cubic  yards  of  material  were 
removed,  at  5.6  cents  per  cubic  yard. 

Thirteen  single-staff  beacons  were  erected  to  mark  the  channel, 
at  a  cost  of  $79.76. 

Money  statement, 

July  1,  1906,  balance  unexpended $3,750.57 

Proceeds  of  sales  of  condemned  property 58. 34 

Proceeds  of  sales  of  contact  prints 1.35 

3,810.26 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $2, 343. 02 

For  maintenance  of  improvement 1,385.34 

3, 72a  86 

July  1,  1907,  balance  unexpended i 81.90 

July  1,  1907,  outstanding  liabilities 81.90 


APPROPRIATIONS. 

July  13,  1892 -  $15,000.00 

August  18.  1894 5.000.00 

June  3,  1896 5,000.00 

March  3,  1905  (allotted) 10,000.00 

35,000.00 

Sales  of  condemned  property 58.34 

Sales  of  contact  prints 1.35 

Total - 85»069.e9 
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(k)    GALVESTON   AND  BRAZOS   CANAL. 

Maintenance. — The  U.  S.  dredge  Gen.  S.  M.  Mana-field  dredged 
1,720  feet  of  channel  36  feet  wide  and  3  feet  deep  between  miles  29.4 
and  33.4. 

Six  thousand  four  hundred  and  sixty  cubic  yards  of  material  were 
removed,  at  14.6  cents  per  cubic  yard. 

The  U.  S.  dredge  Captain  C.  W,  HoweU  dredged  3,400  feet  of 
channel  35  to  40  feet  wide  and  3  feet  deep  between  miles  29  and  38. 

Thirteen  thousand  five  hundred  and  fifty-seven  cubic  yards  of 
material  were  removed,  at  15.5  cents  per  cubic  vard. 

New  work. — The  U.  S.  dredge  Captain  C.  W.  Howell  dredged  be- 
tween miles  28  and  29  a  channel  35  to  40  feet  wide  and  5  feet  deep 
for  a  distance  of  2,085  feet. 

Eight  thousand  four  hundred  and  forty-eight  cubic  yards  of  mate- 
rial were  removed,  at  15.5  cents  per  cubic  yard. 

Between  miles  33^  and  30.1  the  canal  banks  were  reinforced  with 
971  cubic  yards  of  material  dredged  for  that  purpose,  at  16.3  cents 
per  cubic  yard=$168.29. 

Recapitulation. 

West  Galveston  Bay  channel,  maintenance $1,385.84 

Galveston  and  Brazos  Canal,  maintenance ^ 3,203.97 

Galveston  and  Brazos  Canal,  new  work 1,309.44 

Canal  banks 158.29 

A  consolidated  report  of  work  done  by  dredges  will  be  foimd  in 
Appendix  14  of  this  report. 

Money  statement. 

July  1,  1906,  balance  unexpended $7,609.66 

Refundment  of  overpayment 1.20 

7. 610. 76 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $4,406.79 

For  maintenance  of  improvement 3,203.97 

^    7,610.76 


APPROPRIATIONS. 

June  13,  1902  (allotted) $39,307.66 

March  3,  1905  (allotted) 28,000.00 

67, 307. 66 
Refundment  of  overpayment 1.20 

Total - - 67, 308. 86 


APPROPRIATIONS. 
DBEDOE  OEN.   H.   M.  BOBEBT. 

Act  March  3,  1899 $66,000.00 

Act  June  13,  1902 2,992.61 

67, 992. 61 
Sales  of  condemned  property 11. 79 

Total ...Qoimao 
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U  8. 
OPERATING  AND  CARE  OF  GALVESTON  AND  BRAZOS  CANAX. 

A  watchman  was  stationed  at  canal  during  the  year  for  operatinj^ 
the  drawbridge  over  the  canal  and  tending  log.  boom  at  mouth  o: 
canal. 

The  controversy  in  connection  with  the  drawbridge  has  been  settled. 
The  United  States  has  agreed  to  build  the  bridge  on  the  site  suggested 
by  the  county,  and  the  latter  has  undertaken  to  maintain  and  operate 
the  drawbridge  hereafter.  Lumber,  castings,  etc.,  have  been  pur- 
chased and  piles  driven  for  foundation  of  pivot  pier. 

For  improvement  of  canal  see  page  1470  of  this  report. 

Amount  expended  during  fiscal  year  was  as  follows: 

Watchman $420.00 

Superintendence  and  labor 131.94 

Tools  and  supplies 43. 59 

Hauling  material 4. 00 

Total 1. 699.53 

ALLOTMENTS. 

June  21,  1907 $420.00 


July  19,  1904 $1,030.00 

October  30,  1905 769. 23 

June  16,  1906 420.00 

AprU  23,  1907 1,500.00 


Total 4, 129. 23 


COMMERCIAL  STATISTICS. 

Number  of  vessels  passing  up  and  down  through  Galveston  and  Brazos  Canal 
during  the  calendar  year  ending  December  31,  1906,  as  reported  by  the  watch- 
man at  the  canal : 

Number. 

Vessels  engaged  in  carrying  freight 352 

Vessels  in  the  employ  of  the  United  States  or  its  contractors 103 

Total 455 


U  9. 

IMPROVEMENT  OF  INLAND  WATERWAY  ON  COAST  OF  TEXAS. 

(a)    WEST  GALVESTON  BAY  AND  BRAZOS  RIVER  CANAL. 

OPERATIONS  DURING  THE  YEAR. 

The  major  part  of  the  work  on  this  channel  was  paid  for  out  of  the 
appropriation  for  "  West  Galveston  Bay  channel,  etc.,"  see  Appendix 

A  small  amount  of  maintenance  to  Brazos  River  Canal  has  been 
done  by  the  U.  S.  dredge  Captain  0.  W.  Howell  under  this  appro- 
priation. ^  T 
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Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $45, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 843. 45 


July  1,  1907,  balance  unexpended 44, 156. 55 


Amount  (estimated)  required  for  completion  of  existing  project 106,528.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jime  30. 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $106,528.00 

For  maintenance  of  improvement 20, 000. 00 

126, 52a  00 

Submitted  in  compliahce  With  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPBOPRIATION. 
March  2,  1907 , $45,000 


COMMEEGIAL  STATISTICS. 

For  commercial  statistics  see  page  442  of  this  report 


(b)  channel  feom  abanbas  pass  to  pass  cavallo. 
opebations  dubino  the  teab. 

No  work  has  been  performed. 

Specifications  have  been  approved  and  the  work  advertised. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $40, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 76.21 

July  1,  1907,  balance  unexpended 39,923.79 

July  1,  1907,  outstanding  liabilities — -  5.34 

July  1, 1907,  balance  available^ 39, 9ia  45 


Amount  (estimated)  required  for  completion  of  existing  project 25, 850. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $25,850.00 

For  maintenance  of  improvement 15, 000. 00 

40,85a00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPBOPBI4TION. 
March  2,  1907 $40,000 
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(c)    GUADALUPE  RIVER  TO  VICTORIA,  TEX. 
OPERATIONS   DURING   THE   YEAR. 

No  work  has  been  performed. 

Specifications  have  been  approved  and  the  work  advertised. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  $38,  829. 00 
Sales  of  contact  prints .55 


38,  829.  55 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  Im- 
provement    38. 76 


July  1,  1907,  balance  unexpended 38,790.79 


Amount  (estimated)  required  for  completion  of  existing  project 53,871.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

•  For  works  of  improvement $53,871.00 

For  maintenance  of  improvement 10, 000. 00 

63,871.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATION. 

March  2,  1907 $38,829.00 

Sales  of  contact  prints .  55 


Total - 38, 829.  55 


(d)    turtle    cove    channel    from    ARANSAS    PASS    TO    CORPUS    CHRISTI. 
OPERATIONS   DURING   THE    YEAR. 

No  work  has  been  performed. 

Specifications  have  been   approved,  but  advertisement  has  been 
deferred  until  land  questions  can  be  settled. 

Money  statement] 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $10, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement    41. 71 


July  1,  1907,  balance  unexpended 9,958.29 


Amount  (estimated)  required  for  completion  of  existing  project 113,  750. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $113,750.00 

For  maintenance  of  improvement 15,000.00 

128, 750. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATION. 

March  2,   1907 $10,000.00 

uiqiiizea  oy  v^Jv^v^pi  i\^ 
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U    10. 

IMPROVEMENT  OF  THE  MOUTH  OF  BRAZOS  RIVER,  TEXAS. 

OPERATIONS  DURING  THE  YEAR. 

Operations  were  continued  during  the  year  under  contract  with 
Charles  Clarke  &  Co.,  of  Galveston,  Tex.,  and  completed  August  20, 
1906, 

Three  thousand  eight  hundred  and  eighty-seven  and  three-hun- 
dredths  tons  of  small  riprap  were  delivered  and  placed,  at  $3.12  per 
ton,  amounting  to  $12,127.53. 

Seven  thousand  one  hundred  and  ninety-one  and  forty-tw^o  hun- 
dredths tons  of  large  riprap,  at  $3.73  per  ton,  amounting  to  $26,823.99, 
between  stations  10  and  47,  northeast  jetty,  and  station  38+85  and 
station  50,  southwest  jetty. 

Repairs  were  made  to  spur  dikes  in  Big  Bend  above  the  light-house 
to  an  amount  of  $4,495.49. 

Crib  dikes  on  north  bank  between  the  jetty  and  entrance  to  Brazos 
Canal  were  repaired,  at  a  cost  of  $7,877.55. 

SURVEYS. 

A  map  «  of  the  latest  survey  is  submitted  herewith. 

Money  statement, 

July  1,  1906,  balance  unexpended $114,566.31 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    35, 000. 00 

149, 566. 31 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement     89, 282.  78 


July  1,  1907,  balance  imexpended 60,282.53 

July  1,  1907,  outstanding  liabilities 95.58 

July  1,  1907,  balance  available 60,187.95 


Amount  (estimated)  required  for  completion  of  existing  project 102,500.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improve'inent,  in  addition  to  the  balance  unex- 
pended July  1,  1907—' 102,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  14,  1880 $40,000.00 

March  3,  1881 40,000.00 

August  2,  1882 50, 000. 00 

July  5,  1884 10,000.00 

August  5,  1886 1 18,750.00 

March  3,  1899 85,000.00 

June  13,  1902 50,000.00 

March  3,  1905 50, 000. 00 

June  30,  1906 87,  500. 00 

March  2,  1907 35,000.00 


466.250.00 


o  Not  printed,  uigmzea  Dy  '*w_J  v^vj'a:  IV 
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In  addition  to  the  above  appropriations  by  Congress,  the  following 
amount  has  been  received :  Proceeds  of  sales  of  condemned  prop- 
erty.  :  |8.  66 

Total _  466,  258.  66 


CONTRACTS    IN    FORCE. 

Contractor:  Charles  Clarke  &  Co.,  Galveston,  Tex. 
Character  of  work :  Repairing  jetties. 

Rate :  Small  riprap  properly  placed  on  the  w^ork,  $3.12  per  ton.     Large  riprap 
properly  placed  on  the  work,  $3.73  per  ton. 
Date  of  approval :  September  25,  1905. 
Date  of  beginning  of  work :  January  1,  1906. 
Date  of  expiration :  July  11,  1906.    Contract  completed  August  20,  1906. 


U  II. 

IMPROVEMENT  OF  ARANSAS  PASS  AND  BAY,  TEXAS. 

OPERATIONS   DURING   THE   FISCAL   YEAR. 

A  rock  lump  with  16.5  feet  of  water  on  it,  supposed  to  be  the 
remains  of  the  old  Government  jetty,  was  removed  to  a  depth  of 
more  than  25  feet. 

Specifications  have  been  approved  for  the  construction  of  a  south 
jetty,  but  advertisement  of  same  has  been  deferred  until  land  ques- 
tions can  b€L  settled. 

SURVEYS. 

A  map  "  of  latest  survey  is  submitted  herewith. 

Money  statement. 

July  1,  1906,  balance  unexpended $114,307. 11 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 200.000. 00 

Proceeds  of  sales  of  contact  prints 1.65 


314,  308.  76 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 110, 983.  55 


July  1,  1907,  balance  unexpended 203,325.  21 

July  1,  1907.  outstanding  liabilities 245.99 


July  1,  1907,  balance  available 203,079.22 


Amount  (estimated)  required  for  completion  of  existing  project—  1, 088, 699.  50 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  worlds  of  improvement $290,000.00 

For  maintenance  of  improvement 50, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of 
1899. 

oNot  printed. 
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APPROPRIATIONS. 

March  3,   1879 $35,000.00 

June  14,  1880 (55,000.00 

March  3,  1881 80,000.00 

August  2,   1882 100.000.00 

July  5,  1884 100,000.00 

August  5,  188<> 101,250.00 

August  11,  1888 100,000.00 

March  3.   1899:: 60,000.00 

June  13,  1902 1 250,000.00 

March  3,  1905 100,000.00 

June  30,   190G 100.000.00 

March  3,  1907 200,000.00 

1,291. 250.  00 
In  addition  to  the  above  appropriations  by  Ck)ngress,  the  following 
amount  has  been  received :  Receipts  from  sales  of  contact  prints.  1. 65 

Total 1, 291. 251. 65 


U    12. 

IMPROVEMENT  OF  HARBOR  AT  BRAZOS  SANTIAGO,  TEXAS. 

OPERATIONS   DURING    THE   YEAR. 

No  work  was  done  during  the  year. 

The  amount  expended  was  for  payment  of  inspection  and  miscel- 
laneous work. 

Money  statement, 

July  1,  1906,  balance  unexpended .—    |5, 672.  70 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement - 86.51 

July  1,  1907,  balance  unexpended 5,586,19 


Amount  tliat  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 50, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


June  14,  1880 $25,000 

March  3,  1881 75,000 

August  2.  1882. <K),000 

July  5,  1884 25,000 


August  5,  1880- $37,500 

August  11,  1888_ 25,000 

Total 247,500 


U  13. 

CONSTRUCTION  OF  SEA  WALL.  EMBANKMENT,  AND  FILL  ALONG  THE 
FRONT  OF  THE  FORT  CROCKETT  RESERVATION,  GALVESTON, 
TEXAS,  AND  CONSTRUCTING  SEA  WALL  FROM  THIRTY-NINTH 
STREET  TO  THE  WEST  LINE  OF  FORTY-FIFTH  STREET  IN  THE  CITY 
OF  GALVESTON. 

OPERATIONS   DURING   THE   YEAR. 

The  work  of  filling,  soiling,  and  sodding:  Fort  Crockett  Reservation 
and  behind  the  sea  wall  between  Thirty-ninth  anclnl'^^tj^Al^^^trreets 
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was  carried  on  under  contract  entered  into  with  the  North  American 
Dredging  Company  March  20, 1906,  and  approved  May  7,  1906. 

During  the  year  995,691  cubic  yards  or  sand  filhng  have  been 
deposited  and  properly  placed  at  a  cost  of  22.99  cents  per  cubic  vard, 
amounting  to  $228,909.36. 

Actual  pumping  began  October  18,  1906. 

The  plant  consists  of  one  20-inch  cutter  dredge,  one  steam  booster 
plant,  and  one  electrically-driven  relay,  with  a  total  length  of  pipe 
line  of  over  8,000  feet. 

Before  this  contract  is  completed  the  contractor  will  have  extended 
his  pipe  line  to  12,000  feet. 

Money  statement, 

July  1,  1906,  balance  unexpended $426,638.53 

Refundment  on  overpayment .09 

426,  638.  62 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

Improvement 143, 282.  63 

July  1,  1907,  balance  unexpended 2^3,355.99 

July  1,  1907,  outstanding  liabilities 42, 497.  60 

July  1,  1907,  balance  available 240, 858. 39 

July  1,  1907,  amount  covered  by  uncompleted  contracts 169, 426.  67 


APPROPRIATIONS. 

April  28,  1904 $591,046.25 

June  30,  1906 158,  953.  75 

Total 750,000.00 

In  addition  to  the  above  appropriations  by  Congress,  the  following 
additional  amount  has  been  received: 
Refundment  of  overpayment .09 

Total 750, 000. 09 


CONTRACTS    IN    FORCE. 

Contractor:  North  American  Dredging  Company,  San  Francisco,  Oal. 

Character  of  work :  Filling,  soiling,  and  sodding. 

Rate :  Fill,  soil,  and  sod  In  place,  22.99  cents  per  cubic  yard. 

Date  of  approval :  May  7,  1906. 

Date  of  beginning  work  :  July  25,  1906. 

Date  of  expiration :  Filling  Fort  Crockett  Reservation,  July  25,  1907 ;  filling 
Fort  Crockett  Reservation  and  behind  sea  wall  between  Thirty-ninth  and  Forry- 
flfth  streets,  October  25,  1907. 


U  14. 

OPERATION  OF  DREDGES. 
(A) 

DREDGING. 
[By  U.  S.  dredge  Qen.  C.  B.  Comstock,  G.  M.  Prendergast,  master.] 

The  dredge  excavated,  removed,  and  dumped  from  Galveston  Har- 
bor, cubic  yards  of  material  as  per  following:         ugiizeaDy  ^^^jv^v^^iC 
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Detailed  statement. 


Amount  dredged. 

Cubic  yards. 

Location  and  character  of  material. 

Number 
of  loadg. 

Cubic 
yards. 

Rate  per 
minute 
pump- 
ing. 

Rate  per 
hour 
pump- 
ing. 

Total 
time 
pumping 
fiscal 
year. 

Outer  bar:  Sand,  clav,  and  shell 

887 
1,602 

220,974 
883,433 

7.48 

449 

Rn.  Tnin. 
492    01 

Inner  bar:  Sand  and'silt 

7.22             433 

2.038    07 

Total 

1,989 

1,104,407 

7.28              437 

2,530    OS 

Cents. 

Cost  per  cubic  yard  for  operating  only 4.  28 

Total  cost  per  cubic  yard  for  operating,  repairs,  etc 7. 00 

Distribution  of  effective  working  time. 

Hrs.     min. 

Pumping 2,530    08 

Dumping  180     47 

Going  to  and  from  dumii 056    44 

Going  to  and  from  wharf  or  from  anchorage  to  out 72    30 

Total  efPectire  working  time 3,449    00 

Distribution  of  time  lost  tchile  in  commission. 

ft 

Taking  fuel  and  water 

Bad  weather 

Washing  boilers  and  ordinary  repairs 

Extraordinary  repairs 

Sundays  and  holidays 

Other  causes 

Total  time  lost  while  in  commission 2,004    51 

Distribution  of  time  lost  tchile  out  of  commission. 

lira.     min. 

Extraordinary  repairs 1,332    0 

Other  causes 498     0 


.  3,449 

Hrs. 
71 
287 

09 

nin. 
07 
10 

241 

37 

50 
.       936 

30 
00 

412 

?7 

Total  time  lost  while  out  of  commission 1,830     0 

Total  time  accounted  for 7,284    0 

Money  expended. 

Wages ^19,  230.  29 

Fuel  for  boiler  (oil) 17,611.57 

Fuel  for  gallery 250.00 

Water 285. 22 

Supplies,  subsistence 4,647.39 

Supplies,  engine  room 1,115.54 

Orher  supplies  1,962.66 

Ordinary  repairs 1,198.27 

Laundry,  ice,  miscellaneous  expense,  etc 734.64 

Tender 262.  33 

Extraordinary  repairs  and  alterations  and  additions  to  dredge__j__  29,956.03 


Total  expended  77,253.94 
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(B) 


DETAILED   STATEMENT   OF   OPERATIONS   OF   U.    S.   DREDGE   ' 
STOCK  "  FROM  SEPTEMBER  26,  1895,  TO  JUNE  30, 


GEN. 
1907. 


C.   B.  COM- 


C08t. 

Contract  price  of  dredge $86,000.00 

Fittings,  suction  pipe,  drags,  etc 8,629.84 

Outfit 1, 534.  55 

Improvement  to  plant 28,692.29 

Improvement  to  hull 20,999.51 


145, 856. 19 
Operation  expense  and  repairs. 

Ordinary  repairs _' $65,037.67 

Extraordinary   repairs 104,774.16 

Pay   rolls 189,775.30 

Fuel 84, 151. 06 

Engine-room  supplies 13,606.32 

Subsistence 49, 850.  61 

Miscellaneous 18, 231. 38 

525,  426.  50 

Grand  total  to  June  30,  1907 .' 671,282.69 

Table  of  material  dredged  for  each  year. 


Loads. 

Cubic  yards. 

Year. 

Outer  bar. 

Inner  bar. 

Channel. 

Reserva- 
tion. 

Pensaco- 
la,  Pla. 

Total. 

1896 

774 

1.464 

1,014 

899 

301 

807 

336 

1,118 

1,228 

1,999 

2,394 

i;989 

201,243 
256,675 
146,462 
157,587 
125,387 
121,372 
53,988 
282,818 
820,892 
512,718 
607,610 
220,974 

218,606 
529,190 
863,112 
76,236 
28,392 
314,824 
26,391 
158,641 
364,105 
678,927 
796,255 
883,438 

419,748 
806,646 
562,976 
500,702 
845,791 
442,822 
181,486 
613  067 

1897 

21,781 

53,402 

266,879 

11,047 

6,626 

102,106 

226,606 

1898 

1899 

1900 

496,262 

184,753 

1901 .* 

1902 

1903 

1904 .* 

674,497 
1,091,640 
1,303,865 
1,104,407 

1905 

1906 

1907 

Total 

14,823 

2,856,171 

4,322,011 

688,449 

496,262 

184,758 

8,647,646 

Cost  per  cubic  yard  dredging,  including  original  cost  of  dredge  and  all  expenses 

to  June  SO,  1907. 


Operating 
cost. 

Total 
cort. 

Channel,  bar,  and  reservation 

4.69 

Cents. 
6.89 

Pensacola,  Fla j 

• 

6.06 

Digitized  by 
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Table  of  cost  of  dredging. 


Operating 
cost. 

Total  co8t. 

Per  cubic  yard. 

Fiscal  year. 

Opera- 
Ung 
cost. 

Total 
cost. 

1896 

926,947.82 
48,218.81 
27,929.33 
31,129.86 
29,346.22 
83,098.44 
14,376.16 
81,367.86 
26,974.65 
37,661.25 
48,114.36 
47,297.01 

t31,061.35 
58.143.02 
44,107.51 
44,712.08 
83,307.09 
60,866.97 
44,508.09 
84,622.76 
89,894.67 
51,663.76 
57,111.61 
77,253.94 

CenU. 
6.42 
5.85 
4.96 
6.22 
4.43 
7.47 
7.9 
5.1 
4.0 
8.4 
8.3 
4.28 

CtnU. 
7.40 

1897 

7.21 

1898 

7.80 

1899 

8.90 

1900 

5.08 

1901O 

13.65 

19026 

24.5 

1903 

5.6 

19M 

6.9 

1905 

4.7 

1906 

4.4 

1907* 

7.0 

Total 

892,856.77 

576,662.85 

•  Includes  $21,000  cost  of  floating  dredge  which  stranded  on  Pelican  Flat  during  the 
hurricane  on  September  8,  1900. 

*  Extraordinary  repairs  occasioned  by  severe  hurricane  of  September  8,  1900,  $27,081.93 
expended. 

«  Extraordinary  repairs  occasioned  by  continual  service  since  1902. 
From  1896  to  1905,  inclusive,  10  per  cent  of  cost  of  dredge  was  included  each  year  in 
obtaining  the  figures  in  the  last  column. 

No  allowance  since  1905  for  depreciation  has  been  made. 

(C) 

OPERATIONS  OF  C.   S.   DREDGE  "COL.  A.   M.   MILLER"   FROM  JULY  1,   1906,   TO 

JUNE  30,   1907. 

Total  number  of  cubic  yards  excavated 1, 176,  748.  00 

Number  of  cubic  yards  dredged  per  hour 299. 12 

Number  of  cubic  yards  dredged  per  minute 4.  99 

Note. — Rehandled  material  not  allowed  in  above. 

Distribution  of  working  time. 

Hrs.     min. 

Pumping 3,934     25 

Handling  pipe  line 513     50 

Handling  swinging  wires 2G3     40 

Total 4,  711     55 

Distribution  of  time. 

Hrs.     min. 

EflPective  working  time 4,  711  55 

Delays  changing  location  of  dredge 328  0 

Delays  taking  fuel  and  water 4  10 

Delays  for  bad  weather 18  30 

Delays  washing  boilers  and  ordinary  repairs 1,242  55 

Delays  for  extraordinary  repairs. 502  30 

Delays  for  other  causes :. 524  0 

Simdays  and  holidays ^ 1,428  0 

Total  time  to  be  accounted  for 8,  760      0 


Digitized  by 


Google 


APPENDIX   TJ ^REPORT    OF   CAPTAIN    OAKES. 


1481 


Cost  of  dredging  at  each  improvement. 


ImproTement. 


Galveston  channel  fnewwork) , 

Galveston  channel  (maintenance) 

Galveston  ship  channel  and  Buffalo  Bayou — division  2  (new  work) 
Galveston  ship  channel  and  Buffalo  Bayou— division  2  (mainte- 
nance)   

Galveston  ship  channel  and  Buffalo  Bayou— division  S  (new  work) 

Total 


CJubic 

yards 

removed. 


634,727 
404,981 
119,600 

40,000 
77,440 


1,176,748 


Operating 
cost. 


922,291.67 
15,839.71 
29,979.80 

8.629.70 
9,376.01 


81,116.79 


Operat- 
ing cost 
per  yard. 


Centt. 
4.17 
8.91 
25.0 

9.07 
12.11 


6.89 


Sixty-one  thousand  seven  hundred  and  sixty  cubic  yards  of  rehandled  material  was  ex- 
cavated by  dregde  which  is  not  allowed  in  above  yardages. 

For  explanation  of  high  cost  of  dredging  in  Galveston  ship  channel  and  Buffalo  Bayou, 
division  2,  see  Appendix  5. 

Running  expenses. 

Pay  rolls $27, 942. 04 

Fuel  for  boilers 22,<>80.89 

Fuel  for  galley 278.  95 

Water 243.08 

Supplies,  subsistence 7, 620. 31 

Supplies,  engine  room 2, 113.  60 

Other  supplies 5, 865. 51 

Renewals  of  or  addition  to  outfit 512. 09 

Ordinary  repairs 3, 176.91 

Laundry,  miscellaneous  expenses,  etc 1,264.07 

Tender 6, 162.  74 

Dike  and  levee 3, 256.  60 

Operating  cost 81, 116. 79 

Extraordinary  repairs 3,610.  77 

Alterations  and  additions 5,426.01 

Total  cost  of  dredging 90, 153. 57 


(D) 

Operations  of  V.  8,  dredge  "Oen.  H,  M.  Robert,"  from  July  i,- 1906,  to  June  30, 

1901, 

Total  number  of  cubic  yards  excavated 508,010.00 

Number  of  cubic  yards  dredged  per  hour 94.38 

Number  of  cubic  yards  dredged  per  minute 1.  57 

Note. — Rehandled  material  not  allowed  in  above. 

Distribution  of  working  time, 

Hrs.     Mln. 

Pumping 5,382     36 

Handling  pipe  line 342    39 

Handling  swinging  wires 67    25 

Total   5,792    40 

Distribution  of  time, 

Hrs.     Min. 

EflPective  working  time 5,792  40 

Delays  changing  location  of  dredge 85  15 

Delays  for  bad  weather 35  10 

Delays  washing  boilers  and  ordinary  repairs 536  20 

Delays  for  extraordinary  repairs 56  20 

Delays  for  other  causes 622  15 

Sundays  and  holidays 1,404  00 

Total  time  to  be  accounted  for 8,532    00 

uigmzea  oy  v^jv^v^'v  iC 
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Running  expenses. 

Pay   rolls $29, 489. 48 

Fuel  for  boilers 19,245.04 

Fuel  for  galley 311.20 

Water  _>_,- 41. 55 

Supplies,    subsistence 7. 921. 97 

Supplies,  engine  room 2,179.42 

Other  supplies 1.773.91 

Renewals  of  or  addition  to  outfit 2, 153.90 

Ordinary   repairs 856. 11 

Laundry,  ice,  miscellaneous  expenses,  etc 9.'57. 31 

Tender    4,  275.  7G 

Levee  and  dike 3,238.70 


Operating    cost 70, 444. 35 

Extraordinary    repairs 438. 35 

Alterations  and  additions 2,050.63 


Total  cost  of  dredging 73,533.33 

Cost  of  dredging  at  each  improvement. 


Improvement 

Cubic 
yards  re- 
moved. 

Operating 
cost. 

Operat- 
ing cost 
per  yard. 

Galveston  8hip  channel  and  Buffalo  Bayou  (new  work)  Division  2. 
'iaiveston  ship  channel  and  Buffalo  Bayou  (new  work)  Division  8. 
Galveston  channel 

176,900 
1S2,500 
198,610 

•31, 199. 17 
28,551.87 
10,693.81 

Cents. 
17.64 
21.56 
5  38 

Total 

608,010 

70,444.35 

13  87 

Forty-nine  thousand  Ave  hundred  and  eighty  cubic  yards  of  rehandled  material  exca- 
vated by  dredge  In  Buffalo  Bayou  is  not  allowed  in  above  yardages. 


(E) 

Operations  of  the  V.  S,  dredge  *'  Captain  C.  W,  HoweU"  from  July  i,  1906,  to 

June  30,  1901. 


Place. 

Date. 

Number 
of  yards. 

Cost  per 
yard. 

Remarks. 

Galveston  and  Brazos  Canal . . . 

July  1  to  81, 1906 

Aug.  1,1906 

10,286 

CenU. 
15.6 

Aug.  27,1906 

Repairs. 

Laid  up  on  account  of  low 

water. 
Repairs  to  crib  dikes. 
Snagging. 

Bras^os  River,  Vela8Co,mIle91. 

Aui.  29  to  Oct.  20 

Brazos  River,  milf*  ^  .- 

Oct.  21  to  Dec.  18 

Brazos  River  (mouth ) 

Brazos  River 

Dec.  19  to  Feb.  19 

Feb.  20  to  Mar.  25 

Galveston  and  Brazos  Canal . . 
Bat^trop  Bayou 

Mar.  26  to  Apr.  18 

Apr.  19  to  June  80 

16.618 
80,166 

16.5 
9.71 

Note. — Cost  of  movements  of  Hotcell  are  included  in  yardage  cost. 

(F) 

Operations  of  the  I  .  8.  dredge  **  Oen.  .Sr.  3/.  Mansfield,''  from  July  1,  1906,  to 

August  31,  1906. 


Place. 


Galveston  and  Brazos  Canal  . 
West  Galveston  Bay 


Date. 


July  1  to  10, 1906 

JulylltoAug.  31, 1906... 


Number 
of  yards. 


1,460 
t.OOl 


Cost  per 
yard. 


CenU. 
14.6 
5.6 


August  31,  1906,  crew  and  property  transferred  to  dn 
at  proceeded  to  Galveston  for  transfer  to  Trinity  River. 


boat  proceeded 


transferred  to  dredge  Captain  C.  W.  HoweU,  and 
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IMPROVEMENT   OF  BRAZOS   RIVER  FROM   VELASCO   TO   WACO  AND 

TRINITY    RIVER,    TEXAS,    OF    CYPRESS    BAYOU,    LOUISIANA  AND 

TEXAS,  OF  RED  HIVER  ABOVE  FULTON,  ARKANSAS,  AND  OF  SUL- 
PHUR RIVER,  ARKANSAS  AND  TEXAS. 


REPORT  OF  CAPT.  W.  P.   WOOTEN,   CORPS  OF  ENGINEERS,   OFFICER 
IN   CHARGE,  FOR   THE  FISCAL   YEAR  ENDING  JUNE  30,   1907, 


IMPROVEMENTS. 


1.  Brazos  River  from  Old  Washington 

to  Wa(*o,  Texas. 

2.  Brazos  River  from  Velasco  to  Old 

Washington,  Texas. 

3.  Trinity  River,  Texas. 


4.  Cypress  Bayou,  Louisiana  and  Texas. 

5.  Red  River,  above  Fulton,  Arkansas 

and  Texas. 
0.  Sulphur  River,  Texas  and  Arl^ansas. 


United  States  Engineer  Office, 

Dallas,  Tex.,  July  6,  1901, 
General  :  I  have  the  honor  to  forward  herewith  annual  reports  for 
the  fiscal  year  ending  June  30, 1907,  upon  the  works  of  river  improve- 
ment in  the  Dallas,  Tex.,  district. 

Very  respectfully,  your  obedient  servant, 

W.  P.  WOOTEN, 

Captain,  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A. 


V  I. 

IMPROVEMENT   OF    BRAZOS    RIVER,    TEXAS,   BETWEEN   OLD 
WASHINGTON  AND  WACO. 

[This  work  was  In  the  charge  of  Maj.  Edgar  Jadwln,  Corps  of  Engineers*  to  April  9,  1907.] 

Practically  all  work  during  the  year  has  been  done  on  the  land 
wall  and  quarters  and  plant  at  Lock  and  Dam  No.  1  at  Hidalgo 
Falls. 

The  excavation  for  the  wall  has  been  made,  the  foundation  piles 
driven,  and  about  90  per  cent  of  the  concrete  has  been  placed.  The 
backfilling  behind  the  wall  has  been  partially  completed  and  the  up- 
per guide  crib  has  been  completed,  except  for  the  paving.    The  con- 
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struction  of  the  lock  tender's  dwelling,  at  a  cost  of  $3,038.37,  was 
completed,  but  the  building  was  completely  destroyed  by  fire  April 
25,  1907. 

Of  the  principal  items  of  work,  the  quantities  and  cost  were  as 
follows : 


Kind.  Quantity. 


Cost 


Excava tlon cubic  yards . .  22, 261 

Round  piles SS4 

Sheet  piles 811 

Concrete cubic  yards..  2,333.4 


19,568.24 
7. 999. 83 
7,6S2.67 

25,582.86 


ESTIMATE. 

The  amount  expended  during  the  year  was  $67,004.39.  The  avail- 
able balance  July  1,  1907,  was  $51,460.59.  It  is  proposed  to  expend 
the  available  balance  in  continuing  the  construction  of  Lock  and 
Dam  No.  1.  In  addition  the  following  appropriations  and  authoriza- 
tions are  recommended : 

The  appropriation  of  $150,000,  already  authorized  for  completing 
Lock  and  Dam  No.  1. 

The  appropriation  of  $150,000,  accompanied  by  authority  to  enter 
into  continuing  contracts  for  the  expenditure  of  $450,000  additional, 
for  the  construction  of  Locks  and  Dams  Nos.  2  and  3. 

Money  statement, 

July  1,  1906,  balance  unexpended $54, 253. 53 

Amount  appropriated  by  river  and  barbor  act  approved  March  2, 1907-     75, 000. 00 
Amount  refunded  account  disallowance  on  voucher 2. 17 


129, 2.55.  70 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement      67, 004. 39 


July  1,  1907,  balance  unexpended 62, 251. 31 

July  1,  1907,  outstanding  liabUIties 10,790.72 


July  1,  1907,  balance  available 51,400.50 


Amount  (estimated)  required  for  completion  of  existing  project «150, 000. 00 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement  in  addition  to  the  balance  unex- 
pended July  1,  1907 300,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

March  3,   1905 $75,000 

March  2,  1907 75. 000 


Total 150,000 


COMMERCIAL   STATISTICS. 

Owing  to  the  fact  that  the  improvement  is  just  beginning,  no  commerce  of 
account  has  yet  developed. 


o  For  lock  and  dam  at  Hidalgo  Falls  o^^^^^  by  GoOglc 
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V    2. 

IMPROVEMENT  OF  BRAZOS  RIVER,  TEXAS,  BETWEEN  VELASCO  AND 

OLD  WASHINGTON. 

[This  work  was  In  the  charge  of  Maj.  Edgar  Jadwln,  Corps  of  Engineers,  to  April  9, 1907.] 

During  the  year  450  linear  feet  of  rock  jetty  was  partially  com- 
pleted, 418  snags,  3  stumps,  and  12  trees  were  removed  from  the  river, 
and  15  leaning  trees  were  cut.  A  new  hull  has  been  placed  on  the 
snag  boat  Navasota^  and  the  plant  has  been  generally  repaired. 
Three  drifts  have  been  removed  from  near  the  St.  Louis,  Brownsville 
and  Mexico  Railway.  The  parts  of  the  projects  remaining  unfinished 
are  the  snagging  and  the  improvement  of  two  shoals  between  Eich- 
mond  and  Hempstead. 

ESTIMATE. 

An  appropriation  of  $40,000  is  recommended  for  maintaining  the 
improvement. 

Money  statement. 

July  1,  1906,  balance  unexpended $8,435.  92 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  75, 000. 00 
Amount  received  account  of  sales  of  condemned  property  and  refund- 
ment   66.42 


83,502.34 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement      11, 047. 82 


July  1,  1907.  balance  unexjiended 72,454.52 

July  1,  1907,  outstanding  liabilities 1, 143. 25 


July  1,  1907,  balance  available •_ 71,311.27 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance* 
unexpended  July  1,  1907 i 40,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  3,  1896 $5,000 

June  13,  1902 150,000 

March  3,  1905 25, 000 

March  2,  1907 75,000 

Total 255,000 


COMMERCIAL    STATISTICS. 

No  commercial  statistics  were  obtainable  for  the  river  above  Velasco. 
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Vs. 


IMPROVEMENT  OF  TRINITY  RIVER,  TEXAS. 
LOCK   AND   DAM    NO.  1. 

During  the  year  the  cofferdam  was  constructed  around  the  locksite, 
the  excavation  for  the  land  wall  was  made,  the  piles  for  the  founda- 
tion of  lock  floor  and  walls  were  driven,  85  per  cent  of  the  concrete  in 
land  wall  and  50  per  cent  of  that  in  the  river  wall  was  placed,  and  the 
lock  tender's  dwelling  was  completed. 

LOCKS   AND   DAMS   N08.    2   AND   4. 

Plans  and  specifications  for  locks  and  dams  Nos.  2  and  4  have 
been  submitted  to  the  Department  and  approved. 

LOCK   AND   DAM    NO.    6. 

A  contract  for  the  construction  of  this  lock  and  dam  was  made 
with  the  Hubbard  Building  and  Realty  Company  July  10,  1906. 
The  excavation  for  land  wall  has  been  partially  completed,  part  of  the 
land  has  been  grubbed  and  cleared,  piles  for  the  cofferdam  have  been 
driven,  and  a  lock  tender's  dwelling  has  been  constructed. 

The  snag  boats  Mansfield  and  Wolff  and  the  launch  Holland  have 
been  engaged  in  removing  obstructions  from  the  river.  About  145 
miles  of  the  river  have  been  gone  over,  the  following  work  having 
been  done: 

Snags  destroyed 8,990  f  Leaning  trees  cut 2,550 

Stumps  destroyed 4,861     Shore  snags  cut 6.575 

Logs  removed 3,087     Trees  cut  from  caving  banks 2.206 

Jams  destroyed 65 


ESTIMATES. 


The  amounts  expended  during  the  year  and  the  unexpended  bal- 
ances July  1,  1907,  were  as  follows : 


Expended 
during 
year. 


Constructing lockB  and  dams Noe.  1,  2,  and6 

Constnicting  lock  and  dam  No.  4  and  lock  and  dam  at  Hurricane  Shoals. 

Funds  contributed  by  citizens  of  Dallas 

Improvement  below  section  1 

Maintenance 


Total. 


858,119.98 

492.48 

7,076.47 

14,949.58 


80,638.51 


Balance 
unexpend- 
ed July  1, 
1907. 


8341,721,23 
39,507.S2 
67.646.08 
10,050.42 
35,000.00 


486,925.25 


The  unexpended  balances  will  be  applied  as  follows :  "  Construct- 
ing Locks  and  Dams  1,  2,  and  6,"  to  continuing  the  construction  of 
those  locks  and  dams. 

"  Constructing  Locks  and  Dams  No.  4  and  at  Hurricane  Shoals,"  to 
beginning  the  construction  of  those  locks  and  dams. 

"  Funds  contributed  by  citizens  of  Dallas,"  to  the  construction  of 
the  dam  at  Parsons  Slough  and  to  the  improvement  of  section  1. 

"  Improvement  below  section  1,"  to  the  removal  of  obstructions,  etc. 
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"  Maintenance,"  to  removing  obstructions  and  keeping  the  river 
clear  of  snags,  drift,  etc. 

In  addition  the  following  appropriations  and  authorizations  are 
recommended : 

The  appropriation  of  $150,000  of  the  $300,000  already  authorized 
for  continuing  the  construction  of  Lock  and  Dam  No.  4  and  the  lock 
and  dam  at  Hurricane  Shoals. 

The  appropriation  of  $150,000  accompanied  by  authority  to  enter 
into  continuing  contracts  for  the  expenditure  of  $450,000  additional 
for  the  construction  of  Lock  and  Dam  No.  7,  a  lock  and  dam  at 
White  Rock  Shoals,  and  a  lock  and  dam  near  mile  360. 

The  appropriation  of  $35,000  for  operating  snag  boats  and  con- 
tinuing the  removal  of  obstructions,  etc. 

Money  statement. 

July  1,  1906.  balance  unexpended $417,276.76 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907.--     75, 287.  00 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907  _     75, 000. 00 


567, 563.  76 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement      80,  638.  51 


July  1,  1907,  balance  unexpended . 486,925.25 

July  1,  1907,  outstanding  liabilities 2,589.51 


July  1,  1907,  balance  available 484,335.74 


July  1,  1907,  amount  covered  by  imcompleted  contracts 240, 664. 65 


"Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 335,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

March  3,  1899 $7, 000. 00 

June  13,  1902 125.000.00 

March  3,  1903 250,000.00 

June  30,  1906 111,000.00 

March  2,  1907 75.  000.  00 

March  4,  1907 75, 287.  00 

Total  appropriations 643, 287.  00 

Received  from  citizens  of  Dallas,  Tex 66, 000. 00 

Received  from  sales  of  condemned  property 31.27 

Total 709, 318. 27 


CONTRACTS  IN  FORCE. 

1. 

Name  of  contractor :  D.  C.  McCord. 

Character  of  work :  Construction  of  Lock  and  Dam  No.  1  and  dam  at  Parsons 
Slough. 
Amount:  $135,792.18.  ^  t 
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Unit  prices. 


Claaslflcation. 


Lock  and 
Dam 
No.  1. 


Dam  at 
PareoDs 
Slough. 


Grabbing  and  clearing 

Excayation 

Round  timber 

Round  piles , 

Bnuh 

Concrete  In  lock  walls 

Other  concrete , 

Boule  gates 

Oak  timber 

Timber  in  permanent  work  . 

Timber  In  cribs 

Riprap 

Iron  and  steel 

Steel  reenfordng  rods 

Chain 

Drift  bolte 

Sheet  piling 

Sheet  piling,  steel 

Plain  filling 

Compacted  filling , 

Riprap  paving 

Paving  on  spalls 

Paving  in  concrete 

Paving  for  cribs 

Sandbags 

Gauges 

Crab,  crane,  and  service  car. 

Frames  with  rollers 

Drains  under  lock  floor 

Concrete 

Suriacesoil 

Crab 


acres.. 

.cubic  yards.. 
...linear  feet.. 

do..., 

cords.. 

.cubic  yards.. 

do... 

....feetB.  M.. 

do.... 

do..., 

do..., 

.cubic  yards. , 

pounds..., 

do..., 

do... 

do... 

....feetB.M., 
...linear  feet., 
.cubic  yards., 

do.... 

..square  feet.. 

do..., 

do..., 

do... 

each., 

...linear  feet., 

pounds., 

each., 

...linear  feet., 
..cubic  yards., 

do..., 

pounds.. 


S15.30 
.86 
.06 

•m 

2.40 

7.10 

7.10 

72.00 

.12 

84.00 

54.00 

4.92 

.11 

.07 

.13 

.09 

60.10 

3.00 

.18 

.48 

.18 

.21i 

.32i 

.86 

.12 

3.00 

.28 

10.80 

.60 


S15.30 

.37 

.06 

.26 

3.00 


90.00 

60.00 

5.25 

.10 

.09 

.14 


65.00 


.56 
'.'26 


.16 
4.00 


8.00 

1.00 

.20 


Date  of  approval :  March  26,  1906. 
Date  of  beginning:  March  31,  1906. 
Date  of  expiration :  December  1,  1907. 

2. 

Name  of  contractor :  Hubbard  Building  and  Realty  CJompany. 
Character  of  work :  Construction  of  Lock  and  Dam  No.  6. 
Amount :  $144,113.95. 

Unit  prices. 


Classification. 


Dam  at 
I  Parsons 
I  Slough. 


Qrubbing and  clearing acres.. 

Excavation cubic  yards.. 

Round  timber linear  feet.. 

Round  piles do 

Brush cords.. 

Concrete cubic  yards.. 

Boule  gates feetB.M,. 

Oak  timber do 

Timber  in  permanent  work do 

Timber  in  cribs do 

Riprap cubic  yards.. 

Iron  and  steel pounds. . 

Steel  reenforcing  rods do 

Chain do 

Drift  bolts do.... 

Sheet  piling feetB.  M.. 

Sheet  piling,  steel linear  feet.. 

Plain  filling cubic  yards.. 

Compacted  filling do 

Riprap  paving square  feet.. 

Paving  on  spalls do 

Paving  in  concrete do 

Paving  for  cribs do 

Sandbags each.. 

Gauges linear  feet.. 

Crab,  crane,  and  service  car pounds.. 

Frames  with  rollers each . . 

Drains  under  lock  floor linear  feet.. 


S100.00 
.40 
.30 
.50 

10.00 
7.50 

50.00 
.05 

50.00 

50.00 
5.00 
.06i 
.07 
.074 
.05 

50.00 
.75 
.30 
.40 
.40 
.50 
.50 
.20 
.10 
.60 
.25 
2.00 
.60 


Date  of  approval :  July  28,  1906. 
Date  of  beginning :  October  10,  1906. 
Date  of  expiration :  September  1, 1908. 
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COMMERCIAL   STATISTICS. 

Only  very  incomplete  statistics  have  been  obtainable.  The  only  commercial 
boat  reported  is  the  steamer  Horatio,  of  46  tons,  4i-foot  draft,  wit^  barges  4-foot 
draft,,  which  has  made  20  trips  between  Galveston  and  Blairs  Mill  Landing, 
carrying  1,000  tons  of  lumber,  1,500  tons  of  machinery,  250  tons  of  grain,  and 
500  tons  of  piles.  Saw  logs  to  the  amount  of  1,400,000  feet  B.  M.  are  reported 
as  having  been  rafted  out. 


V4- 

IMPROVEMENT  OF  CYPRESS  BAYOU,  TEXAS  AND  LOUISIANA. 

In  September  a  quarter  boat  was  put  at  work  cleaning  the  channel 
between  Jefferson  and  Mooringsport,  a  distance  of  37^  miles.  Work 
was  continued  from  September  until  May,  when  the  boat  was  laid  up 
on  account  of  high  water.    The  work  done  was  as  follows : 

Snags  destroyed 54     liOgs  removed 15 

Stumps  destroyed 1,457     Leaning  trees  cut 5,853 

Shore  snags  cut 75     Square  yards  of  brush  cut 26,  360 

One  wreck  of  a  bridge  and  one  wreclt  of  a  barge  were  removed.    ' 

Money  statement. 

July  1,  1906,  balance  unexpended $2,589.61 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  10, 000. 00 


12,589.61 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement      4, 191. 94 


July  1,  1907,  balance  unexpended 8,397.67 

July  1,  1907,  outstanding  liabilities 172.40 


July  1,  1907,  balance  available 8,225.27 


APPROPRIATIONS. 

June  10,  1872 _• $10,000.00 

March  3,  1873 50, 000. 00 

August  14,  1876 13,000.00 

June  18,  1878 _-_ 15,000.00 

March  3,  1879 6, 000. 00 

August  5,  1886 18,000.00 

August  11,  1888  (allotted  from  appropriation  for  Red  River) 5,000.00 

September  19,  1890  (for  survey) 10,000.00 

July  13,  1892  (for  survey) 2,000.00 

July  13,  1892  (allotted  from  appropriation  for  Red  River) 1,701.33 

August  18,  1894 10,000.00 

June  3,  1896 5,000.00 

March  2,  1907 10,000.00 


Total 155, 701. 33 


COMMERCIAL   STATISTICS. 
Freight  was  handled  principally  in  barges  towed  by  gasoline  launches. 


Tons. 

Live  stock 960 

Piling 420 

Shingles 213 

ENO  1907 94 


Tons. 
Railroad  ties 50 

Feed  and  provisions 30 

Miscellaneous ^ j30 
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V5. 

IMPROVEMENT  OF  RED  RIVER  BETWEEN  FULTON,  ARKANSAS,  AND 

DENISON,  TEXAS. 

Four  quarter  boats  were  at  work  on  the  river  during  a  portion  of 
the  year.  One  was  returned  to  the  Vicksburg  district,  from  which 
it  had  been  borrowed,  and  one  wgs  lent  to  the  Cypress  Bayou 
improvement. 

On  May  30,  1907,  one  was  torn  loose  from  its  mooring,  broken  up, 
and  sunk  by  flood.  The  remaining  one  has  been  repaired,  two  new 
ones  are  being  built,  and  a  snag  boat  is  in  course  of  construction  for 
the  work  during  the  fiscal  year  ending  June  30,  1908.  During  the 
year  the  work  done  was  as  follows : 


Snags  destroyed 2,383 

Stumps  destroyed 521 

Shore  snags  cut. 6,487 


Logs  removed 220 

Jams  destroyed 80 

Trees  cut  from  caving  banks..  171,  3(>8 


Money  statement, 

July  1,  1906,  balance  unexpended $48,620.63 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 100, 000.  (X) 


148,  620.  63 
June  30,  1907,  amount  expended  during  fiscal  year,  for  worlcs  of  im- 
provement       16, 176.  72 


July  1,  1907,  balance  unexpended 132,443.91 

July  1,  1907,  outstanding  liabilities 2, 058. 85 

July  1,  1907,  balance  available 130.385.06 


July  1,  1907,  amount  covered  by  uncompleted  contracts 21,840.00 


APPROPRIATIONS. 

August  5,  1886 $7,000 

August  11,  1888  __-•_ 3,000 

September  19,  1890 2,000 

July  13,  1892 3,500 

August  17.  1894 3,  500 

June  3,  1896 3,000 

June  13,  1902 10,000 

March  3,  1905 100,000 

March  2,  1907 100,000 


Total 232,000 

February  23,  1901,  received  from  sale  of  snag  boat 1,500 


Total 233, 500 


CONTRACTS   IN    FORCE. 

Name  of  contractor :  M.  A.  Sweeney  Shipyard  and  Foundry  Company. 

Character  of  work :  Construction  and  delivery  of  one  snag  boat. 

Price:  $21,840. 

Date  of  approval :  April  17,  1906. 

Date  of  beginning  work  :  April  20,  1906. 

Date  of  expiration  of  work :  December  17,  1906.o 

<»  Extended  for  a  reasonable  length  of^tji^ite  oy  vjOOQIc 
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COMMEKCIAL   STATISTICS. 

No  reports  have  been  received  from  boats  operating  on  this  stretch  of  the  river. 
Partial  reports  show  7,900,000  feet  B.  M.  of  saw  logs  moved  by  raft. 


•V  6. 

IMPROVEMENT  OF  SULPHUR  RIVER,  TEXAS  AND  ARKANSAS. 

Plans  for  quarter  boat  have  been  made  and  material  for  its  con- 
struction ordered. 

Money  statcmenL 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1007 $30,000.00 

July  1.  1907,  balance  uuexi>ended 36,000.00 


APPROPRIATIONS. 

August  18,  18^  (allotted  from  appropriation  for  Red  River) $2,488.99 

March  2,  1907 36,000.00 

9 

Total 38, 488. 99 
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IMPROVEMENT  OF  RED  RIVER  BELOW  FULTON,  ARKANSAS,  AND  OF 
CERTAIN  RIVERS  AND  WATERWAYS  IN  LOUISIANA,  ARKANSAS,  AND 
MISSISSIPPI.  TRIBUTARY  TO  MISSISSIPPI  RIVER. 


REPORT  OF  CAPT,  G,  M.  HOFFMAN,  CORPS  OF  FXOiyEERS,  OFFICER  7V 
CHARGE,  FOR  THE  FISCAL  YEAR  ESDIXG  ^flNE  30,  1901. 

IMPROVEMENTS. 


Red  River,  Ix>uisiaDa  and  Arkansas, 
below  Fulton,  Arkansas. 

Ouachita  and  Black  rivers,  Arkan- 
sas and  Louisiana. 

Bayou  Bartholomew,  Boeuf  River, 
Tensas  River  and  Bayou  Macon, 
and  Bayous  D'Arbonne  and  C^or- 
ney.  Louisiana  and  Arkansas. 


Mouth  of  Yazoo  River  and  harbor 
at  Vicksburg,  Mississippi.  , 

Yazoo,  Tallahatchie,  ('oldwater,  and 
Big  Sunflower  rivers,  and  Tehula 
Lake,  Mississippi. 


United  States  Engineer  Office, 

Vicl'sbury,  Miss,,  July  S,  1007. 
General  :  I  have  the  honor  to  send  herewith  annual  reports  for  the 
fiscal  year  ending  June  30,  1907,  upon  the  works  of  river  and  harbor 
improvement  of  the  Vicksburg,  Miss.,  district. 
Very  respectfully,  your  obedient  servant, 

(t.  M.  Hoffman, 
Captain  J  €orp8  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U,  S,  A, 


W  I. 


IMPROVEMENT  OF  RED  RIVER.  LOUISIANA  AND  ARKANSAS,  BELOW 

FULTON,  ARK. 

Work  for  the  improvement  of  the  river  below  Fulton,  Ark.,  to  the 
head  of  Atchafalaya  River,  Louisiana,  was  continued  during  the 
fiscal  year  ending  June  30,  1907,  under  the  direct  supervision  of 
Mr.  H.  M.  Marshall,  assistant  engineer,  as  follows: 

general  improvement. 

Operations  of  the  U.  S.  snag  boat  C.  W,  Uowell  were  continuous, 
except  during  short  periods  when  the'  boat  was  undergoing  minor 
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repairs,  and  extended  over  the  river  from  Fulton,  Ark.,  to  Xormand 
Landing,  La.,  445  miles  below.  The  IloweU  was  in  command  of 
Robert  Elfiein,  master,  until  July  22,  1906,  and  of  James  H.  Britton, 
master,  after  that  date. 

The  following  is  a  summary  of  the  work  performed  by  the  Howell 
during  the  year : 

Snaprs  pulled  and  destroyed ^ 1,593 

Stumps  pulled  and  destroyed 217 

Logs  removed  from  channel 5 

Shore  snags  cut t532 

Jams  broken  up  and  destroyed 4 

Side  jams  broken  up  and  destroyed 2 

Leaning  trees  felled  and  cut  up 13.554 

Trees  girdled 17 

Square  yards  of  willows  and  brush  cut 779 

Piles  driven  in  dikes  at  Rattling  Slough 61 

AT   RATTLING    SIXUTGII,   LOUISIANA. 

At  this  locality,  about  135  miles  below  Fulton,  rapid  caving  threat- 
ened the  Red  Bayou  levee,  built  by  the  United  States  in  1895-6  (see 
report  for  1896,  p.  1576),  and  August  10,  1906,  an  allotment  of 
$10,000  was  authorized  for  protecting  the  bank  and  to  prevent  a 
crevasse. 

Work  commenced  September  24,  as  soon  as  a  temporary  plant 
could  be  procured  and  delivered,  and  was  completed  December  22, 
1906.  Four  permeable  dikes  were  built  along  the  ri^ht  (caving) 
bank,  and  each  consists  of  a  double  row  of  piles  driven  as  close 
together  as  possible  and  so  that  the  interstices  in  the  first  row  are 
covered  by  the  piles  of  the  second  row.  The  dikes  were  carried  back 
from  the  top  of  the  bank  15  to  20  feet  and  the  inshore  ends  were 
protected  against  wash  by  riprap.  The  top  of  the  dikes,  from  the 
bank  out,  have  rather  a  steep  slope  down  to  about  low  water  at  the 
outer  ends. 

The  first  or  upper  dike  is  186  feet  long  and  contains  331  piles. 
The  second  dike,  380  feet  downstream,  is  143  feet  long  and  contains 
226  piles.  The  third  dike,  475  feet  l)elow  the  second,  is  144  feet  long 
and  contains  272  piles.  The  fourth  dike,  575  feet  below  the  third,  is 
181  feet  long  and  contains  322  piles.  A  fifth  dike  was  commenced, 
between  Nos.  3  and  4,  but  only  84  piles  had  been  driven  when  opera- 
tions were  suspended  by  high  water. 

The  snag  boat  Iloivell  was  employed  in  towing  the  plant  from 
Shreveport  to  Rattling  Slouffh  and  in  removing  raft  along  the  left 
bank  of  the  river,  to  aid  in  diverting  the  current  from  the  oj^posite 
side,  and  in  April,  1907,  the  snag  boat  drove  61  piles  to  repair  and 
strengthen  the  dikes. 

A  resurvey,  the  latter  part  of  February,  1907,  showed  that  the 
channel  at  upper  end  of  the  work  had  moved  away  from  the  dike, 
but  at  the  lower  end  no  change  appeared. 

AT   ALEXANDRIA,   LA. 

The  river  and  harbor  act  approved  March  3,  1905,  provided  that 
of  the  amount  appropriated  for  improving  Red  River  l^elow  Fulton, 
"  fifteen  thousand  dollars  may,  in  the  discretion  of  the  Secretary  of 
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War,  be  spent  in  the  improvement  of  the  channel  at  Alexandria, 
Louisiana.  Action  under  this  provision  was  deferred  for  reasons 
stated  in  the  last  Annual  Report  (1906,  p.  1360). 

Appropriations  amounting  to  $65,000  were  expended  for  improve- 
ment of  the  river  along  the  front  of  Alexandria,  and  the  work  con- 
sisted chiefly  of  dredging  a  channel  through  the  rock  shoals,  known  as 
the  upper  falls  and  the  lower  falls,  constructing  at  the  lower  falls  a 
rock-nil  contraction  dike  on  the  west  bank,  building  up  of  the  old 
civil  war  dam  opposite  into  another  contraction  dike,  and  building  a 
crib  and  stone  protection  dike  at  the  upper  end  of  the  town.  In 
addition,  considerable  quantities  of  the  rock  dredged  from  the  channel 
were  deposited  along  the  bank  in  front  of  the  town  to  prevent  caving, 
which  eventually  would  have  necessitated  the  relocation  of  the  levee 
and  the  consequent  throwing  out  of  valuable  town  property.  These 
works  admirably  accomplished  the  purposes"  for  which  intended. 
Low-water  depths  were  increased,  caving  between  the  two  dikes  not 
only  was  checked,  but  an  enormous  deposit  filled  up  the  bend  be- 
tween, and  the  bank  line  along  the  town  iront  below  remained  practi- 
cally the  same  for  twenty-three  years. 

A  reexamination  in  December,  1906,  indicated  that  additional  work 
was  needed  to  maintain  the  existing  dikes,  depths  having  increased 
considerably  at  the  lower  dike  and  the  bank  having  caved  along  the 
shore  end,  threatening  flanking;  and  March  1, 1907,  a  project  was  ap- 
proved authorizing  the  expenditure  of  the  available  funds,  or  so 
much  thereof  as  may  be  necessary,  to  repair  and  strengthen  the  dikes 
and  reestablish  their  full  effect. 

This  work  has  been  deferred  until  the  period  of  low  water. 

The  amounts  expended  during  the  year  and  the  unexpended  bal- 
ances July  1,  1907,  were  as  follows: 


Allotments. 


Expended 
during 
year. 


Balances 
unex- 
pended 
July  1,1907. 


General  improvement . . . 

At  Sbreveport,  La 

At  Alexandria,  La 

At  Rattling  Slough,  La  .. 


921,470.25 


19.92 
9,884.07 


$221,180.48 

9,808.96 

14,843.16 

145.93 


Total. 


81,374.24 


244,978.48 


The  unexpended  balances  are  to  be  applied  to  the  purposes  desig- 
nated in  the  column  of  allotments. 

Money  statement, 

July  1,  1906,  balance  unexpended $120,205.47 

Amount  received  from  sales 147.25 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907 150,  000.  00 

276,  352.  72 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 31, 374. 24 

July  1,  1907,  balance  unexpended 244,978.48 

July  1,  1907,  outstanding  liabilities 2,481.21 

July  1,  1907,  balance  available 242,497.27 

uigmzed  by  Google 


1496        REPORT   OF   THE   CHIEF    OF   ENGINEERS,   U.   S.   ARMY. 

The  appropriations  for  early  work,  from  1828  to  1852,  were  as 
follows : 


May  23.  1828 1  $25,000.00 

March  2,  1831 187.50 

July  3,  1832 22,628.00 

June  28;  1834 50, 000. 00 

March  3,  1835 50,000.00 

July  2,  1836 {S^iw 

March  3,  1837 65,000.00 

April  20,  1838 70,000.00 


March  3.  1841 $75,000.00 

March  2,  1847 7,150.00 

August  30,  1852 100,000.00 


Total 535,765.50 

Amount  expended 532,219.90 


Amount  carried  to  surplus 

fund 3,  545.  60 


The  appropriations  since  1872  have  been  as  follows: 


June  18,  1878 [ 


March  3,  1879. 


June  14,  1880_ 


August  2.  1882 $75, 000 


July  5.  1884- 
August  5.  188G  . 


June  10,  1872 ^OOO 

March  3,  1873 80,' 000 

June  23,  1874 . 50.000 

March  3,  1875 20.000 

August  14,  1876 35,000 

April  10.  1869 «4,500 

February  7.  1878 6,000 

24,000 

25,000 

15,000 

22.500 

10,000 

25,000 

60.000 

10,000 

March  3,  1881 {  JJSSS 

Receipts  from  sales $5,416.97 

Refundments  of  overpayments 43. 11 


75,000 
75, 000 

August  11,  1888 {     g^ 

September  19,  1890 i   ^^"^ 

July  13,  1892 145,' 000 

August  18.  1894 150,000 

June  3,  1896 100,000 

March  3,  1899 150,000 

June  13.  1902 125,000 

March  3.  1905 100,000 

March  2,  1907 150,000 


Total 1, 950,  000 


COMMERCIAL   STATISTICS. 
List  of  Steamboats  (n  the  Red  River  trade  during  the  fiscal  year. 


Class. 

H 

1 

5 

1 

Draft. 

Between- 

t 

c 

r 

Nfune. 

2 

^ 

1 

Will  Davis &<»... 

Stern  wheel. 

do 

do 

do 

do 

160 

97 

76 
S8 

17 

40 
44 

8 

101 

155 

119.9 
91 

69 

Feet, 
25 

24 

21.0 
21.0 

11.2 

Feet. 
3.6 

8.5 

4.8 
3.8 

2.9 

1.7 

1.6 

1.7 
1.5 

2.0 
1.1 

Feet. 
2.2 

8.5 
4.2 

New  Orleans  and  vari- 
ous points. 

Vevr  Orleans    and 
Shreveport,  La. 

New  Orleans  and  Con- 
shatta.  La. 

Shreveport  and  various 
points. 

Boyce  and  Conshatta, 
La.;  Boy ce and  Alex- 
andria, La. 

Shreveport  and  various 
points. 

Red  River 

RofiieEstes 

Geo.  L.  BaflS 

8 
14 
50 

243 

400 

Advance  t>,. 

Mary  Jane 

Win  H.Wood  c.. 

Tug 

Propeller... 

72.2 

16.6 

7.6 

Red    River    Landing 
and  mouth  of  Black 
River. 

Bimmesport  and  vari- 
ous points. 

LolaS 

8.5 

4.0 

"  Allotment  made  August  27,  1877,  for  closing  Tones  Bayou. 

»  Towboat. 

"  With  one  or  more  barges. 
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Summary  of  commerce  reported. 


Articles. 


Cotton 

Ck)tton  seed. 
Id  ve  stock.., 

Lumber 

Staves 

Saw  logs 


Tons. 


3.018 
5,131 
75 
288 
12,195 
60,000 


Value. 


9908,870 

82,096 

4,500 

8,462 

146.837 

150,000 


Articles. 


Provisions 

Grain 

MisceUaneoufl 

Total.... 


Tons. 


1,772 

177 

29,622 


112,278 


Value. 


S118, 155 

5,520 

466,045 


1,879,985 


W    2. 

IMPROVEMENT  OF  OUACHITA  AND  BLACK  RIVERS,  ARKANSAS  AND 

LOUISIANA. 


GENERAL   IMPROVEMENT. 

From  July  1  to  November  26,  1906,  a  force  of  laborers,  equipped 
vrith  tools,  tackle,  and  explosives,  upon  U.  S.  quarter  boat  Tvo.  7, 
and  under  Overseer  George  H.  Steele,  worked  from  Whitehall  Land- 
ing, Ark.,  downstream  to  a  point  about  7  miles  below  Monroe,  La.,  a 
distance  of  162  miles,  and  removed  the  following  obstructions  to 
navigation : 

Channel  snags  cut  and  destroyed 1,236 

Shore  snags  cut J 1,329 

Logs  removed  from  channel 45 

Ix)gs  cut  up  along  banks 2,961 

Side  jams  broken  up  and  destroyed 44 

Stumps  destroyed 309 

Tree  slides  removed 7 

Trees  removed  from  channel 64 

Leaning  trees  felled  and  cut  up ___  4, 602 

Trees  girdled ' 5, 174 

Square  yards  6f  willows  and  brush  cut 42,700 

After  suspending  work  in  Tensas  River  the  party  on  U.  S.  quarter 
boat  No.  3^  under  Foreman  D.  B.  Nailer,  worked  from  October  11 
to  November  30, 1906,  over  Black  River  and  the  lower  Ouachita  below 
Columbia  to  Trinity,  a  stretch  of  124  miles,  and  removed  the  follow- 
ing obstructions  to  navigation: 

Channel  snags  destroyed 242 

Shore  snags  cut 2,480 

Logs  removed  from  channel 25 

Side  jams  broken  up  and  destroyed 9 

Stumps  destroyed 58 

Leaning  trees  felled  and  cut  up 593 

Trees   girdled 580 

The  construction  at  Jeffersonville,  Ind.,  under  contract,  of  a  new 
steel  snag  boat  to  replace  the  O,  G,  Wagner  was  continued  during 
the  year,  and  on  June  30,  1907,  this  boat  was  about  50  per  cent 
complete. 

LOCKS  AND  DAMS  NOS.  4  AND  6. 

Contract  work  at  Lock  No.  4  near  Monroe,  La.,  resumed  June  28, 
1906,  was  continued  the  first  half  of  July;  but  a  rapid  rise  of  the 
river  set  in  July  15,  and  July  18  leakage  of  the  small  cofferdam 
became  so  great  that  it  was  allowed  to  fill  and  operations  were  sus- 
pended.   This  rise  continued  until  August  7,  reaching  a  height  of 
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44.5  feet,  and  then  declined  slowly.  The  building  of  a  large  cof- 
ferdam, commenced  in  July,  was  continued  the  latter  half  of  August 
kfter  the  fall  set  in,  and  was  completed  in  September.  Several  eflforts 
were  made  to  unwater  this  dam,  but  it  finally  failed  the  night  of 
September  23, 1906,  when  a  large  hole  scoured  under  the  sheet  piling. 
Construction  work  within  the  small  cofferdam  was  resumed  the  latter 
part  of  August,  but  was  again  stopped  October  9,  when  a  hole 
scoured  under  the  sheeting  and  into  the  excavation  for  the  core  wall. 
A  puddle  dam  to  inclose  the  upper  half  of  the  lock  was  commenced  at 
once,  but  a  rapid  rise  stopped  this  work  November  21,  and  high  stages 
continued  until  June  30,  1907. 

Payments  on  the  contract  during  the  year  were  as  follows : 

Lock  and  Dam  No.  4* 
Construction  work: 

Foundation  piles  (driven),  25,114  linear  feet,  at  25  cents $6,278.50 

Excavated  material,  618  cubic  yards,  at  75  cents 463.  50 

Framed  timber,  610  feet  B.  M.,  at  $30  per  1,000  feet 18.  30 

Sheet  piling,  1,317  linear  feet,  at  65  cents 856.  (X) 

Portland  cement  concrete,  109  cubic  yards,  at  $7.50 817.  50 

8,433.85 

L«8s  10  i^r  cent  reserved $843.38 

I>es8  previous  payments  for  material  delivered 2, 223.  85 

3,067.23 

Amoimt  paid 5,  366.  62 

Material  delivered: 

Gravel  for  concrete.  64,000  cubic  yards,  at  75  cents 4,800.00 

Lumber,  91,000  feet  B.  M.,  at  $18  per  1,000  feet 1, 638. 00 

Foundation  piles,  31.000  linear  feet,  at  10  cents 3. 100. 00 

Portland  cement,  1,590  barrels,  at  $1.75 2, 782.  50 

12, 320.  50 
Less  10  i>er  cent  reserved 1,232.05 

Amount  paid 11,  088.  45 

Total  amount  paid 16, 455.  07 

LOCKS  AND  DAMS  NOS.  2  AND  8. 

The  river  and  harbor  act  approved  March  2,  1907,  appropriated 
$160,780  for  beginning  the  construction  of  Lock  and  Dam  No.  2  near 
Catahoula  shoals,  Louisiana,  and  Lock  and  Dam  No.  8  near  Franklin 
shoals,  Arkansas,  and  provided  for  their  completion  under  the  con- 
tinuing-contract  method  at  an  additional  cost  not  to  exceed  $360,823. 

Preliminaries  to  acquiring  the  site  of  Lock  and  Dam  No.  8  have  been 
completed,  plans  and  specifications  have  been  prepared  and  submitted 
and  it  is  expected  to  advertise  for  proposals  in  July. 

Surveys  and  borings  at  Lock  and  Dam  No.  2  will  be  made  as  soon 
as  the  stages  permit,  and  that  work  will  be  advertised  as  early  as 
possible. 

The  work  for  general  improvement  of  the  river  was  conducted 
under  the  local  supervision  or  Mr.  H.  M.  Marshall,  assistant  engineer. 
The  construction  of  locks  and  dams  was  under  the  immediate  supervi- 
sion of  Mr.  T.  C.  Thomas,  assistant  engineer. 
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The  amounts  expended  during  the  year  and  the  unexpended  bal- 
ances July  1,  1907,  were  as  follows: 


Allotments. 


Expended 
daring 
year. 


Balances 
unex- 
pended 
July  1,1907. 


Maintenance  of  improvement . 


Dredging  at  Catahoula  shoaLs. 

Building  snag  boat 

Completion  of  survey . 


99,656.41 


15,293.88 


Locks  and  Dams  Nos.  4  and  C. 
Locks  and  Dams  Nos.  2  and  8. 


Total. 


20,153.83 
2,777.66 


$38,646.71 

10,000.00 

34,660.77 

278. 70 

358,147.25 

158,002.44 


47,781.18 


699,724.87 


The  balances  are  to  be  applied  to  the  purposes  designated  above  in 
the  column  of  allotments. 

Money  statement, 

July  1,  190C,  balance  unexpended $446,721.80 

Amount  received  from  sales  of  property 4.  25 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 200,  780.  00 


June  30,  1907,  amount  expended  during  fiscal  year: 

For  works  of  Improvement $22,930.89 

For  constructing  snag  boat 15, 293.  88 

For  maintenance  of  improvement ^,556.41 


647.  506.  05 


47,  781. 18 


July  1,  1907,  balance  unexpended 599,724.87 

Jxily  1,  1907,  outstanding  Uabllities 983.50 


July  1,  1907,  balance  available 598, 741.  37 


July  1,  1007,  amount  covered  by  uncompleted  contracts 425,2:^(5.84 

Amount  (estimated)  required  for  completion  of  existing  project <»401, 135. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 401,135.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

The  appropriations  have  been  as  follows : 

March  3,  1871 

1871 

1872 

1872 

1873 


March  3, 
June  10, 
June  10, 
March  3, 
August  14,  187(J___ 

June  18,  1878 

March  3,  1879 

June  14,  1880 

March  3,  1881-_ 

August  2,  1882 

July  5,  1884 

August  5,  1886 

August  11,  1888  .__. 
September  19,  1890 
July  13,  1892 


.1525,  000 
26,000 
60,000 
40,000 
(K),000 
12,000 
10,000 
10,000 
8,000 
12,000 
12,000 
15,000 
17,500 
20,000 
15,000 
40,000 


August  18.  1894 $50,000 

June  3,  1896 70,000 

March  3,  1890 110,000 

June  13,  1902 31,500 

June  13,  1902 80,000 

March  3,  1903 250,000 

March   3,    1905    (river   and 

harbor   act) 80,000 

March  3,  1905  (sundry  civil 

act) 12,000 

June  30,  1906  (sundry  civU 

act) 91,954 

March   2,    1907    (river   and 

harbor  act) 200,780 

Total 1, 358,  734 


Receipts  from  sales $1,544.21 

Refundments  of  overpayments 145.35 

oThe  estimate  for  completion  refers  only  to  that  i)art  of  the  project  authorized 
by  Congi'ess  for  construction  of  Locks  and  Dams  Nos.  2,  4,  6,  and  8  at  a  cost  of 
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<X)NTRACT8  IN  FORCE. 

No,  i. — Name  of  contractor :  Chicago  Engiueeriug  and  Constructing  Company. 

Character  of  work :  Construction  of  Locks  and  Dams  Nos.  4  and  G,  Ouachita 
River,  Louisiana  and  Arkansas. 

Date  of  original  contract :  September  7,  1904.  Supplementary  contracts  dated 
April  24  and  September  6,  1905. 

Date  of  approval  of  original  contract :  September  26,  1904. 

Supplementary  contracts  approved:  June  14  and  September  26,  1905. 

Date  of  beginning  work :  October  28,  1904. 

Date  contract  expires :  Time  limit  waived. 

Details  and  prices. 


Classification. 


Lock  keeper's  d wellinss number. 

Maneuvering  boats do. . . 

Valves  for  2(>-ineh  pipe do. . . 

Winches do... 

Grubbing  and  clearing acres. 

Excavated  material cubic  yards. 

Portland  cement  concrete do. . . 

Gravel  fiUinfir do. . . 

Back  fill  ana  embankment do. .  . 

Concrete  paving square  yards. 

Miter  sills,  posts,  etc.  (oak) feetB.  M. 

Framed  timber  (including  -drum  and  drum  cham- 
ber}  feetB.  M. 

Needles do... 

Sheet  piling linear  feet. 

Foundation  piles  (driven) do. . . 

Drain  pipe,  4-inch  unglazed  tile do. . . 

Cast-iron  pipe  (20-inch  diameter) do. . . 

Structural  steel pounds. 

Cast  iron do... 

Bolta,  special  Irons,  etc do. . . 

Sprocket  chain do. . . 

Cnaln do. . . 

Steel  bars  (1-inch) do . . . 

Riprap tons. 

Mound  embankment cubic  yards. 


Approximate  quan- 
tities. 


No.  4. 


1 
1 

4 
2 

J 

7,219 
13,830 
1,000 
9,796 
3,140 
8,852 

15,714 

22,169 

37,756 

83.655 

600 

97 

295,312 

64,306 

9,000 

2,700 

2.200 

14,171 

1,680 


No.  6. 


Unit  prices. 


No.  4.      !      No.  6. 


I 


1 

1 

4 

2 

Ij 

14,816 

11.943 

1,000 

7,200 

1,670 

8,268 

16,014 

21.214 

24,532 

60,302 

600 

74 

278,773 

68,622 

9,000 

2.700 

1,900 

10,938 

1,690 

21,463 


$4.^)0.00 

3,noo.oo 

200.0  J 

125.00 

200.00 

.75 

7.50 

1.50 

.60 

2.00 

050.00 

a30.00 

aeo.oo 

.65 
.25 
.20 
6.50 
.10* 
,   .06i 


.08i 

.06 

8.60 


«  Per  1.000  feet  B.  M. 

No,  2. — Name  of  contractor :  Ed  J.  Howard,  Jeffersonville,  Ind. 

Character  of  work :  Construction  and  delivery  of  steel  snag  boat 

Date  of  contract :  April  2,  1906. 

Date  of  approval :  April  14.  1006. 

Date  of  beginning  work :  April  26,  1906. 

Date  contract  expires :  Time  limit  waived. 

Price  of  boat :  $42,483. 


84,800.00 

3,500.00 

•iOO.OO 

126.00 

200.00 

.76 

8.00 

1.60 

.60 

2.00 

a60.00 

aSO.OO 

aeo.oo 

.65 
.80 
.20 

6.50 
•  lOi 
.081 
.08 
.08 
.08* 
.06 

4.60 
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COMMERCIAL  STATISTICS. 
List  of  boats  engaged  in  the  Ouachita  River  trade  during  the  fiscal  year. 


Claas. 

1 

i 

6  ' 

1 

Draft,    1 

Between— 

s. 

■B 

1 

r 

Name.^ 

1 

1 

Bob  Blanks 

Concordia 

Stem-wheel. 

do 

.....do 

do 

do 

265 

156 

98 
139 

108 

90 
61 

49 
14 

-Ffed. 
175.0 

Feel. 
85.0 

Feet. 
6.0 

8.0 

1.2 

1.2 
2.0 

Fed. 
6.0 

fNe w  Orleans  and  Mon- 

1    roe.  La. 

1  New  Orleans  and  vari- 

1    ous  points. 

Natchez.    Miss.,   and 
Harrisonburg,  La. 

do 

New  Orleans  and  Co- 
lumbia, La. 

New  Orleans  and  Mon- 
roe, La. 

f....do 

9     3,781 
1       1 

Verne  Swain 

Columbia 

Controla 

130.4 
170.0 

118.6 

130.4 
1U.3 

110.0 
61.0 

28.8 
29.0 

27.4 

27.0 
20.8 

22.0 
14.0 

4.7 
4.0 

4.6 

4.0 
3.0 

3.0 
2.3 

3 

6 
8 

13 
9 

1 
74 

526 
1,780 

do 

do 

do 

2.0 
2.0 

2.0 
1.1 

Frank  B.  Hayne. 
F.A.Goebela.... 

Handy  

New  Orleans  and  vari- 
ous points. 

Monroe  and  Ouachita 
City,  La.,  and  Locks 
4  and  6. 
fMonroe,  La.,and  Cam- 
den, Ark. 

Monroe,   La.,  and 
Champagnolle,  Ark. 

Monroe,  La., and  Cam- 
den, Ark. 

Monroe,  La.,  and  vari- 
ous points. 

812 
268 

Weloomeb 

Gasoline.... 

6 

"  Towboat.  *  With  one  or  more  barges. 

Summary  of  commerce  reported. 


Articles. 


Cotton 

Cotton  Heed 
Live  stock . 

Lumber 

Staves 

Saw  logs... 


Tons. 

Value. 

19,021 

$6,706,860 

6,258 

84,064 

644 

82,670 

2,436 

29,220 

16,103 

182,407 

70,144 

176,360 

Articles. 


Provisions  . . . , 

Grain 

Miscellaneous 

Total 


Tons. 


18,140 
4,473 
40,839 


171,962 


Value. 


$876,066 

139,770 

1,127,818 


8,353,744 


W  3. 

IMPROVEMENT  OF  BAYOU  BARTHOLOMEW,  BOEUF  RIVER,  TENSAS 
RIVER  AND  BAYOU  MAQON,  AND  BAYOUS  D'ARBONNE  AND  OORNBY, 
LOUISIANA. 

Operations  in  these  tributaries  of  Ouachita  River  during  the  fiscal 
year  ending  June  30,  1907,  were  continued  under  the  local  super- 
vision of  Mr.  H.  M.  Marshall,  assistant  engineer,  as  follows : 

(a)    BAYOU  BARTHOLOMEW. 

The  work  in  progress  at  close  of  last  fiscal  year  (see  Report  of 
1906,  p.  1370)  by  a  party  under  Overseer  Frank  C.  Breese,  on  U.  S. 
quarter  boat  No.  6,  was  carried  upstream  to  McComb  Landing, 
Arkansas,  the  present  head  of  navigation,  and  thence  back  to  the 
mouth  of  the  oayou,  141  miles  below.  This  work  was  completed 
October  13,  after  which  the  boat  and  party  were  transferred  to 
Bayou  D'Arbonne. 
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The  following  is  a  summary  of  the  work  performed  in  Bayou  Bar- 
tholomew : 

Channel  snags  destroyed 2, 92t» 

Stumps  destroyed 32i) 

Shore  snags  cut 2,180 

Logs  removed  from  channel * 622 

Side  jams  broken  up  and  destroyed 8 

Leaning  trees  felled  and  cut  up 2,264 

Fallen  trees  chopped  up 400 

Trees  girdled 604 

Square  yards  of  willows  and  brush  cut 4,113 

Wreck  removed  (sunken  barge  at  mouth  of  Chemin  en  haut  Creek) 1 

Money  statement, 

July  1,  1906,  balance  unexpended !_._  $4,681.70 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     r».  000. 00 

9,  681.  70 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 4,  2G9. 14 

July  1,  1907,  balance  unexpended 5,412.56 


(b)  boeuf  river. 

The  funds  available  for  this  stream  were  not  suflScient  to  resume 
operations  until  after  the  act  of  March  2,  1907,  and  since  then  the 
stages  have  been  too  high  for  effective  work. 

Maintenance  of  the  Boeuf  River  improvement,  over  a  section  100 
miles  long,  will  be  dependent  on  the  closure  of  an  outlet  into  Lake 
La  Fourche,  near  Point  Jefferson,  Louisiana. 

The  outlet  and  its  three  branches  were  examined  in  1884  and  re- 
port thereon  is  published  in  Annual  Report,  Chief  of  Engineers,  1885, 
page  1545.  Reference  to  this  matter  since  then  will  oe  found  in 
annual  reports  as  follows:  1885,  page  1503;  1887,  page  1462;  1888, 
page  1353;  1889,  page  1603;  1890,  page  188G;  1891,  page  1986;  1892, 
page  1614;  1893,  page  2016 ;  1894,  page  1477 ;  1895,  page  1921 ;  1896, 
page  1605;  1897,  page  1917;  1898,  page  1614;  1899,  page  2003. 

The  report  of  the  examination  m  1884  stated  that  the  outlet  was 
an  injury  to  navigation  by  reason  of  depletion  due  to  escape  through 
it  of  the  water  from  the  main  channel.  An  appropriation  of  $5,000 
was  made  by  river  and  harbor  act  of  August,  1886,  for  closing  the 
three  branches,  and  the  work  estimated  to  cost  $7,290  was  finished  in 
1898,  the  necessary  additional  funds  beinff  furnished  by  interested 
local  planters.  A  map  *»  herewith  shows  the  location  and  extent  of 
this  work.  Due  to  the  general  failure  of  the  Arkansas  River  and  the 
Mississippi  River  levees,  a  great  flood  was  poured  into  Boeuf  River, 
which  breached  all  three  of  the  dikes  constructed ;  their  reconstruction 
at  an  estimated  cost  of  $12,500  Tvas  immediately  recommended  by 
the  oiRcer  in  charge,  who  stated  that  "  the  closure  of  these  outlets  is 
absolutelv  essential  to  maintaining  Bayou  Boeuf  as  a  navigable  river, 
and  if  tfiey  are  left  open  no  more  should  be  expended  for  its  im- 
provement." This  has  been  confirmed  by  actual  results;  owners  and 
officers  of  boats  have  reported  navigation  on  Boeuf  River  as  becom- 

o  Not  printed. 
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ing  more  and  more  difficult.  Eeexaminations  were  made  in  1891  and 
1893  and  recommendations  made  for  appropriations,  increased  in  the 
latter  to  $30,000.  As  no  action  was  taken  by  Congress,  the  small  ap- 
propriations for  maintenance  were  allowed  to  accumulate  until,  m 
1899,  there  was  an  available  balance  of  $14,058.46.  As  this  was  only 
40  per  cent  of  the  amount  reauired,  the  work  of  closing  the  outlet  was 
not  undertaken,  and  therearter  money  available  was  expended  for 
purposes  of  general  improvement. 

Interest  in  the  project  has  been  revived  through  the  necessity  of 
draining  Bayou  Lafourche  basin  to  permit  the  development  of  a  rich 
tract  or  land  comprising  220,800  acres,  much  of  which  is  converted 
into  a  swamp  and  all  oi  which  is  seriously  affected  by  the  overflow 
of  flood  water  from  Boeuf  River.  A  map<*  is  submitted  herewith 
showing  the  situation  and  such  elevations  as  are  available,  from  which 
it  may  be  seen  that  the  basin  generally  is  considerably  lower  than 
flood  water  in  Boeuf  River  and  that  the  closure  of  the  outlet  into 
Lake  Lafourche  will  operate  to  reclaim  this  area  from  damage  by 
floods.  Furthermore,  it  will  render  practicable  the  drainage  of 
nearly  all  this  territory  at  a  moderate  expense ;  surveys  for  this  pur- 
pose have  already  been  made,  but  it  is  recognized  that  nothing  can  be 
accomplished  in  this  direction  as  long  as  the  outlet  above  remains 

An  appropriation  of  $30,000  for  this  work  is  recommended  as 

urgent. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,042.77 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-       5, 000. 00 


6, 042.  77 
December  8,  1906,  amount  transferred  to  Bayou  Magon 400.  00 


July  1,  1907,  balance  unexpended  and  available 5,642.  77 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 30,t)00.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


(c)    TENSAS   RIVER   AND   BAYOU    MAgON. 

The  work  in  progress  June  30,  1906  (see  report  for  1906,  p.  1369), 
by  a  party  on  U.  S.  quarter  boat  N^o.  3,  was  carried  from 
Montgomery  Landing  down  Bayou  Magon  to  its  mouth,  107  miles,  and 
thence  down  Tensas  Kiver  69  miles  to  its  mouth.  Overseer  Cook  was 
succeeded  by  Overseer  John  W.  Baxter  August  1,  1906,  and  Foreman 
D.  B.  Nailer  was  placed  in  charge  of  the  party  September  17,  1906. 
Operations  were  suspended  October  10, 1906,  and  the  party  was  trans- 
ferred to  Black  River. 

a  Not  printed. 
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The  following  obstructions  to  navigation  were  removed  during  the 
period  July  1  to  October  10, 1906 : 

Channel  snags  destroyed 799 

Stumps  destroyed 114 

Shore  snags  cut 1,138 

Logs  removed  from  channel 209 

Leaning  trees  felled  and  cut  up 13,  739 

Trees  girdled 5, 342 

Square  yards  of  willows  and  brush  cut 9,044 

Wrecks  removed  (part  of  steamer  H,  J,  Dickey ,  sunk  January,  1891, 

above  Delhi,  La.,  and  a  sunken  flatboat) 2 

Excessive  rains  in  November  caused  a  rapid  rise  of  Bayou  Magon 
and  heavy  drift  was  brought  down  and  lodged  against  the  pier  and 
abutments  of  the  Vicksburg,  Shreveport  and  Pacific  Railway  draw- 
bridge near  Delhi,  La.  November  27,  1906,  a  force  of  20  laborers 
was  transferred  from  Ouachita  River  to  remove  the  jam,  but  the 
available  funds  ran  out  before  the  work  could  be  completed,  and  it 
was  suspended  December  11.  Transfers  of  $400  each  from  the  unex- 
pended balances  for  "  bayous  D'Arbonne  and  Corney  "  and  "  Boeuf 
Kiver  "  were  authorized  by  the  Secretary  of  War  December  8,  noti- 
fication of  which  was  received  December  15.  Work  was  resumed  the 
latter  date,  but  during  the  short  interval  the  water  had  receded  from 
20  feet  on  the  gauge  to  7  feet,  leaving  the  drift  aground  and  piled 
up  against  the  piers.  The  jam  was  broken  up  with  high  explosives, 
pulled  loose  with  lines  and  steam  power,  and  allowed  to  float  away. 
The  accumulations  on  the  banks  were  chopped  up  and  partly  burned. 
The  work  was  performed  under  local  direction  of  Overseer  J.  H. 
Bobbs. 

Money  statement. 

July  1,  1906,  balance  unexpended ' $3,801.78 

December  8,  1906,  transferred  from  Boeuf  River  and  bayous  D'Ar- 
bonne and  CJorney 800.00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     5, 000. 00 

9,601.78 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 4,499.64 

July  1,  1907,  balance  unexpended 5, 102. 14 

July  1,  1907,  outstanding  liabilities 28.56 

July  1,  1907,  balance  available 5,073.58 


(d)  bayous  d'arbonne  and  oorney. 

The  party  on  quarter  boat  No.  5,  under  Overseer  Breese,  worked 
in  Bayou  D'Arbonne  from  October  18  to  November  16,  1906.  Oper- 
ations were  carried  upstream  about  13  miles,  and  were  suspended 
the  latter  date,  as  it  was  found  impracticable  for  the  quarter  boat  to 
proceed  farther  at  the  low  stage. 
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The  following  obstructions  to  navigation  were  removed: 

Channel  snags  destroyed 199 

Stumps  destroyed 373 

Shore  snags  cut 321 

Logs  removed  from  channel 273 

Leaning  trees  felled  and  cut  up 040 

Fallen  trees  chopped  up 85 

Square  yards  of  willows  and  brush  cut 5,525 

May  17-19,  1907,  U.  S.  quarter  boat  No.  7  was  towed  from  Monroe 
to  Farmerville,  La.,  near  the  mouth  of  Bayou  Comey,  preparatory 
to  resuming  work  as  soon  as  the  streams  reach  favorable  stages. 

Money  statement. 

July  1,  1900,  balance  unexpended $2,430.42 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-    2, 000. 00 

4,430.42 
June  30,   1907,  amount  expended  during  fiscal   year  for 

maintenance  of  improvement $1,969.03 

December  8,  1906,  transferred  to  Bayou  Magon 400.00 

2,369.03 

July  1,  1907,  balance  unexpended 2,067.39 

July  1,  1907,  outstanding  liabilities 238.  72 

July  1,  1907,  balance  available 1, 82a  67 

The  appropriations  for  the  improvement  of  these  streams  have 
been  as  follows: 


By  act  of^ 


March  8, 1881 

August  2, 1882 

July  6. 1884 

Augusts,  1886 

August  11, 1888 

September  19, 1890 

July  18, 1892 

August  18, 1894 

June  8, 1896 

March  8,  1899 

June  13. 1902  (allotments) 

March  8, 1905  (allotments) 

March  2, 1907  (allotments) 

Total  amount  appropriated 


Bavou 
Bartholo- 
mew. 


Boeuf 
River. 


Tensas 

River  and 

Bayou 

Ma^on. 


^,000 
5,000 
5,000 
5,000 
5,000 
5,000 
5.000 
5,000 
4.000 
5,000 
5.000 
5,000 
5,000 


67,000 


85,000 
5,000 
5,000 
5,000 
6,000 
5,000 

10,000 
8,000 
6,000 
6,000 
3,500 
900 
5,000 


70,400 


83,000 


4,000 
4,000 
5,000 
5,000 
5.000 
5.000 
5,000 
4,000 
4,000 
9,500 
5,000 


58,500 


Bavous 

D'Arbonne 

and 

Ckjmey. 


95,000 
2,000 
2,000 
2,000 
4,000 

a2,000 


2,600 
1,600 
2,000 


23,100 


Total. 


S16,00D 
10,000 
19,000 
16,000 
18,000 
17,000 
24,000 
20,000 
15,000 
15,000 
15,000 
17.000 
17,000 


219,000 


^  Act  of  August  18,  1894,  also  appropriated  $1,000  for  Little  D'Arbonne. 
Refundment  of  overpayments  (Boeuf  River) $32.45 


COMMERCIAL    STATISTICS. 

BAYOU   BARTHOLOMEW.  • 

List  of  boats  engaged  in  the  trade  during  the  fiscal  year. 


aass. 

1 

3 

5    . 

1 

Feet, 
22 

xi 

Feet. 
8.0 

Draft. 

Between— 

t 

i 

e 

Name. 

i 

Fret 
2.0 

Feet. 

1 

Handy 

Stern  wheel 

49 

Feet. 
110 

Monroeand  Kelley  Land- 
ing. 

a 

6 

I — 

ENQ   1907- 


-95 
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Summary  of  commerce  reported. 


Articles. 

Tons. 

Value. 

1                 Articles. 

Tons. 

Value. 

CJotton 

550 

9164,970 
6,176 

1    tE.n 

Grain 

80 
240 

S2,500 

Cotton  seed 

386 

MiHcellaneous 

15,000 

Total 

Provisions iV)  1         i  >.  ooo 

1,502 

199,805 

BAYOUS    D*ABBONNE   AND   COBNEY. 

List  of  boats  engaged  in  the  trade  during  the  fiscal  year. 


Name. 


Class. 


I 


Handy 

E.  B.  Carter 


Fret,  '  Fcft. 
Stem  wheel    49      110 


Gasoline i    8  i      54 

I 


Frrt. 
3.0 


2.5 


Draft. 

i 

.    i 

Between— 

•o 

? 

Ligh 
Load 

1 

Frrt. 

Feet. 

2.0 

Monroe  and  Farmerville, 
La. 

1 

2 

1.0 

2.0 

do 

30 

90 

Summary  of  commerce  reported. 


Articles. 


Tons. 


Cotton 45 

Cotton  seed 12 

Sawlogs 36,000 

Provisions 18 


Value. 


S13,800 

191 

90.000 

1,220 


Articles. 

Tons. 

Value. 

Grain 

Vf  iscellaneous 

72 
126 

r2,265 
8.290 

Total 

86,272 

115,766 

BOEUF   BIVEB. 

List  of  boats  engaged  in  the  trade  during  the  fiscal  year. 

[Not  reported.! 
Summary  of  commerce  reported.*^ 


Articles. 

Tons. 

Value. 

Staves 

1,517 

$18,200 

"  Only  one  report  returned. 
TENSAS  BIVEB  AND  BAYOU   MAQON. 

List  of  boats  engaged  in  the  trade  during  the  fiscal  year. 


Class. 

1 

1 

1 

Draft. 

Name. 

1 

i 

Between— 

1 

•a 
o 

1 

Concordia . 

Stern  wheel. 
do 

166 

98 
90 

86 

Pert. 

Feet. 

Feet. 

Feet. 
1.2 

1.2 
2.0 

2.0 

Feet. 
5.0 

8.0 

Jonesville  and   mouth 

1 

Verne  Swain  .... 

130.4 
130.4 

110 

27 
27 

22.6 

4.0 
4.0 

3.8 

of  Bayou  Magon.           [52 
do 

810 

Frank  B.  Haync. 
J.  W.  Swayze 

do 

do 

Monroe   and    Warsaw, 

La. 
Jonesville  and  various 

points. 

qiTizea  oy  >^jv^\^p 

2 
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Summary  of  comm^erce  reported. 


Articles. 

Tons. 

Value. 

Articles. 

Tons. 

Value. 

Cotton 

3,243 

7,619 

11 

618 

2,137 

1972,810 

121,907 

630 

7,860 

25,658 

'  Provisions 

4,276 
2,832 
1,956 

•285,085 
72,897 

Cotton  seed 

Qrain 

Livestock 

'  Miscellaneous 

130,440 

Lumber 

Total                 

Staves 

22,187 

1,616,772 

1 

W  4- 

IMPROVEMENT   OF   MOUTH   OF  YAZOO   RIVER   AND   HARBOR  AT 
VICKSBURG,  MISSISSIPPI. 

The  chief  work  performed  during  the  fiscal  year  ending  June  30, 
1907,  was  that  required  for  maintenance  of  West  Pass  levee,  and  con- 
sisted of  cutting  and  burning  the  weeds  and  grass,  planting  willows 
to  protect  exposed  stretches  from  wave  wash,  repairing  and  strength- 
ening the  wooden  bulkheads,  repairing  damages  from  wave  wash,  and 
removing  drift  from  the  terraces  during  the  decline  of  flood  in 
February.  Slope-gauge  readings  were  continued  during  the  year, 
and  the  gauges  were  repaired  in  July  and  November.  Longitudinal 
soundings  of  the  canal  from  Old  River  to  Kleinston  Landing  were 
taken  in  August  and  October,  and  a  general  resurvey  was  made  in 
November  and  December. 

The"  wreck  of  the  steamer  Elk^  sunk  in  Vicksburg  Harbor,  near 
the  foot  of  Henrv  street,  October  13,  1905,  was  destroyed  by  the  U.  S. 
snag  boat  H,  G.  Wright  November  19-21, 1906. 

The  work  was  under  the  local  supervision  of  Mr.  T.  C.  Thomas, 
assistant  engineer. 

Money  statement, 

July  1,  1906,  balance  unexpended $15,294.94 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 

of  improvement 3, 455. 88 

July  1,  1907,  balance  unexpended 11,839.06 

July  1,  1907,  outstanding  liabilities 560.16 

July  1,  1907,  balance  available ^ 11,278.90 


APPROPRIATIONS — PREVIOUS  PROJECTS. 

[Harbor    and    Mississippi    River    at    Vicksburg,    Miss.,    and    revetment    work    at    Delta 

Point,  La.] 

June  18,  1878 $84,000.00 

March  3,  1879 50,000.00 

June  14,  1880 20,000.00 

March  3,  1881 75,000.00 

Allotments  by  Mississippi  River  Commission 603,210.85 

832,  210.  85 

Expended  for  work  at — 

Vicksburg  Harbor ^ 442,724.77 

Delta  Point 389,486.08 

uig  I  zeaoy    832,210,85 
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APPROPRIATIONS — ^EXISTING   PROJECT. 

July  13,  1802 $75,000 

August  18,   1894 225,000 

August  18,   1894 40,000 

June  4,  1897 350,000 

March  3,  1901 510,000 

Total 1, 200, 000 


W  5. 

IMPROVEMENT  OF  YAZOO.   TALLAHATCHIE.   COLDWATER,   AND   BIG 
SUNFLOWER  RIVERS,  AND  TCHULA  LAKE.  MISSISSIPPI. 

Operations  for  maintenance  of  the  improvement  of  Yazoo  River 
and  tributaries  were  continued  during  the  fiscal  year  ending  June  30, 
1907,  under  the  local  supervision  of  Mr.  H.  M.  Marshall,  assistant 
engineer,  as  follows : 

(a)    YAZOO   RIVER. 

The  U.  S.  snag  boat  Cohimhia^  John  W.  Baxter,  master,  was  em- 
ployed in  Yazoo  River  from  November  5  to  25  and  from  December 
11  to  19,  1906.  Operations  extended  from  the  mouth  to  the  head  of 
the  river,  and  the  loUowing  obstructions  to  navigation  were  renjoved : 


puUed 241 

Stumps  pulled  and  destroyed 51 

Shore  snags  cut 57 

Side  jams  broken  up  and  destro^^ed 10 

Leaning  trees  felled  and  cut  up 192 

Trees   girdled 62 

From  September  22  to  29,  1906,  the  party  on  U.  S.  quarter  boat 
No.  2  (previously  employed  in  Tchula  Lake)  worked  in  Yazoo  River 
from  the  mouth  of  Tchula  Lake  downstream  to  Pluto  landing,  6 
miles,  and  removed  the  following  obstructions : 

Channel  snags  destroyed 19 

Stumps  cut 111 

Shore  snags  cut 643 

Leaning  trees  felled  and  cut  up 2,275 

From  November  8  to  23, 1906,  the  party  on  U.  S.  quarter  boat  No.  8 
(previously  employed  in  Tallahatchie  and  Coldwater  rivers)  worked 
in  Yazoo  Kiver  from  its  head  downstream  to  Sidon,  and  removed  the 
following  obstructions : 

Shore  snogs  cut 178 

Stumps  cut 1S4 

Leaning  trees  felled  and  cut  up 272 

Trees  girdled 73 

Logs  destroyed : 6 

Square  yards  of  willows  and  brush  cut 3,  300 

Work  under  contract  at  Jeffersonville,  Ind.,  for  the  construction  of 
a  new  steel  snag  boat  to  replace  the  John  R,  Meigs  (destroyed  in  1898) 
was  continued  during  the  year,  and  on  June  30,  1907,  was  about  50 
per  cent  completed. 
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Money  statement. 

July  1,  1906,  balance  unexpended $82,904.79 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  36, 000. 00 

Amount  received  from  sales  of  property. 84. 50 

118,989.29 
June  30,  1907,  amount  expended  during  fiscal  year : 

Fol*  constructing  snag  boat |17, 297.  73 

For  maintenance  of  Improvement 8, 681.  61 

July  12,  1906,  transferred  to  Tallahatchie  River 5, 000. 00 

30,979.34 

July  1,  1907,  balance  unexpended 88,009.95 

July  1,  1907,  outstanding  liabilities 735.40 

July  1,  1907,  balance  available 87,274.55 

July  1,  1907,  amount  covered  by  uncompleted  contracts 27,189.12 


(b)    TALLAHATCHIE   AND  COLDWATER  RIVERS. 

An  additional  allotment  of  $5,000  (by  transfer  from  the  allotment 
for  Yazoo  River)  was  authorized  by  the  Secretary  of  War  July  12, 
1906,  for  continuing  work  in  these  streams. 

The  work  in  progress  June  30,  1906,  (Report  for  1906,  p.  1377),  by 
a  force  of  laborers  on  U.  S.  quarter  boat  No.  8^  under  Overseer  James 
N.  Ferguson,  was  continued  until  November  7,  1906,  and  was  carried 
down  Uoldwater  River  to  its  mouth,  and  thence  down  Tallahatchie 
River  to  Locopolis. 

The  following  is  a  summary  of  the  work  performed : 

Channel  snags  and  logs  destroyed 1,090 

Stumps  cut  and  destroyed 808 

Shore  snags  cut . 1,316 

Jams  broken  up  and  destroyed 4 

Side  Jams  broken  up  and  destroyed 3 

Leaning  trees  felled  and  cut  up 7,  794 

Leaning  trees  topped 3 

Trees  girdled 448 

Square  yards  of  willows  and  brush  cut 90,400 

Wrecks  removed  (upper  works  of  sunken  steamboats,  names  unknown,  at 

Ellison  Place  and  Lloyd  Camp) 2 

A  rapid  rise  occurred  the  early  part  of  October,  1906,  during  which 
a  heavy  jam  of  drift  formed  at  the  Yazoo  and  Mississippi  Valley 
Railroad  bridge  across  Tallahatchie  River  at  Philipp,  Miss.  This 
formation  became  so  extensive  that  it  was  necessary  to  send  the  U.  S. 
snag  boat  Thos.  B.  Florence  from  Vicksburg  to  assist  the  party  on 
quarter  boat  No.  8  in  clearing  away  the  obstruction  and  in  opening 
a  passageway  for  boats,  which  was  accomplished  October  21, 1906. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,105.19 

July  12,  1906,  transferred  from  Yazoo  River 5,000.00 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.       5, 000. 00 

11,105.19 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 5, 581. 95 

July  1,  1907,  balance  unexpended ^as»,ife^LjOHJ|^i^ 
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(O)    TAIiLAHATCHIE    RIVER,    BETWEEN    BATESVILLE    AND    THE    MOUTH    OF 

COLDWATER   RIVER. 

The  report  submitted  in  House  Document  No.  147,  Fifty-ninth 
Congress,  first  session,  contained  an  estimate  for  expenditure  of 
$2,000  a  year  for  a  series  of  years  to  put  this  stretch  of  river  (about 
50  miles,  in  which  no  work  has  been  performed  by  the  United  States 
since  1882)  in  such  condition  that  boats  which  run  in  lower  Talla- 
hatchie River  may  reach  Batesville  from  five  to  seven  months  in  the 
year. 

The  river  and  harbor  act  approved  March  2,  1907,  provided  $4,000 
for  resuming  work  in  accordance  with  this  plan,  and  April  8  to  13 
the  U.  S.  snag  boat  Columbia  towed  quarter  boat  No,  8  from  Vicks- 
burg  to  the  mouth  of  Yocona  River,  3  miles  above  the  mouth  of  Cold- 
water  River.  The  snag  boat  could  proceed  no  farther  with  the  tow 
on  account  of  the  thick  growth  of  leaning  trees  and  numerous  snags. 
In  May,  at  a  moderately  hig:h  stage,  the  quarter  boat  was  cordelled 
upstream  to  Batesville.  Active  operations  commenced  at  Batesville 
May  27  and  at  close  of  the  year  had  been  carried  downstream  7 
miles.    The  following  obstructions  to  navigation  were  destroyed : 

Logs  destroyed 105 

Stumps  cut  and  destroyed 263 

Shore  snags  cut 240 

Side  Jams  broken  up  and  destroyed 7 

Tjeaning  trees  felled  and  cut  up 1,022 

Trees  girdled  12 

Square  yards  of  willows  and  brush  cut ; 25,960 

Logs  removed  from  channel 26 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907__  $4, 000. 00 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

Improvement . 855.37 

July  1,  1907,  balance  unexpended 3, 144. 63 

July  1,  1907,  outstanding  liabilities 1,103.06 

July  1,  1907,  balance  available 2,041.57 


(d)  big  sunflower  ri\ter. 

U.  S.  quarter  boat  No.  2  was  moved  into  Big  Sunflower  River  in 
October ;  active  operations  commenced  October  4  and  were  continued 
until  December  »31,  1906.  During;  this  period  work  extended  over  the 
river  between  its  mouth  and  a  point  6  miles  above  Doddsville,  in  Sun- 
flower County,  and  the  following  obstructions  to  navigation  were 
removed : 

Chann**!  snags  and  logs  destroyetl 205 

Stumps  cut  and  destroyed 1 21 

Shore  snags  cut 736 

Jams  broken  up  and  destroye<l 5 

leaning  trees  felled  and  cut  up 11,924 

Trees  girdled  2,0(i0 

Square  yards  of  willows  and  brush  cut 8,293 

Overseer  J.  H.  Bobbs  was  in  charge  of  this  party  until  November 
27,  when  he  was  succeeded  by  Overseer  J.  N.  Ferguson.  ^  t 
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Money  atatement. 

July  1,  1906,  balance  unexpended $4,913.16 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907  _   100, 000. 00 


104, 913. 16 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement ' 3.550.60 

July  1,  1907,  balance  unexpended 101,362.56 

July  1,  1907,  outstanding  liabilities 1,578.49 

July  1,  1907,  balance  available 99,784.07 


(e)   tchula  lake. 

The  work  in  Tchula  Lake  in  progress  June  30,  1906  (report  for 
1906,  p.  1378),  by  a  force  of  laborers  under  Overseer  James  H.  Bobbs, 
on  quarter  boat  No.  2^  was  completed  September  21,  1906. 

The  following  is  a  summary  of  the  work  performed : 

Ijogs  and  stumps  removed  from  channel 308 

Shore  snags  cut 2.608 

Stumps  cut 045 

Jams  broken  up  and  destroyed 2 

Leaning  trees  felled  and  cut  up 54,570 

Trees  girdled 380 

Square  yards  of  willows  and  brush  cut 1,510 

November  26  to  December  10,  1906,  the  snag  boat  Columbia  worked 
through  the  lake  from  head  to  mouth  and  back  to  head,  starting  drift 
in  motion  so  far  as  practicable,  and  removed  311  snags  from  the 
channel. 

Money  statement, 

July  1,  1906,  balance  unexpended $3,951.92 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 190T_    4, 000.  00 


7,951.92 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 3,  061.  27 


July  1,  1907.  balance  unexpended  and  available 4,290.65 


APPROPR  r  ATION  S. 


By  a(;t  of— 


March  8, 1878 

March  3. 1875 

August  14, 1876... 

June  IS,  1878 

March  3, 1879 

June  14, 1880 

March  3, 1881 

AugUHt2, 1882 

Julys,  1884 

August  5, 18h6 

August  11, 1888... 
September  19, 1890 

July  IS,  1892 

August  18, 1894  ... 
Junes,  1896 


YaTOO 
River. 


Talla- 
hatchie 
and  Cold- 
water 
rivers. 


$40,000 
12,000 
16,000 
25,000 
15,000 
12,000 
6,000 
8.000 
10,000 
15,000 
32,000 
25,000 
20,000 
20,000 
20,000  I 


$13,000 
13,000 
3,000 
3,000 
3,000 
3,500 
5.000 
5,000 
5,000 
4,000 
4,000 


Big  Sun- 
flower 
River. 


920,000 
8,000 
4,000 
5,000 
5,000 
5,000 
5,000 
5,000 
5,000 
5,000 
5,000 


Tchula 
Lake. 


$3,000 
2,500 
1,600 
2.000 
8,000 
3,000 
3,000 
3,000 


Total. 


$40,000 
12,000 
15,000 
25.000 
48,000 
83,000 
16.000 
18,500 
19,500 
25,500 
45,000 
88,000 
33,000 
32.000 
29.000 
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By  act  ot— 


Mareli8,18W 

Jane  18. 1902  (allotments) .. 
March  8, 1906  (allotments)  . 
March  2, 1907 


Total  amount  appropriated  . 


YaEoo 
River. 


Talla- 
hatchie 
and  Cold- 
water 
rivers. 


20,000 
21,000 
85.000 
86,000 


437,000 


6,000 
10,000 
10,000 

9,000 


96,600 


Big  Sun- 
flower 
River. 


T*J^  I    TOUI. 


6,000 
2i),000  I 
6,000  I 
100,000 


4,000 
4,000  I 
4.000  I 


30,000 
65,000 
105,000 
149.000 


208,000        33,000  '      788,500 


Receipts  from  sales  (Yazoo  River) $110.46 

Refundment  of  overpayment  (Tallahatchie  River) .04 


CONTRACT   IN    FORCE. 

Name  of  contractor :  Ed  J.  Howard,  JeflfersonvUle,  Ind. 

Character  of  work :  Construction  and  delivery  of  steel  snag  boat 

Date  of  contract :  April  2,  1906. 

Date  of  approval :  April  14,  1906. 

Date  of  beginning  work :  April  26,  1906. 

Date  contract  expires :  Time  limit  waived. 

Price  of  boat:  $42,483. 


COMMERCIAL  STATISTICS. 
YAZOO  BIVEIU 

List  of  boats  engaged  in  the  trade  during  the  fiscal  pear. 


Name. 


fienry  Sheldon.. 

Little  Rufu8 

AddieTa 

MarieJft 

Fountain  City  6.. 

Imogen 

Ednab 

Monarch  a 

Vanguard  a 


Tempest.. 

Pride    of 

ginia.  a 

J.B.Butts 

Stella  Oujoin  a. 

C.R.Hull 


I 


Class. 


it 


Vir- 


LolaM  . 
Queen  a. 


Stemwheel 

do... 

do... 

do... 

do... 

do... 

do... 

Tug 

do... 

do... 

Gasoline. 

do... 

do... 

do... 

do... 

do... 


220 
131 

I  9" 
I  76 
I    65 

;   ^^ 

I    60 
43 

24 
14 

16 
14 


c 


Feet. 
159.0 

130.9 

112.6 

100.0 
99.6 

77.5 

.0.0  j 

7L2 

81.0 

74.4 
50.5 

84.0 
50.0 


Feet. 
29.0 

29.5 

24.8 

20.0  , 
28.5 

17.0  ; 

21.4  I 

14.3 

17.2  j 

13.2 
12.0 

15.0 
12.0 


Draft. 


Feet.  Feet:  Feet, 
3.9  I  1.5  ;  8.6 


5.0  I  2.0  I 

3.8  I  1.5  I  3.5 

:.6 


Between- 


4.4  I  2.0 
4.3    


Vicksburg  and  Green- 
wood. 
Vicksbuig  and  various 

points. 
Vicksburg    and    Bel- 
zoni. 


25 


62 


4.2 

1.0 

3.0 

3.0 

2.2 

2.8 

3.4 

Vicluburg  and  Satar- 
tia. 

Greenwood  and  Bel- 
son  i. 

Vicksburg  and   L'Ar- 

Belzoni  and    various 


9.0  •  8.0     9.0 


points. 
VIck 


6-0  , 

2.5  I  1.5 

2.8  ,  1.2 
2.5  :  1.3 


clcsbUTg  and  various 
points. 


1.7 


9  ,    65.0     12.8     2.0  i  1.3 


8       45.0 


! 

13.5  '  3.8 

[ 


Yazoo  City  and  L' Ar- 
gent. 

Yazoo  City  and  Welchs. 

Yazoo  City  and  L' Ar- 
gent. 

Vicksbuig   and  L'Ar- 


I 
1.5  I  2.0  , 


gent. 
Vicka 


Icksburg  and  Wood- 
bum. 

Woodbum  and  Indian- 
ola. 

Vi'ksburg  and  Steele 
Bayou. 


9 


415 


1.500 
**"i2 


56  : 


200 


12 


•  With  c.no  or  more  barges. 


*  Towboat. 
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Summary  of  commerce  reported. 


Articles. 


Ck>tton 

Cottonseed 
Live  stock . 
Lumber . . . 

StaTCs 

Saw  logs. . . 


Tods. 


3,798 
6,208 
617 
2,700 
12, 189 
69,610 


Value. 


$1,087,780 
99,335 
87,080 
82,400 
162,341 
174,026 


Articles. 


Provisions 

Grain 

Miscellaneous 

Total.... 


Tons. 


Value. 


9,523  9834,890 

7.975  !    249,280 

114,996     613,401 


227,611 


3,040,483 


TALLAHATCHIE  AND  COLDWATEB  BIVEBS. 

List  of  boats  engaged  in  the  trade  during  the  fiscal  year. 


Class. 

1 

^ 

1 

i 

Feet. 
4.0 
3.5 

Draft. 

Between- 

^ 

Name. 

1 

1 

5 

Choctaw 

Stem-wheel . 
do 

223 
50 

3 

Feet. 
127 
85 

24 
19 

Feet. 
1.7 
1.9 

3.5 

Feet. 
3.5 

3  5 

Green  wood  and  Lone  Star. 
/Askew  and  l^bbs 

R7 

Maggie 

42 

Admiral  Schley... 

Propeller 

60 

\Rich  and  Neels  Ferry 

80 

Summary  of  commerce  reported. 


Articles. 


Cotton , 

Cotton  seed, 
Live  stock . 
Lumber  .... 

Staves 

Saw  logs... 


Tons. 


558 

6,307 

50 

4,525 

625 

15,840 


Value. 


$167,580 

100,920  I 

3,000  ! 

54,300  I 

7,500  ' 

88,350  I 


Articles. 


Provisions 

Grain 

Miscellaneous 

Total . . . 


Tons. 


1,125 
400 
428 


29,358 


Value. 


S75,000 
12.500 
29,695 


488,845 


BIO   SUNFLOWER  BIVEB. 


List  Of  boats  engaged  in  the  trade  durvn{f  the  fiscal  year. 


Class. 

1 

.C 

1 

Draft. 

Between— 

1 

i 

Name. 

1 

1 

Osagecft 

Stem-wheel. 
do 

do 

do 

do 

98 
78 

63 

60 

46 
15 

14 

14 
9 

2 

J^et. 
100 

Feet. 
19.8 

F^t. 
3  8 

Feet. 
2.0 
2.2 

L8 
1.2 

1 
F^et. 
2. 5  1  Vicksbursr  and  OsceolA  . 

.... 

'48' 
4 

Ednaab 

Sam.  A.  Conner  a  b. 

Peerlessb 

Pawnab 

70 

98.5 
100 

95 

84 

50.5 

50 

65 

2L4 

16.0 

20.0 

18.6 
16 

12.0 

12 

12.8 

3.0 

2.6 
4.0 

3.8 

2.8 

2.5 
2.5 
2.0 

2.8 

2.2 
2.6 

Vickaburg  and  Antho- 
nys Ferry. 

Vicksburg  and  Osceola . 
fVicksburg  and  Wood- 
\    burn,  and  Burchs. 

Vicksbuig  and  Osceola . 

Ya7no   rftv   and    Hnllv 

}975 

J.  B.  Butts 

Gasoline  .... 

do 

do 

do 

do 

L2 

1.5 
1.3 
1.8 

1  5 

Pride  of  Virginia  b. 

Stella  Guvnnb 

C.R.  Hull 

Kuroki 

1      Bluff.      ' 

' do 

L7  1 do 

Vicksburg  and  Wood- 

1     bum. 

1 

•  Towboat. 


^  With  one  or  more  barges. 
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Summary  of  commerce  reported. 


Artides. 

Tons. 

Value.     11                 Articles. 

Tons. 

Value. 

Cotton 

4,060 
4,755 
198 
4,365 
8,073 
120,287 

$1,217,970      Provisions 

2,900 
2,658 
2.864 

$198,840 
226,218 

Cotton  s6dd 

76.094      Grain    

Livestock 

11,880  ||  Mis?cellaneou8 

T^uin1l>6r 

52,380  li 

50.198                Total 

Staves 

145, 160 

2,211,860 

Saw  logs 

300,718  1 

TCHULA   LAKE. 

lAst  of  boats  engaged  iti  the  trade  during  the  fiscal  year. 


Class. 

Draft. 

Between— 

1 

Name. 

1 

§ 

Feet. 
84 
50 

5 

n 

J_ 

Feel. 
2.8 
2.6 

Si 

1 

s 
1 

J.  B.  Butts 

Gasoline.... 
do 

15 
14 

Feet. 
15 
12 

Feet. 
1  ? 

Feet. 

Yazoo  City  and  Watsons 

16 

Stella  Guynn 

1.3 

1.7 

Yazoo  City  and  Marcella. . . . 

2 

Summary  of  commerce  reported. 


Articles. 


'  Tons.      Value. 


Cotton 

Cotton  seed 

Lumber 

Provisions  . 
Grain 

Total. 


411 
227 

56 
203 

29 


I    $123,900 

3,682 

,  672 

'        13.540 

910 


926 


142,  OM 
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APPENDIX  X. 


IMPROVEMENT  OF  ARKANSAS  RIVER  AND  OF  CERTAIN  RIVERS  IN 
ARKANSAS  AND  MISSOURI. 


REPORT  OF  CAPT.  WILLIAM  D,  CONNOR,  CORPS  OF  ENGINEERS,  OFFI- 
CER IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907, 


IMPROVEMENTS. 


1.  Arkansas  River,  Arkansas. 

2.  White  River,  Arkansas. 

3.  Upper  White  River,  Arkansas. 

4.  Operating  and  care  of  Locks   and 

Dams  Nos.  1  and  2,  upper  White 
River,  Arkansas. 


5.  Cache  River,  Arkansas. 

6.  Black  and  Current  rivers,  Arkansas 

and  Missouri. 

7.  St.   Francis  and   L'Anguille  rivers, 

Arkansas. 


Engineer  Office,  United  States  Armt, 

Little  Rock^  Ark,,  July  8, 1907, 
General  :  I  have  the  honor  to  forward  herewith    *     *     *     annual 
reports    *     *     *     for  the  fiscal  year  ending  June  30,  1907,  for  the 
works  of  improvement  under  my  charge  in  Little  Rock    (Ark.) 
district.    *     *    * 

Very  respectfully,  your  obedient  servant, 

Wm.  D.  Connor, 
Captain,  Corps  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  V,  S,  A, 


X  I. 

IMPROVEMENT  OF  ARKANSAS  RIVER,  ARKANSAS. 
OPERATIONS  THIS   FISCAL   YEAR. 

Snagging  operations. — The  snag  boat  Quapaw  was  worked  in  this 
river  below  Pine  Bluff  September  9,  1906,  to  November  5,  1906,  both 
dates  included,  after  which  the  boat  was  returned  to  White  and  Black 
rivers.  The  snag  boat  ArkaixMis  was  placed  in  commission  early  in 
April,  1907,  and  after  running  from  Little  Rock,  Ark.  (174  R.),  to 
Carson  Place  (101  L.),  with  the  board  of  engineers  appointed  by 
Special  Order,  No.  8,  O.  C.  E.,  March  9,  1907,  for  examining  this 
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river,  began  snagging  operations  at  Pine  Bluff  April  28,  1907.  This 
boat  is  working  m  the  vicinity  of  Pine  Bluff  (107  R.)  at  the  close  of 
the  year.  The  snag  boat  C.  B.  Reese  left  Little  Rock  (174  R.^  on 
April  9,  1907,  and  began  snagging  operations  at  Bickers  (56  R.)  on 
the  12th.  WTiile  working  at  Bankhead  (85  L.)  on  April  30,  1907, 
the  boat  wrecked  her  capstan  engine  through  the  breaking  of  one  or 
the  piston  rods.  The  engine  was  repaired  at  Pine  Bluff,  and  the  boat 
resumed  operations  on  May  16, 1907.  At  the  close  of  the  year  the  boat 
is  working  in  the  vicinity  of  Pendleton  (42  R.) .  The  principal  repairs 
made  to  the  boats  were:  To  the  Arkansas^  new  roof,  new  paddle 
wheel,  hull  scraped  and  painted;  to  the  C.  B.  Reese^  new  roof,  new 
paddle  wheel,  new  chimneys,  new  engine  bed  and  piston  rods  for 
capstan  engine,  hujl  scraped  and  painted. 

Summary  of  snagging  operations  in  Arkansas  River,  fiscal  year  1907. 


Date. 

Snag  boat. 

Work  done  between. 

Dis- 
tance. 

Snags 

re- 
moved. 

Trees 
cut. 

Drifts 
broken. 

Miles 
run. 

1906. 
September. . . 
October 

QuaDaw 

Poverty  Point  and  Pine  Bluff. 
Poverty  Point  and  Bickers. . . 
Povertv  Point  and  Sawmill 
Bend. 

Pine  Bluff  and  Jonee  Island. . 
Bickers  and  Pitts 

Maes. 
99 

48 
8 

69 
47 
67 
47 
67 
71 

96 
147 
43 

57 
131 
42 

""i92* 
197 

153 
726 
66 

2 
3 

506 

234 

November 

do 

21 

1907. 

April 

Do 

Arkansan 

C.B.Ree»e 

Arkansau 

Arkansas 

C.B.  Reeee 

163 

229 
1,623 
1,512 
2,458 
1,129 

281 

May 

Pine  Bluff  and  Uttle  Rock... 
Bickers  and  Pitts 

V2d 

Do 

1          i33 

June 

Pine  Bluff  and  Little  Rock... 
Post  and  Pine  Bluff 

188 

Do 

1         US 

Poverty  Point  and  Little  Rock 

Total . . 

166  1         004 

7,«95 

5 

l,75i) 

.  Hydraulic  dredging . — River  and  harbor  act  of  June  12,  1902,  made 
appropriation  for  operating  hydraulic  dredges  in  this  river.  The 
project  for  the  expenditure  of  this  fund  is  to  make  some  experimental 
dredging  with  plant  borrowed  from  the  Mississippi  River  Commis- 
sion before  procuring  plant  for  permanent  use  m  this  river.  This 
spring  the  Mississippi  Kiver  Commission  loaned  to  this  district  the 
dredge  Gammas  tenders  Nokomis  and  Mars^  1,000  feet  of  ponton  pipe; 
these  to  be  returned  to  the  Commission  August  1,  1907.  The  dredge 
and  auxiliaries  entered  this  river  April  10,  and  at  the  clo.se  of  the  year 
is  working  near  Swan  Lake  (80  L).  Since  the  dredge  has  been  here 
the  stages  of  the  river  have  been  so  fluctuating,  low  to-day  and  high 
to-morrow,  that  one  can  not  yet  make  any  definite  statement  of  the 
probable  benefit  that  will  accrue  to  navigation  interests  through 
the  operations  of  hydraulic  dredgas  in  the  Arkansas  River.  The 
results  obtained  at  Bickers  (56)  and  Hannaberry  (68)  were  entirely 
satisfactory,  the  cuts  at  both  of  these  places  remaining  open  and 
unchanged  as  to  location,  through  and  after  the  high  stages  of  river 
that  existed  in  May  and  in  early  part  of  June.  The  channel  depths 
at  Bickers  on  June  22,  1907  (Pine  Bluff  gage  9.9  feet  and  Helena 
gage  37.9  feet),  and  at  Hannaberry  on  the  preceding  da^  (Pine 
Bluff  gage  10.5  feet  and  Helena  gage  37.1  feet)  were  12i^  feet.  At 
Plea.sants  (73)  the  dredge  cut  was  obliterated  during  the  high  stages 
referred  to  above,  and  the  river  instead  of  making  the  crossing  from 
Pleasants  to  Dyes  Point  now  goes  down  the  Pleasant  shore  with  a 
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channel  depth  of  7  feet  on  June  21,  1907.  It  is  not  probable  that 
the  dredge  cut  at  Rob  Roy  (99)  will  remain  open  any  length  of 
time.  The  river  here  is  changing  and  indications  are  that  it  will 
cease  making  the  crossing  from  Wilkins  to  Rob  Roy,  but  instead  will 
follow  down  the  Wilkins  shore  with  the  main  channel  under  the  fixed 
spans  of  the  St.  Louis-Southwestern  railway  bridge.  Very  likely 
this  change  will  be  completed  during  the  freshet  which  is  passing 
down  the  river  at  the  close  of  this  fiscal  year  and  which  will  reacli 
21  feet  on  Pine  Bluff  gage  July  4  or  5.  In  the  operations  of  the 
dredge  so  far  the  sand  moved  has  been  very  light  and  there  has  been 
no  great  difBculty  in  dredgii^  against  an  8-foot  face.  Drift  and 
sunken  logs  have  not  given  the  trouble  that  was  expected.  As  the 
bends  of  the  river  are  aballow  and  the  shoals  long,  the  disposition  of 
the  waste  from  the  dredge  cuts  is  a  serious  problem.  The  plant  used 
this  year  is  too  large  for  this  river.  When  made  up  in  a  tow  it  is 
too  long  and  unwieldly  for  the  short  bends.  The  draft  of  the  ponton 
pipe  as  well  as  that  of  the  dredge  is  too  great.  It  is  now  thought  to 
be  advisable  to  repeat  the  experiment  at  some  future  time,  using  one 
of  the  lighter  draft  side-wheel  dredges  the  next  time.  The  work 
done  by  the  Gamma  was  as  follows : 

March  13-April  6. — At  West  Memphis,  Ark.,  preparing  for  work. 

April  7-10. — Moving  from  West  Memphis  to  Bickers  (56)  in 
Arkansas  River. 

April  11-16.— At  Bickers  Bend  (56).  Dug  a  channel  1,900  feet 
long  and  100  feet  wide.  Left  a  channel  12  feet  deep  on  the  16th. 
Pine  Bluff  gage  9.5  feet  and  Helena  gage  31.9  feet,  same  date. 


April  17. — Moved  up  to  Hannaberry  (68). 

April  18-19. — At  Hannaberry  (68).  Dug  a  chanel  850  feet  long 
and  125  feet  wide.  Left  a  channel  12  feet  deep  on  the  19th.  Pine 
Bluff  gage  9.3  feet  and  Helena  gage  31.7  feet,  same  date. 

Ap^  ^0.— Moved  to  Pleasants  773). 

April  21-25.— At  Pleasants  (73).  Dug  a  channel  1,025  feet  long, 
125  feet  wide.  Left  a  channel  8.5  feet  deep  on  the  25th.  Pine 
Bluff  gage  7.7  feet  and  Helena  gage  28.6  feet,  same  date. 

Apnl  ^^-27.— Moved  up  to  Rob  Roy  (99). 

April  28-May  2. — ^Working  on  Rob  Rojr  bar  (99).  Had  dug  a 
channel  1,200  feet  long  and  75  feet  wide  to  give  a  depth  of  9  feet  with 
Pine  Bluff  gage  reading  9  feet,  when  work  had  to  be  suspended  on 
account  of  hi^  water. 

May  3-26. — ^Lay  at  Rob  Roy  Landing,  waiting  for  lower  stage  of 
water. 

May  27 -June  3 — ^Working  on  Rob  Roy  bar  (99).  The  high  water 
obliterated  the  channel  previously  made,  and  the  dredge  had  dug 
another  channel  1,800  feet  long  and  100  feet  wide  to  give  a  depth  of  9 
feet  with  9  feet  on  Pine  Bluff  gage,  when  work  had  to  be  suspended 
again  on  account  of  high  water.  This  channel  was  on  a  range  about 
1,000  feet  below  the  former  one. 

June  4-7. — Lay  at  Rob  Roy  Landing,  waiting  a  lower  stage  of 
water. 

June  ^-^<^.— Working  on  Rob  Roy  bar  (99).  Dug  a  channel  2,200 
feet  long  and  200  feet  wide. 

June  2i-29. — Moved  down  to  Swan  Lake  (80). 

June  SO. — ^Working  on  Swan  Lake  bar. 
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With  the  exception  of  about  sixteen  days  in  November,  1906,  when 
there  were  only  2  to  2J  feet  depths  in  the  channels  over  the  shoals 
between  Swan  Lake  (80)  and  Little  Rock  (174),  the  river  was  at 
comparatively  good  boating  stage  all  the  year.  Rob  Roy  bar  (99), 
Wild  Cat  Crossing  (136),  and  Wampoo  Crossing  (146)  were  the 
shoalest  points  between  the  mouth  of  the  river  and  Little  Rock. 

The  balance  available  July  1,  1907,  will  be  expended  in  operating 
snag  boats  and  dredges.  This  balance  is  sufficient  to  carry  on  this 
work  to  the  close  of  the  fiscal  year  ending  tTune  30,  1909. 

Money  statement. 

July  1,  190G,  balance  unexpended $88,024.23 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907,     35, 000.  00 
Receipts  from  sales 23.70 

123,047.93 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of   improvement 26,296.(j8 

July  1,  1907,  balance  unexpended 96.751.25 

July  1.  1907,  outstanding  liabilities 9,529.02 

July  1,  1907,  balance  available 87,222.23 


APPROPRIATIONS. 

July  3,  1832 :  For  improving  the  navigation  of  the  Arkansas  River, 
Arkansas,  Indian  Territory,  and  Kansas  (less  $:^  carried  to  sur- 
plus fund) 114,962.00 

March  3,   1835:  For   improving  the  navigation  of  the  Arkansas 

River 40, 000.  00 

March  3,  1837:  For  continuing  the  works 25,000.00 

July  7,  1838:  For  the  improvement  of  the  Arkansas  River  (less 

11,155.06  carried  to  the  surplus  fund) 38,884.34 

From  appropriations  1812-1814  (estimate) 80,000.00 

August  30,  1852 :  For  the  improvement  of  the  Arkansas  River  (less 

1269.47  carried  to  surplus  fund) 39,730.53 

From  apropriations  1866-1878  (disbursements  reported  by  Colonel 

Suter) 344, 831. 59 

April  14,  1876 :  For  removing  the  bar  at  Fort  Smith,  Ark 10. 000. 00 

June  18,  1878:  For  removing  the  bar  In  the  Arkansas  River  at 

Fort  Smith 10,000.00 

March  3,  1879 : 

For  improvement  of  Arkansas  River  between  Fort  Smith,  Ark., 

and  Wichita,  Kans 20,000.00 

For  removing  snags   and  bars,   wrecks,   and  other  obstruc- 
tions, and  correcting  and  deepening  the  channel     ♦     ♦     ♦ 

on  the  Arkansas  River 30, 000.  (X) 

June  14,  1880 : 

For  Improvement  of  Arkansas  River  between  Fort  Smith,  Ark., 

and  Wichita,  Kans 15, 000.  (X) 

For  Improving  Arkansas  River  at  Pine  Bluff.  Ark 25.000.00 

For  removing  snags,  wrecks,  and  other  obstructions    ♦     ♦     ♦ 

on  the  Arkansas  River 35,000.00 

March  3,  1881 : 

For   Improving  Arkansas   River   between    Fort   Smith,   Ark., 

and  Wichita.  Kans 24,000.00 

For  Improving  Arkansas  River  at  Pine  Bluff,  Ark 23,000.00 

For  improving  the  Arkansas  River 25,  (X)0.00 
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August  2,  1882 : 

Continuing    Improvement    between    Fort    Smith,    Ark.,    and 

Wichita,  Kans 120,000.00 

Continuing  improvement  at  Pine  Bluff,  Ark 20,000.00 

Continuing    removal    of   snags,    wrecks,     ♦     ♦     •►     from    the 

Arkansas   River 35,000.00 

July  5,  1884: 

For  survey  of  the  Arkansas  River  from  Little  Rock  to  the 

mouth 19,000.00 

Improving  Arkansas  River  at  Pine  Bluff,  Ark 55,500.00 

For  removing  obstructions  In  Arkansas  River  from  its  mouth 

to  Wichita,  Kans 36,000.00 

For  the  protection  of  the  harbor  at  Fort  Smith.  Ark 5,000.00 

August  5,  1886 : 

Continuing  Improvement,  according,  to  plan  and  recommenda- 
tion in  Appendix  V  13,  Executive  Document  No.  1,  Forty- 
ninth  Congress 75,000-00 

For  the  removal  of  snags,  wrecks,  and  other  obstructions 19, 875. 00 

August  11,  1888 : 

Continuing  improvement     ♦     ♦     ♦     l)etween   Wichita,   Kans., 

and  the  navigable  mouth  of  tlie  Arkansas  River 150,000.00 

For  removing  obstructions 25,000.00 

September  19,  1890 : 

Continuing  Improvement  from  Wichita,  Kans 180,000.00 

For  operating  snag  boats  and  removing  obstructions 20,000.00 

July  13,  1892 : 

Improving  Arkansas  River,  Arkansas  and  Indian  Territory—      250,000.00 

Removing  obstructions  and  operating  snag  boats 20, 000.  00 

August  18,  1894 : 

Continuing  Improvement   ($10,000  may  be  used  In  removing 

obstfuctlons  and  operating  snag  boats) 250,000.00 

Removing  obstructions  and  operating  snag  boats 20,000.00 

June  3,  1896 : 

Continuing  improvement    ($15,000  may  be  used  in  removing 

obstructions  and  operating  snag  boats) 100,000.00 

Removing  obstructions  and  operating  snag  boats 20, 000. 00 

March  3,  1899 : 

Continuing  improvement   ($50,000  may  be  used  in   removing 

snags,  sand  bars,  and  other  obstructions) 100,000.00 

Removing  obstructions  and  operating  snag  boats 20, 000. 00 

June  13.  1902:  Continuing  improvement  and  for  maintenance.  In- 
cluding the  general  Improvement,  and  removing  obstruc- 
tions and  operating  snag  boats 110,000.00 

March  3,  1905 : 

For  maintenance  of  Improvement 35,000.00 

For  revetment  work  In  vicinity  of  Red  Fovk,  provided  it  is 

required  in  the  interest  of  navigation 30,000.00 

March  2,  1907 : 

For  maintenance  of  improvement 35,000.00 

And  the  amounts  heretofore  appropriated  to  be  expended  In 
the  vicinity  of  Red  Fork  levee  or  set  apart  for  dredging  are 
hereby  made  available  for  the  maintenance  of  this  improve- 
ment 

Total    appropriations 2, 450,  783. 46 

September  15,  1900:  Allotted  from  emergency  river  and  harbor  act 
June  6,  1900,  for  repairs  to  Red  Fork  revetment 10.000.00 

June  7,  1904:  Allotted  from  emergency  river  and  harbor  act  ap- 
proved April  28,  1904 20,000.00 

February  18,  1905 :  Allotted  from  emergency  river  and  harbor  act 
approved  April  28,  1904 »  504. 41 

Receipts  from  sales  In  fiscal  year  1907 23.70 

Total  appropriations,  allotments,  and  receipts  from  sales___  2,481,308.57 


a  $1,000  less  $498.59  not  used  and  returned  to  Treasury.  ^  . 
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EXPENDITURES. 

For  removing  obstnictlons  and  operating  snag  boats $1,138,032.20 

For  hydraulic  dredging 8,624.05 

For   original    construction    of    works    for    permanent    improve- 
ment. Including  survey  of  river  from  Little  Rock  to  the  mouth.        903, 311. 93 
For  maintenance  of  works  for  permanent  improvement 334,589. 14 

Total  expended  to  June  30.  1907 2, 384, 557. 32 

Unexpended  July  1,  1907 • 96, 751.  25 


2, 481,  308.  57 


COMMERCIAL  STATISTICS. 

No  report  was  received  of  any  commerce  between  Webbers  Falls,  Ind.  T.  and 
Muskogee,  Ind.  T.,  nor  between  Shoal  Creek,  Ark.,  and  Fort  Smith,  Ark. 

List  of  vessels  that  navigated  Arkansas  River  from  May  SI,  1906,  to  June  i,  1907. 


Net  ton- 
nage. 

Draft  loaded. 

Between— 

Round 
trips. 

Name. 

Steam- 
er. 

Barges. 

Passen- 
gers. 

Hazel  Bice 

101 

220 

73 
10 
86 
27 

52 

76 
134 
187 
100 
188 
142 

298 

405 

15 
355 
87 
63 
58 
75 
25 
52 

Ft. 
3 

3 

3 

1 
3 
2 

8 

3 
3 
6 
3 
4 
8 

5 

5 

1 
4 
3 
4 
3 
2 
2 
» 

in. 
6 

6 

0 
4 
5 
6 

6 

0 
6 
0 
0 
6 
0 

0 

0 

6 
6 
0 
6 
0 
6 
0 
3 

Ft. 
6 

in. 
6 

Helena  and  Sonth  Bend 

30 

? 

1 

2 
15 

3 
10 
44 

4 
42 

6 

t 

22 

I 

39 
6 

1 

J' 

42 

25 
30 

Little  Rock  and  Rectors 

Little  Rock  and  Eagles 

Henry  Sheldon  .... 

Little  Rock  and  Lasters 

7,464 

4 

1 

6 
4 

Llitle  Rock  and  Gardens  Bottoms . . . 
Excursions ". 

J.  M.  Linder 

Greenville  and  Red  Fork 

Pet  (ffasoline) 

Little  Rock  and  Fieldston 

A.  D.Allen 

Little  Rock  and  Pine  Bluff ,.... 

Hawkston  and  Lcwinburg  ...     . 

2.240 

W.M.  Gladden  .... 

MaryC.  Lucta 

MarleJ 

3 

5 
6 
5 
5 
6 

0 
0 

0 
0 

2 

J  Fort  Smith  and  Webbers  Falls 

\Little  Rock  and  Shoal  Creek 

Vicksbiirg  and  Manards 

108 
9 

WashHonshall  — 

Joppa  and  South  Bend *  ] 

Birmlnghazn 

Helena  and  Pendleton 

Victor 

do 

Eagle 

Mouth  and  South  Bend 

J.N.Harbin 

Mem  phis  and  Pine  Bluff  '.       '. 

1,840 

Lucille  Nowland... 

/ Memphis  and  Pine  Bluff 

}         762 

\Memphl8  and  Little  Rock 

j  Memphis  and  South  Bend 

S.  8.  Brown 

\  Memphis  and  Pine  Bluff 

ass 

2 
5 
5 
5 

0 
0 

1 M  emph is  and  Li  ttle  Rock 

David  Neal  (gas)  .. 

Dolphin  No.  3 

J.  C.  Atlee 

Big  Island  and  Oarland  Lake 

Barging  timber  out  of  lower  river. . . 

Joy  Patton 

do 

Climax 

Towing  rafts  out  of  lower  river 

H.  C.  Brockman  ... 

do 

Roann 

1  ....do 

Chicago 

do 

Classification  of  commerce  reported,  year  ending  May  31,  1907, 


Articles. 


Cotton 

Cotton  seed 

Grain 

Live  stock  . 

Lumber 

Provisions  . 
Saw  Logs  . . 


Tons. 


Articles. 


Tons. 


Miscellaneous  freights  . 


7,613      Staves  and  bolts. 

4.2.S0  I  Shingles. 

3,102      

704 
15,659 

2,987 
56,223 


4.838 
1,743 
7,444 


Total  tonnage  reported j      104, 59S 

Estimated  value $2,192,531 
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X    2. 
IMPROVEMENT  OF  WHITE  RIVER,  ARKANSAS. 
OPERATIONS   THIS   FISCAL   YEAR. 

From  the  beffinninff  of  the  year  to  the  time  the  appropriation 
made  by  act  of  March  2,  1907,  became  available,  operations  were 
necessarily  confined  to  care  of  property,  the  only  exception  being 
that  when  the  Qiiapaw  returned  to  Newport  from  the  Arkansas  River 
in  November,  1906,  it  removed  36  snags  from  the  channel,  cut  57  trees 
on  caving  banks  and  broke  up  one  drift  between  Poverty  Point  (8  R, 
and  Newport  (258  L).  In  March,  1907,  the  Quapaw  was  overhauled 
and  fittea  out.  for  work.  During  the  month  of  April  it  worked  over 
the  river  between  Shaddens  (229  R)  and  Batesville  (301  L),  and 
during  June  it  worked  over  the  river  between  Grand  Glaize  (242  R) 
and  Batesville  (301  L).  During  the  year  207  snags  were  removed 
froln  the  channel,  2  drifts  broken,  5,352  trees  cut,  and  785  miles  run 
by  the  boat. 

Of  the  balance  available  July  1,  1907,  $7,500  are  being  withheld 
pending  an  examination  of  a  purported  threatened  cut-off  near  the 
town  of  Devall  Bluff  (125  R).  The  remainder  of  this  balance  will 
be  expended  in  snagging  operations.  The  amount  estimated  as  being 
needed  doiring  the  fiscal  year  ending  June  30, 1909,  is  for  maintenance 
of  channel  by  snagging  operations. 

Money  statement. 

July  1,  1906,  balanco  imexi)ended $2,882.42 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1007.     30, 000. 00 
Receipts  from  sales 12.10 


32,  894.  52 
June  30.  1907,  amount  exixjnded  durinj?  fiscal  year,  for  maintenance 
of  improvement 3, 953.  77 


July  1,  1907,  balance  unexpended 28,940.75 

July  1,  1907,  outstanding  liabilities 910.91 


July  1,  1907,  balance  available i__     28,029.84 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1.  1907 6,600.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

APPROPRIATIONS. 

Appropriations  for  this  river  have  been  partly  for  limited  reaches, 
partly  for  the  whole  river,  and  partly  for  this  river  in  combination 
with  others. 

ENO  1907 ^96 
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The  appropriations  for  this  river  separately  and  for  reaches  of  it 
are  as  follows : 


June  23,  1874 $50,000.00 

August  14,  1876 10,000.00 

March  3,  1879 10,000.00 

June  14,  1880 20,000.00 

June  14,  1880 5,000.00 

March  3,  1881 8,000.00 

August  2,  1882 G,  000. 00 

August  2,  1882 4, 000. 00 

July  5,  1884 35,000.00 

August  5,  1886 18, 000.  00 

August  11,  1888 25,000.00 

September  19,  1890 30, 000. 00 

July  13,  1892 75,000.00 

August  18,  1894 52,  000.  00 

June  3,  1896 22,0Q0.00 

March  3,  1899 14,815.00 


June   13,    1902 $22,000.00 

May  31,  1904,  allotted  from 
appropriation  for  mainte- 
nance of  river  and  har- 
bor improTement,  act  of 
June  13,  1902 7, 100. 00 

March  3,  1905 15,000.00 

March  2,  1907 30,000.00 


Total  appropriations 
and  allotments--.-  458,915.00 
Receipts    from    sales    this 
fiscal  year. 12. 10 


Total 468,927.10 


COMMERCIAL  STATISTICS. 

The  river  was  at  a  good  boating  stage  all  the  year.  No  report  was  received 
of  the  business  done  by  the  steamboats  Mildred  and  Hostner,  which  were 
engaged  in  barging  timber  and  ties,  nor  of  the  business  done  by  several  gasoline- 
power  boats,  engaged  in  barging  mussel  shells. 

» 
List  of  vessels  that  reported  navigating  White  River,  Arkansas,  from  May  SI, 

1906,  to  June  i,  1907. 


Net  ton- 
nage. 

Draft  loaded. 

Between— 

Round 
trips. 

Name. 

Steam- In- _„_„ 
ers.     jRa'^ea. 

Passen- 
gers. 

Liberty 

GS 
65 
27 

43 

66 
78 
97 
46 
64 
21 
79 
52 
82 

Ft.in.     Ft.in. 

^     «l 

3      0  {    3      0 

3      0| 

2      6  1    5      0 

St.  Louis  and  Batesville 

1 
1 
1 

40 
33 
16 
1 
1 

S3 
21 
50 
86 
26 
40 

82 

Miriam 

/Newport  and  Black  Island 

Chariey  Va 

\Newport  and  Miles  Mill 

Roeedale  and  Indian  Bay 

Jacksonport  and  Newport 

Newport  and  Des  Arc 

Starr 

Des  Arc  and  Clarendon 

Des  Arc  and  Rosed  ale 

Des  Arc  and  timber  camps 

G.W.  Huff 

3      4 
3      6 
3      0 
3      0 
2      2 

4  0 

5  0 
5      0 
5      0 
4      6 

Jacksonport  and  Augusta 

Alda 

Clarendon  and  log  yards 

Geo.  Pope 

Newport  and  Jacksonport 

25 

Minnehalia 

Rock  City 

Jacksonport  and  Little  Red  River . . . 
DeVall  Bluff  and  Little  Red  River.  . 

50 

Peerless  o 

18       2      6 

3  0      4      6 
8      0    

4  0      6      0 

Clarendon  and  Rosedale 

15 
4 

C.  E.  Taylor 

Newport  and  Black  River 

Chicago 

Towmg  rafts 

Maude  Kllgore.... 

Newport  and  St.  Charles 

46'::::::::' 

a  Qasoline-power  boats.    All  other  steamboats. 
Classification  of  commerce  reported  year  ending  May  31,  1907, 


Articles. 


Cotton 

Cotton  seed 

Lumber 

Staves  and  bolts 

Railway  ties 

Saw  logs 


Tons. 


1,309 

180 

13,685 

4,000 
10,952 
74,894 


Articles. 


11 


Piling 

Miscellaneous  freights 

Total  tonnage  reported 

Estimated  value 


Tons. 


7,000 
15.842 


127,812 


9880,659 


w 


uigiiizea  oy  '" 


.oo 
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X3. 

IMPROVEMB31OT  OF  UPPER  WHITE  RIVER,  ARELANSAS. 

OPERATIONS   THIS    FISCAL   YEAR. 

All  operations  under  this  head  this  year  were  on  the  construction 
of  Lock  and  Dam  No.  3.  At  the  close  of  last  fiscal  year  the  lock 
walls,  together  with  back  filling  and  paving  behind  the  land  wall 
and  the  upper  guide  cribs,  had  been  completed,  the  filling  valves  set, 
and  excavation  for  the  abutment  begun.  During  this  year  the  abut- 
ment, the  150- foot  protection  crib  below  it,  together  with  back  fill 
and  paving,  and  160  feet  of  bank  protection  below  the  crib  have  been 
completed ;  40  linear  feet  of  the  dam  next  to  the  abutment  and  part 
of  the  comer  crib  in  the  angle  of  the  dam  and  abutment  have  been 
built  up  to  the  elevation  of  the  apron ;  the  levee  across  the  swale 
behind  the  abutment  was  about  three-fourths  completed;  about  86 
per  cent  of  the  timber  needed  for  the  main  dam  was  received,  sorted, 
and  stacked ;  framing  of  the  lock  gates  was  begun  May  29,  1907,  and 
excavation  for  the  main  dam  was  begun  on  June  20,  1907.  All  float- 
ing plant  was  overhauled  and  repaired  during  the  high-water  season. 

The  balance  available  July  1,  1907,  will  be  expended  in  completing 
Lock  and  Dam  No.  3. 

Money  statement, 

July  1,  190(5,  balance  unexpended $55,890.22 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_     73, 500. 00 
Receipts  from  sales 1.84 

129, 392. 06 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  048, 503. 08 

July  1,  1907,  balance  unexpended 80,888.98 

July  1,  1907,  outstanding  liabilities 16,599.65 

July  1.  1907,  balance  available 64,289.33 

July  1,  1907,  amount  covered  by  uncompleted  contracts 12, 366. 65 

APPROPRIATIONS. 

March  3,  1899 $160,000.00 

June  6,  1900. 150, 000. 00 

June  13,  1902. 270, 000. 00 

March  3,  1905 160, 000. 00 

March  2,  1907 73, 500. 00 

Receipts  from  salesL 1.84 

Total 813,  501. 84 

"Lock  No.  2,  $943.26;  Lock  No.  3,  $47,559.82. 
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CONTRACTS. 


Name  and  address  of 
contractor. 


Nature  of  contract. 


Rate. 


Ck>ntract 

ap-      I  Work  began, 
proved.  | 


Ezpiratkm 
of  contract. 


G.  J.  Carter  Lumber  Co., 
Kansas  City,  Mo. 


Albright    and     Bamsey, 
Batesville,  Ark. 


Rough  oak,  gum,  pine 
or  ash  lumber: 
25,000  feet  B.  M. ... 

26,667  feet  B.M.... 
62,500  feet  B.M.... 
70,000  feetB.M.... 
80.000  feet  B.M.... 
16,167  feetB.M.... 
14,000  cubic  yards  rip- 
rap stone. 


I 


$19.00 

18.50 
19.00 
21.00 
20.00 
22.00 
83  cents  a 

cubic 

yard. 


(a)  April  20, 1907. 


(«) 


June  11, 1907. 


May  SI,  1907. 


Oct.  15, 1907. 


'  Emergency  ;  no  approval. 


COMMERCIAL  STATISTICS  YEAR  ENDING  MAY  31,  1907. 

The  only  boats  reporting  navigating  this  river  this  year  were  the  gasoline  boat 
Angeline,  which  was  engaged  in  barging  wheel  stock  and  cooperage  stuffs  to 
Batesville,  and  the  steamboat  Liberty.  The  tonnage  reported  was  12,532  tons 
of  rafted  railway  ties,  logs,  lumber,  and  cedar,  having  an  estimated  value  of 
$49,700,  and  1,702  tons  of  barged  wheel  stock  and  cooperage  stuffs  and  miscella- 
neous freights,  having  an  estimated  value  of  $35,456.  Parties  at  Batesville, 
Ark.,  have  purchased  a  steamt)oat  and  intend  operating  a  barge  line  between 
that  place  and  points  above. 


X  4. 

OPERATING  AND  CARE  OF  LOCKS  AND  DAJtfS  NOS.  1  AND  2,  UPPER 
WHITE  RIVER,  ARKANSAS. 

These  locks  and  dams  were  built  from  funds  derived  from  appro- 
priations for  improving  Upper  White  River,  Arkansas.  Ijock  No.  1, 
1  mile  below  Batesville,  Ark.,  was  placed  under  the  indefinite  appro- 
priation for  operating  and  care  of  canals,  etc.,  January  16,  1904:; 
Lock  No.  2,  8  miles  above  Batesville,  Ark.,  was  placed  under  that 
appropriation  February  16,  1905. 

OPERATIONS   THIS   PISCAL    YEAR. 

Lock  and  Dam  No,  J. — Operations  were  in  general  confined  to  the 
ordinary  operation  and  maintenance  of  the  lock  and  the  care  of  the 
grounds  and  buildings.  In  September,  1906,  116  cubic  yards  of  der- 
rick stone  were  placed  on  the  downstream  side  of  the  dam  just  below 
the  apron  cribs  immediately  downstream  from  the  old  abutment. 
Also,  during  this  month,  six  brush  and  stone  high-water  sills  (158 
cubic  yards  of  one-man  stone  and  20  cords  of  brush)  were  built  in  the 
swale  at  the  foot  of  Ramsey  Mountain  to  prevent  erosion  there  during 
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high  water.  These  are  supplemental  to  those  built  in  December,  1903. 
In  October,  1906,  the  oank  revetment  below  the  abutment  was 
extended  by  the  addition  of  105  linear  feet  of  subaqueous  mattress, 
40  feet  wide.     The  bank  paving  was  extended  30  feet. 

Lock  and  Dam  No.  2. — At  the  beginning  of  this  fiscal  year  repair 
of  damages  done  by  the  high  water  of  March,  1906,  were  in  progress. 
These  repairs  were  completed  during  the  months  of  July,  August,  and 
September,  the  materials  used  this  fiscal  year  being  as  follows:  605 
cubic  yards  of  derrick  stone,  used  in  filling  scoured  area  below  the 
dam;  199  cubic  yards  of  gravel,  used  in  stopping  leak  under  abut- 
ment; 155  cubic  yards  of  one-man  stone,  used  in  backing  to  lower 
wing  wall  of  lock ;  35  cubic  yards  of  stone,  used  in  extending  paving 
along  lock  wall ;  91  cubic  yards  of  one-man  stone,  used  in  completing 
the  140- foot  revetment  below  the  lock;  80  cubic  yards  of  riprap  and 
43  cubic  yards  of  gravel,  used  in  rebacking  the  main  dam  near  the 
lock  wall.  After  these  repairs  had  been  completed  no  work  beyond 
ordinary  operation  and  care  was  needed  until  the  high  water  of  May, 
1907,  a  high  water  which  reached  a  height  of  8.2  feet  over  the  lock 
walls,  at  which  time  there  was  still  a  difference  of  3.7  feet  between 
the  pool  levels.  This  water  again  damaged  the  works.  Practically 
all  the  filling  behind  the  land  wall  was  washed  out  and  the  upper 
wing  wall  was  flanked.  About  2,000  cubic  yards  of  the  eroaed 
material  was  deposited  in  the  lock  chamber.  Considerable  and  seri- 
ous scour  took  place  below  the  dam,  but  because  of  continual  com- 
parative high  stages  of  river  it  has  not  been  possible  to  make  a 
satisfactory  examination  of  conditions  here.  Special  project  covering 
the  repair  of  the  damages  in  the  immediate  vicinity  of  the  lock  was 
approved  May  20,  1907.  This  project  contemplates  extending  the 
upper  wing  wall  of  the  lock,  refilling  the  scoured  area  behind  the  land 
wall  and  upper  land  crib,  building  a  levee  to  prevent  the  high  water 
flowing  across  the  river  front  of  the  lock  yard,  and  in  repaving  behind 
the  land  wall  and  along  the  river  slope  of  the  levee,  the  paving  to  be 
flushed  with  1  to  4  cement  mortar.  Working  under  this  project  to 
the  close  of  the  fiscal  year,  the  following  work  has  been  done :  Upper 
wing  wall  of  lock  extended  30  feet ;  scoured  area  behind  land  wall  of 
lock  and  behind  land  cribs  refilled;  the  levee  about  one-third  com- 

Eleted,  and  577  square  yards  of  paving  laid.    All  floating  plant  was 
ept  in  repair. 

Dam  No.  2  is  too  short  by  about  250  feet,  and  at  present  it  appears 
that  at  some  future  time  it  will  be  necessary  to  either  lengthen  the 
dam  or  cut  down  its  height  and  fit  it  with  movable  weirs  to  increase 
the  discharge  area  and  thus  reduce  the  difference  in  elevations  between 
the  pools  during  high  stages  of  river.  Ever  since  the  dam  has  been 
built  every  high  water  above  an  ordinary  freshet  has  caused  much 
damage  to  the  works,  even  to  the  extent  of  threatening  their  destruc- 
tion. The  cost  of  these  continual  repairs  will  soon  exceed  the  cost  of 
remodeling  the  woiKs  to  accommodate  the  volume  of  flow  of  the 
river.  For  the  purpose  of  showing  the  difference  in  pool  heights  at 
Dam  No.  1  and  at  Dam  No.  2  for  the  same  volume  of  flow  in  the  river, 
a  table  showing  stages  of  the  river  at  the  two  dams  during  this  fiscal 
year  is  incorporated  herein. 
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ComparUon  of  river  stages  at  Locks  Nos.  1  and  2, 


[Stages  are  referred  to  the  creet  of  the  dam.  In  hoth  locks  the  upper  miter  sill  is 
5  feet  oelow,  the  lower  miter  sill  19  feet  below,  and  the  top  of  the  lock  walls  10  feet 
above  the  crest  of  the  dam.] 


Highest  stages. 


Date. 


1906. 

July  24 

Au^rust  14 

September  30 

Octoberl 

November  22 

December  16 

1907. 

January  11 

FebruaTv28 

Haichlo 

April  80 

Mays 

Junes 


Dam  No.  1. 


Upper       Lower     Fall  over 
pool.         pool 


Feet. 
+  2.7  I 

+  5.2  ! 
+  7.3  1 
+  7.8  ' 
+  4.1  I 
+  7.6  I 


Fed. 

-  7.1 

-  2.2 
.+  2.1 
+  8.1 

-  4.5 
+  2.8 


+10.1 

+  7.3 

+  3.8 

-  5.8 

+  5.1 

-  2.7 

+  6.6 

+  0.4 

+20.0 

+19.5 

+12.8 

+10.5 

Feet, 
9.8 
7.4 
5.2 
4.7 
8.6 
4.8 


2.8 
9.1 
7.8 
6.2 
0.5 
1.8 


Dam  No.  2. 


Upper 
pool. 


Feet. 
+  2.9 
+  5.8 
+  7.5 
+  7.6 
+  3.9 
+  7.4 


+  9.8 
+  3.8 
+  6.0 
+  6.3 
+18.2 
+12.1 


Lower   { Fall  over 
pool.         dam. 


Feet. 

-  8.1 

-  4.3 

-  0.2 
+  0.1 

-  6.3 

-  0.1 


f  8.7 

-  6.7 

-  4.6 

-  2.3 

+14.6 
+  7.0 


I 


h>eL 
11.0 
9.6 
7.7 
7.5 
10.2 
7.5 


6.1 
10.5 
9.6 
8.6 
8.7 
5.1 


Lowest  stages. 


Julyii 

August  8 

September  25.. 

October  81 

November  16. , 
December  2 . . 


January  81 . . 
Februaxy23. 
March  31.... 

April8 

May  31 

June  25 


Date. 


1906. 


1907. 


Dam  No.  1. 


Upper 
pool. 


Feet. 
+1.0 
+0.8 
+1.1 
+1.2 
+0.9 
+2.0 


+8.0 
+1.6 
+1.9 
+1.9 
+2.2 
+1.6 


Lower 
pool. 


Feet. 

-10.7 

-11.2 

-10.7 

-10.7 

-11.4 

-  8.9 


6.8 
9.7 
8.2 
9.0 
8.2 
9.5 


Fall  over 
dam, 


Fe^ 
11.7 
12.0 
11.8 
11.9 
12.3 
10.9 


9.8 

n.3 

10.1 
10.9 
10.4 

n.i 


Dam  No.  2. 


Upper 
pool. 


FeeL 
+1.1 
+L0 
+1.1 
+1.1 
+0.9 
+2.1 


Lower 
pool. 


Feet. 

-1L3 

-U.7 

-n.4 

-n.4 

-11.8 

-  9.6 


Fall  over 


+2.9 

-  8.1 

+1.6 

-10.5 

+2.0 

-  9.8 

+1.9 

-  9.9 

+2.3 

-  8.9 

+1.5 

-10.0 

F^eL 
12.4 
12.7 
12.5 
12.6 
12,7 
11.7 


11.0 
12,1 

n.8 

11.8 
11.2 
11.5 


ALLOTMENTS. 

December  26,  1903,  Lock  and  Dam  No.  1 - $600.00 

June  22,  1904,  Lock  and  Dam  No.  1 3, 701. 00 

February  10,  1905,  Lock  and  Dam  No.  2 1,095.00 

June  28,  1905.  Lock  and  Dam  No.  2 4, 850. 00 

July  7,  1905,  Lock  and  Dam  No.  2 jl 30,000.00 

July  13,  1905,  Locks  and  Dams  Nos.  1  and  2 8. 094, 00 

July  13,  1906,  Locks  and  Dams  Nos.  1  and  2 23,479.00 

May  29,  1907,  Lock  and  Dam  No.  2 .. 3,200.00 

Total   allotments _.«  75,019.00 

Refundments  of  overpayments 5.00 

Total 75, 024.  00 

Expended  to  June  30,  1907 $71,601.89 

Outstanding  liabilities  July  1,  1907 «. 3,422. 11 

75,024.00 
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Summary  of  eospenditures  during  the  fiscal  year  ending  June  SO,  1907, 


Nature. 


Services  

MaterialB 

SappUes 

Property 

Qeneral  expense . 


Lock  and 
Dam  No.  1. 


S7,253.88 

3,268.25 

604.96 

112.46 

177.02 


Total  expenditure  this  year '    11,316.52 

'  " *  6.663.87 


Expended  in  previous  years. 
Total  to  Jane  80, 1907 


17.969.89 


Lock  and 
Dam  No.  2. 


19,442.62 

8,254.70 

2,502.22 

80.16 

196.01 


15,525.71 
88,106.29 


53,632.00 


Total. 


$16,606.45 

6,6^.96 

8,057.18 

192.62 

878.03 


26,842.23 
44,759.66 


71,601.89 


CONTRACTS. 
Pine  lumber. 


Name  and  address  of  contractor. 


!    Nature  of    ^i®,?®'     Ctontract 


contract. 


UraniaLumberCo.  ( Limited) ,  Alex- 
andria, La.  '. , 


thou- 
sand. 


approved. 


I 
FeetB,M.    \ 

1,826 

635 

579 

18,872 

8,648 

42,774 

1,440 

464 

5,740 

4,216 

4,544 

1,440 

19,521 


129.50 
28.50 
27.50 
27.00 
^50 
25.00 
24.50 
24.00 
23.00 
22.00 
20.00 
19.00 
18.00 


(«) 


Work  beiran     B^^Piration  of 
worx  Degan.       contract 


Sept.  18,1906 


6  Nov.  7, 1906 


«  Emergency  ;  no  approval. 


^  Extended  for  reasonable  period. 


COMMERCIAL  STATISTICS,  YEAR  ENDING  MAY  31.  1907. 


Lockages Number.. 

Steam  and  gasoline  boats do ... . 

Houseboats  and  other  unregistered  craft do.... 

Railway  ties  and  walnut  logs  (rafted) Tons. . 

Wheel  stock  and  cooper  stuffs  (barged) do.... 

Miscellaneous  freights do.... 

Estimated  value  of  freights 


Lock  and 
Dam  No.  1. 


191 

3 

96 

6,778 


Lock  and 
Dam  No.  2. 


20 


858.300 


268 
86 
82 
7,749 
1,662 
20 


840,940 


X  5. 


IMPROVEMENT  OF  CACHE  RIVER,  ARKANSAS. 


OPERATIONS  THIS  FISCAL  YEAR. 


Nothing  done,  the  snagging  season  having  passed  before  the  appro- 
priation made  by  act  of  March  2,  1907,  became  available. 

The  balance  available  July  1,  1907,  will  be  expended  in  working  a 
chopping  party  over  the  river  below  James  Ferry  (79  miles  above  the 


uigiiizeci  Dy  ' 


ioogk 


1528        REPORT   OF   THE   CHIEF   OF   EKGIKEERS,  V.  S.  ARMY. 

mouth).  The  amount  estimated  as  being  needed  during  the  fiscal 
year  ending  June  30,  1909,  is  for  maintenance  of  channel  below 
James  Ferry  by  snagging  operations. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907 $2, 000. 00 


July  1,  1907,  balance  unexpended 2,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  Improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 3,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS  AND  ALLOTMENTS. 

August  18,  1888,  mouth  to  Riverside $7,000 

July  13,  1892.  mouth  to  Riverside 2, 000 

August  17,  1894,  allotted  from  White  River 2, 000 

June  3,  1896,  allotted  from  White  River 2, 000 

March  3,  1899,  mouth  to  James  Ferry 1. 000 

June  13,  1902,  mouth  to  James  Ferry 2,000 

March  3,  1905,  mouth  to  James  Ferry 2,000 

March  2,  1907,  mouth  to  James  Ferry 2,  000 

Total 20,000 


COMMERCIAL  STATISTICS. 

The  commerce  reported  for  the  year  ending  May  31,  1907,  consisted  of  9,750 
tons  of  saw  logs  and  3,300  tons  of  railway  ties,  all  of  which  were  rafted  and 
floated  with  the  current. 


X  6, 

IMPROVEMENT  OF  BLACK  AND  CURRENT  RIVERS,  ARKANSAS  AND 

MISSOURI. 

These  works  were  consolidated  by  river  and  harbor  act  of  March  3, 
1905,  prior  to  which  they  had  been  provided  for  under  separate 
appropriation  titles. 

OPERATIONS   THIS   FISCAL   YEAR. 
(a)    BLACK    RIVER. 

The  snag  boat  Quapaw  worked  over  the  river  below  Black  Rock 
(80)  during  the  latter  half  of  November,  1906.  In  May,  1907,  this 
boat  worked  over  the  river  below  the  mouth  of  Current  River  (116). 
In  both  instances  the  river  was  at  too  high  a  stage  to  do  much  channel 
work,  therefore  the  work  was  confined  to  cutting  overhanging  timber. 
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The  snag  boat  Riverside  (hand  propelled)  came  into  this  river 
from  Current  River  July  6,  1906,  and  worked  upstream  toward  Pop- 
lar Bluff  (239)  to  Hogg  Place  (232),  where  a  15-foot  rise  was  met  on 
November  18  and  19,  1906.  The  boat  was  cordelled  to  Poplar  Bluff 
(239)  and  laid  up  for  the  winter.  It  was  placed  in  commission  again 
on  June  11, 1907,  and  at  the  close  of  the  year  is  working  in  the  vicinity 
of  the  foot  of  Big  Island  (220). 

Nummary  of  work  done  by  snag  hoats  Quapaw  and  Riverside  in  Black  River. 


Bo*t. 

Work  done  between— 

Dis- 
tance. 

Snags 

re- 
moved. 

25 
1.015 

Trees 
cut. 

Drifts 
broken. 

Miles 
run. 

Quapaw  

Riverside.... 

Mouth  of  Black  and  mouth  of  Current  River. 
Mouth  of  Current  River  and  Poplar  Bluff 

Mouth  of  Black  River  and  Poplar  Bluff 

Miles. 
116 
123 

3,222 
1,228 

2 

7 

397 
196 

Total.. 

239 

1,070 

4|450 

9 

595 

(b)  current  river. 

The  only  active  operations  on  this  stream  this  year  were  those  of 
working  the  snag  boat  Riverside  (hand  propelled)  from  Greene  Place 
(12.6)  to  the  mouth  of  the  river  during  the  first  five  days  in  July, 
1906.  By  these  operations  30  snags  were  removed  from  the  channel 
and  77  trees  cut  from  caving  banks.  The  expenditures  this  year  have 
been  in  payments  of  liabilities  outstanding  at  the  close  of  last  fiscal 
year,  in  payment  for  caring  for  plant,  and  in  payment  of  apportioned 
exi)enses  of  repairing  and  refitting  the  Qvupaw  and  Riverside  for 
active  work  during  the  coming  season. 

Money  statements. 

BLACK  BIVEB. 

July  1,  1906,  balance  unexpended $5,926.08 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_     13, 000. 00 
Receipts  from  sales 7.00 

18, 933. 08 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 6, 589. 93 

July  1,  1907,  balance  unexpended 12,343. 15 

July  1,  1907,  outstanding  liabilities 688. 16 

July  1,  1907,  balance  available 11, 654.  99 

CUBBENT  RIVEB. 

July  1,  1906,  balance  unexpended $1,314. 16 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907_      5, 000. 00 

6, 314. 16 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of   improvement 1, 285. 01 

July  1,  1907,  balance  unexpended 5,029. 15 

July  1,  1907,  outstanding  liabilities 4.00 

July  1,  1907,  balance  available 5,025.15 

?> 
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CONSOLIDATED. 


Aznount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  .30, 
1909,  for  maintenance  of  improvement.  In  addition  to  the  balance 
unexpended  July  1,  1907*- $4,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1S99. 


APPROPRIATIONS. 

Appropriations  for  Blaclc  River  have  been  made  separately  under  the  heads  of 
"  Improving  Black  River,  Missouri,"  "  Improving  Biacic  River,  Arlcansas,'*  and 
**  Improving  Black  River,  Arkansas  and  Missouri.**  This  river  is  understood 
not  to  have  been  included  in  the  snagging  operations  under  the  early  appropria- 
tions for  snagging  in  western  rivers.  The  appropriations  for  it  and  for  Cur- 
rent River  are : 


Date  of  act. 


Black 
River. 


June  2, 1872 

June  14. 1880 815,000.00 

March  8,1881 6,000.00 

August  2, 1882 10.000.00 

July 5. 1884 ,    20,000.00 

6,000.00 

12,000.00 

i2,ooaoo 
5,ooaoo 

9,600.00 

8,ooaoo 

8,000.00 

2i,7oaoo 

08,580.50 

13.000.00 

) 13,000.00 


August  6, 1886 

August  11, 1888 

September  19«  1890 

July  18. 1892 

August  18, 1894 

June  8, 1896 

March  8, 1899 

June  13, 1902 

May  81, 1904,  allotted  from  maintenance  appropriation,  act  of  June  13. 1902  . . 


March  8,1906;(apportionedJ 
March  2, 1907  (apportioned] 


Total  appropriations ,  166,7S0l6O 

Receipts  from  sales  this  fiscal  year 7.00 


Total  receipts 166,737.60 


•  $8,500  less  $319.50  not  used  and  returned  to  the  Treasury. 


Current 
River. 


$5,000.00 

'*2,'66a» 


S,OO0.0D 
2,000.00 
5,000.00 
6.900.00 
2,985.00 
6,000.00 

6,ooaoo 


U.83SlOO 


41,835.00 


COMMERCIAL   STATISTICS. 
Both  rivers  were  at  good  boating  stage  all  the  year. 
List  of  vessels  that  navigated  Black  River  from  May  31,  1906,  to  June  i,  1901. 


Net  ton- 
nage. 

Draft  loade<l. 

Between. 

Round    Pasaen- 
trips.  1    gers. 

Name. 

Steam- 
er, 

Barges. 

Ft.  in. 

2  6 

6    0 

4  0 

5  0 

6  0 

3  6 

4  6 
2    0 

Miriam 

65 
46 

48 

66 
97 
46 

49 

79 
6 

Ft  in. 
8    0 

2    2 

2    6 
8    4 
8    0 
8    0 

2    4 

8    0 
2    0 

Newport  and  Gibson  Mill 

1  ' 

/Pocanontas  and  Strawberry 

25     

Welcome 

\Pocahontaii  and  Downey 

76   

Starr  . 

J  acksonport  and  Clover  Bend 

4   

G.  W.Hnff 

Geo.  Pope 

Minnehaha 

Pocahonta.s  and  sundry  pointu 

Jacksonport  and  Black  Rock 

72             212 
36              25 

do 

25              » 

f  Poplar  Bluff  and  Old  River 

149    

Roy 

'  Poolnr  Bluff  and  Corninsr 

74     

Black  Rcxjk  and  Jog  yards 

/Current  River  and  Newport 

21  ,       

4     

C.  E.  Taylor 

\Pocahontas  and  Little  Black  River. . . . 
Brookings  and  Coming 

75         

Hickory    (gaso- 
Une). 

10  '  

1 
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Idst  of  vessels  that  navigated  Current  River  from  May  81,  1906,  to  June  1, 1907. 


Net  ton- 
nage. 

Dvaft  loaded. 

Between. 

Ronnd 
tripe. 

Passen- 
gen. 

Name. 

Steam- 
er. 

BaxKes. 

Welcome 

45 

66 
79 

FLin. 
2  2 
8  4 
8    0 

FL  in. 
2    6 
4    0 
4    6 

Downey  and  Pocahontafl 

75 
3 
76 

Q.  W.  Huff...    . 

Pocahontas  and  Little  Black  River. . . . 
do 

C.E.  Taylor 

Classification  of  commerce  reported,  year  ending  May  31,  1907. 


Articles. 


Cotton 

Ckyttonieed 

Lumber 

Saw  logs 

Staves  and  bolts. 
Railway  ties 


Black      Current 
River.       River. 


Tom. 
624 
880 
27,686 
46,828 
25,691 
5,701 


7bn8. 
400 
100 


14,436 
25,610 
7,940 


Articles. 


Miscellaneous  freights 

Total  reported  ... 

Estimated  value 


Black 
River. 


Tom. 
1,055 


107,914 


9692,968 


Current 
River. 


Tons^ 


48,486 


«226»655 


X  7. 
IMPROVEMENT  OF  ST.  FRANCIS  AND  L'ANGUILLE  RIVERS,  ARKANSAS. 


OPERATIONS  THIS  FISCAL  YEAR. 

Other  than  to  care  for  property  and  make  preliminary  arrange- 
ments for  beginning  active  operations  in  July,  1907,  nothing  was  done 
during  this  fiscal  year,  the  appropriation  of  March  2, 1907,  not  becom- 
ing available  until  the  snagging  season  had  passed. 

The  balance  available  July  1,  1907,  will  be  expended  in  snagging 
operations  below  the  mouth  of  Tyronza  (118)  and  in  caring  for  jSant 
during  high-water  seasons.  The  amount  estimated  as  being  needed 
daring  the  fiscal  year  ending  June  30, 1909,  is  for  snagging  operations. 

Money  statement 

July  1,  1906,  balance  unexpended $868,71 

Amount  appropriated  bj'  river  and  harbor  act  approved  March  2, 1907.  12, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


12, 868.  71 
716. 45 


July  1,  1907,  balance  unexpended 12,152.26 

July  1,  1907,  outstanding  liabilities 275.21 . 


July  1,  1907,  balance  available 11.877.05 


'Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 2,500.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

The  earlier  examinations  and  the  earlier  operations  were  made  under  appro- 
priations for  these  in  conjunction  with  other  rivers.  Of  the  expenditures  under 
those  appropriations  this  office  has  no  record. 

The  separate  appropriations  are  as  follows: 

March  3,  1871,  St  Francis  River,  Arkansas $10,000.00 

June  14,  1880,  St.  Francis  River,  Arkansas 5,000.00 

July  5.  1884,  St  Francis  River,  Arkansas 12, 000. 00 

August  5,  1886,  St  Francis  River,  Arkansas 8,000.00 

August  11,  1888,  St  Francis  River,  Arkansas 4,000.00 

September  19,  1800,  St  Francis  River,  Arkansas 4,000.00 

August  18,  1894,  St  Francis  River,  Arkansas  (part) 8,000.00 

June  3,  1806,  St  Francis  River,  Arkansas 8,000.00 

March  3,  1899,  St  Francis  River,  Arkansas 8,000.00 

June  18,  1878,  L'Anguille  River,  Arkansas 10,000.00 

March  3,  1879,  L'Aiiguiile  River,  Arkansas 5,000.00 

June  14,  1880,  L'Anguille  River,  Arkansas 2,000.00 

June  13,  1902,  St  Francis  and  LMnguiile  rivers,  Arkansas 9, 000. 00 

May  31,  1904.  allotted  from  appropriation  for  maintenance  of  river 

and  harbor  improvement,  act  June  13,  1902  (less  $62.81  returned).  4, 237. 19 

March  3,  1905 6, 000. 00 

March  2,  1907 12,000.00 

Total  appropriations  for  St  Francis  and  L'Anguille  rivers—  115,237.19 
Expended  to  June  30,  1907: 

Old  project $84,000.00 

New  project 19, 084. 93 

103, 084. 93 

Unexpended  July  1,  1907 12, 152. 26 


COMMERCIAL   STATISTICS. 

Below  the  town  of  Madison  the  river  was  at  comparatively  good  boating  stage 
all  the  year.  Above  the  town  of  Madison  the  river  was  too  shoal  for  profitable 
navigation  during  July,  August,  and  a  part  of  September.  Commerce  in  the 
Sunken  Lands  above  the  town  of  Marked  Tree  is  handled  mainly  by  small 
gasoline-power  lx>ats  towing  small  barges  of  10  to  15  tons  capacity.  No  report 
was  received  from  any  of  these  boats,  of  which  there  are  several  in  this  section 
of  the  river.  One  individual  interested  In  the  commerce  in  the  Sunken  Lands' 
estimates  that  it  will  be  about  12,000  tons  this  year. 

List  of  vessels  reporting  having  navigated  8t.  Francis  River,  Arkansas,  bettoeen 
May  31,  1906,  and  June  1,  1907. 


Name. 


Net 
ton- 
nage. 


Draft  loaded. 


Steamer.  Barges. 


Between- 


Round 
trips. 


Paawn- 
gers. 


Basel  Rice... 
J.  M.  Llnder . 


Lake  City 

City  St.  Joseph. 
Dolphin  No.  3.. 

J.C.AUee 

Joy  Patton 


Satellite 

Dauntless 

FredHartwlg. 


101 
78 

17 
182 
355 

87 


26 
246 


Ft.     in. 
8       6 


Ft,  in. 

5  6 

4  2 

3  0 


Marianna  and  Helena 

(-Memphis  and  Togo 

I  Memphis  and  Burnt  Cane 

I  Memphis  and  Double  Bar 

(.Memphis  and  Madison 

Marked  Tree  and  points  below. . 

Memphis  and  Black  Fish 

do , 

....do 

f....do 

(Memphis  and  Madison 

jMemphis  and  Black  Fish , 

\Memphi8  and  Madison , 

Marked  Tree  and  Parkin , 

MiaslBBippi  River  and  Parkin  . . 


152 


15 
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LUt  of  vessels  reporting  having  navigated  St.  Francis  River,  Ark,,  etc. — Cont'd. 


Name. 

'Net- 
ton- 
nage. 

Draft  loaded. 

Between— 

Round 
trips. 

Passen- 

Steamer. 

Barges. 

gers. 

Wash  Honshall 

184 
187 
100 

72 

13 
5 
4 
8 
4 
6 

5 

4 
5 

Ft. 
8 
5 
3 

4 

2 

2 

1 
1 
3 

1 
1 

in. 
6 
0 
0 

Ft.  in. 

5  0 

6  0 
5       0 

Miffiifisippi  River  and  Black  Fish  . . . 
Helena  and  Black  Fish 

1 

15 

5 

2 

8 

2 

48 

50 

4 

86 

80 

22 

10 

100 

50 

12 

BirminRham 

Victor 

do 

(Helena and  Ramrio.... 

4 

Nettie  JohnooD  .... 

0   ^        --- 

'  Helena  and  Mananna 

13 

"  0 
8 
7 

1? 

10 

3       6 
1       4 

1  4 
8       6 

2  4 
1        A 

Memphis  and  Marianna 

5 

DoraGlarka 

I.tO 

Troyo 

Marianna  and  Parkin 

Ethelo 

do.  .              

Indianao 

Helena  and  Ragglo 

150 

Evaa 

Wittsburg  andTSIack  Fish 

Rambler  a.. 

do 

Lone  Stara 

0    

Oil        fi 

Madison  and  Parkin 

Ruby a 

Madison  and  Jjalceside 

500 

Arrow  a 

4 
4 

1        2 

Madison  and  Wittsburg 

Reinharta 

Madiflon  and  Helena. 

■  Gasoline-power  boats.     Others  are  steamboats. 
Classification  of  commerce  reported,  year  ending  May  31,  1907. 


Articles. 


Cotton 

Cotton  seed . 

Grain 

Liye  stock... 

Saw  logs 

Mussel  shells, 
Lumber , 


Tons. 


912 
1,184 

750 

252 
137, 126 

480 
6,447 


Articles. 


Staves  and  bolts 

Provisions 

Miscellaneous  freights 

Total  tonnage  reported 

Estimated  value 


Tons. 


1,082 

621 

2,161 


151,015 


$838,397 
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APPENDIX  Y. 


REMOVING  SNAGS  AND  WRECKS  FROM  MISSISSIPPI  RIVBRr-IM- 
PROVEMENT  OF  MISSISSIPPI  RIVER  BETWEEN  THE  OHIO  AND 
MISSOURI  RIVERS. 


REPORT  OF  COL,  CLINTON  B.  SEAR8,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907. 


IMPROVEMENTS. 


1.  Removing  snags  and  wrecks  from 
the  Mississippi  River  below  the 
mouth  of  the  Missouri  River. 


2.  Mississippi  River  between  the  Ohio 
and  Missouri  rivers. 


Engineer  Office,  United  States  Army, 

St.  Louis^  Mo.^  July  10^  1907. 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  report 
for  the  works  under  my  charge  for  the  fiscal  year  ending  June  30, 
1907. 

Very  respectfully,  Clinton  B.  Sears, 

Colonel^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


Y  I. 

REMOVING    SNAGS    AND    WRECKS    FROM    THE    MISSISSIPPI    RIVER 
BELOW  THE  MOUTH  OF  THE  MISSOURI  RIVER. 

A  concise  statement  of  the  project  for  and  historv  of  this  work  will 
be  found  in  the  present  Annual  Report  of  the  Chief  of  Engineers, 
United  States  Army,  to  which  this  is  appended,  as  Well  as  on  page 
2621  of  the  Annual  Kepjort  of  the  Chief  of  Engineers  for  1900. 

This  work  is  now  being  done  by  two  large  steel-hull  snag  boat& — ■ 
H.  G.  Wright  and  /.  N.  Macomb — fitted  with  all  necessary  tools  and 
appliances  and  operated  by  hired  men.    They  patrol  the  river  be- 
tween the  mouth  of  the  Missouri  River  and  Natchez,  Miss.,  occa- 
sionally going  as  far  down  ds  New  Orleans,  La. 

Descriptions  of  these  boats  will  be  found  in  the  Annual  Report  of 
the  Chief  of  Engineers,  1896,  page  2054  et  seq. 

OPERATIONS    DURING    THE    FISCAL    YEAR    ENDING    JUNE    30,    1907. 

At  the  beginning  of  the  year  the  repairs  of  the  snag  boats  (begun 
during  the  latter  part  of  the  previous  fiscal  year)  had  not  been  en- 
tirely completed.  T 
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The  repairs  to  the  J,  N.  Macomb  were  completed  on  July  15,  1906, 
on  which  date  the  boat  left  Memphis,  Tenn.,  and  resumed  the  work 
of  removing  obstructions.  The  repairs  to  the  H.  G.  Wright  were 
completed  August  2,  1906,  on  which  date,  leaving  St.  Louis,  Mo.,  this 
boat  also  resumed  search  for  obstructions.  During  the  year  these 
steamers  patrolled  the  river  between  the  mouth  ot  the  Missouri 
River  and  Kennerville,  La.,  17  miles  above  New  Orleans,  La.,  a 
distance  of  about  1,240  miles,  and  removed  snags,  wrecks,  drift  piles, 
and  leaning  trees  wherever  necessary  and  as  conditions  of  the  river 
were  favorable  for  the  work. 

Both  boats  were  laid  up  at  St.  Louis,  Mo.,  for  ordinary  annual 
repairs,  in  tRe  latter  part  of  the  fiscal  year — the  Wright  from  March 
20*^  to  May  21,  1907,  and  the  Macomb  from  May  9  to  the  end  of  the 
year. 

A  summary  of  the  work  accomplished  during  the  fiscal  year  is 
given  in  the  following  table : 


Name. 

Snags 
pulled. 

Tr^es 
cut. 

1,620 
1,152 

Drift 
piles  re- 
moved. 

Wrecks 
removed. 

Miles  tra- 
versed. 

H.G.Wright 

1,463 
1,876 

1 
22 

3 

4 

10,221 

J.N.Macomb 

U,&»4 

Total 

8,839 

2.772 

23 

7 

21,815 

111  addition  to  the  work  tabulated,  the  Wright^  November  19-22, 
1906,  removed  the  wreck  of  the  steamer  Elk  from  the  canal  at 
Vicksburg,  Miss. ;  February  20,  1907,  broke  up  part  of  wrecked  barge 
at  Penitentiary  Point,  111.;  February  25,  1907,  worked  on  wreck  of 
gasoline  boat  at  Greenfield,  about  5  miles  above  Cairo,  111.;  and  the 
Macorab^  November  6  and  20,  1906,  removed  a  wrecked  coal  barge  at 
Brooks  Point,  111.;  November  9  and  10,  1906,  removed  wreck  of  a 
barge  at  \\Tiitehouse,  Mo. ;  November  17  to  20,  1906,  removed  wreck 
of  steamer  Grand  Tower  at  Atherton,  111.;  November  23,  1906,  res- 
cued barge  belonging  to  the  Interstate  Transportation  Company  of 
Hickman,  Ky.,  which  had  broken  from  its  moorings  and  had  lodged 
on  the  head  of  Island  No.  25. 

The  trees  referred  to  are  generallv  leaning  timber  in  bends  of  the 
river,  or  trees  that  are  liable  to  fall  into  the  water  and  become  ob- 
structions to  navigation. 

APPROPRIATIONS. 

•  The  appropriations  from  the  beginning  of  the  work  to  the  year 
1878  were  made  in  lump  sums,  principally  under  the  titles  of  "  Im- 
provement of  the  Mississippi,  Missouri,  and  Arkansas  rivers,"  and 
were  applied  to  several  streams  as  their  needs  or  the  terms  of  the  laws 
required.  Appropriations  from  1879  to  1888  were  specifically  made 
or  allotted  for  this  work.  In  the  latter  year,  August  11,  an  annual 
appropriation  of  an  amount  not  to  exceed  $100,000  was  made  for  this 
work,  since  which  time  the  snag  boats  have  patrolled  the  river  when- 
ever necessary,  in  order  to  keep  the  channel  free  from  obstructions, 
such  as  logs,  drift  jams,  leaning  trees,  and  such  wrecks  as  with  their 
appliances  they  were  able  to  remove  or  to  break  up  with  explosives. 
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The  details  of  the  expenditures  and  the  work  done  are  shown  in 
the  following  table : 

Table  of  amount  expended  and  work  done  in  removing  obstructions  in  Mississippi 
River  between  mouth  of  Missouri  River  and  "Sew  Orleans,  La,,  from  March  28, 
1868,  to  June  80, 1907, 


0 

Amount 
expended. 

Work  done. 

Yeare. 

8na«s 
pulled. 

Trees 
cut. 

Drift 

piles 

removed. 

Wrecks 
removed. 

Maich  28, 1868,  to  June  80, 1871 

3,271 

1,865 
1,366 

630 
1,461 
1,218 

676 

889 
1,133 
1,622 
1,067 
1,909 
2,776 

968 
1,692 

693 
2,030 

798 
1,864 
2,861 
8,450 
3.389 
2,946 
3.067 
3,307 
2,979 
8,072 
4,253 
3,300 
4.479 
3.666 
3,907 
1,562 
4,654 
4.118 
2,564 
3.339 

87,438 

2,621 

1,713 

515 

2,984 

1,689 

403 

3,346 

2,690 

60 

647 

4,983 

26,297 

4 

16,900 

567 

6,269 

348 

9,102 

12. 112 

21.316 

20,571 

8.214 

22.861 

17,520 

19,648 

31,014 

14,856 

30,695 

16, 170 

19,746 

28,870 

■   6.895 

17.034 

16.241 

14,478 

2,772 

30 

12 
5 
6 

14 
6 
4 
1 
5 

19 
6 

32 

34 
3 

Fincal  year  ending  June  30— 

1873 

$46,961.40 
72,802.80 
70,727.01 
49,854.30 
86,220.08 
20.122.54 

121,820.16 
74,988.94 

102,308.43 
76,311.29 
69,540.59 
18.390.48 
46,395.47 
20,047.71 
43,583.12 
17,302.29 
67,511.37 
49,089.17 
92,720.97 
98.250.00 
96,497.23 
88,262.46 

100,000.00 
80,496.26 
83,421.64 
88,917.74 
88,923.15 
86,366.29 
86,710.06 
93.055.27 
72,587.48 
88,245.25 
81,822.81 
85,662.36 
85,669.59 

J874 

1875 

1876 

1 

1877 

1878 

1879 

1880 

1881 

1882 

1888 

1884 

1886 

1886 

1887 

10 

1888 

1889 

1890 

34 
23 
37 

8 
1 

1891 

1892 

1893 

16 
19 
22 
11 
24 
32 
34 
19 
28 
27 
2 
18 
19 
16 
23 

1894 

5 

1895 

1896 

3 

1 

1897 

2 

1898 

3 

1899 

1900 ..     . 

1901 

1902 

7 

1908 

1904 

1905 

1906 

2 
12 

1907 

7 

Total 

2,499,501.70 

88,094 

436,489               590 

52 

Amount  expended  from  current  allotment  during  the  fiscal  year 
was  $85,669.69.  A  statement  of  this  expenditure,  as  required  by  law, 
is  given  in  the  accomj)anying  table. 

Authority  was  obtained,  December  15,  1906,  to  use  that  part  of  the 
fund  unexpended  in  the  operations  of  the  snagboats  for  the  removal 
of  Beaver  Dam  Rock  (and  other  rocks),  considered  obstructive  and 
dangerous  in  the  channel,  but,  owing  to  the  high  stage  of  water  had 
contmuouslv  since  that  date,  work  upon  the  rock  has  not  been 
attempted,  but  has  been  deferred  until  the  low  water  of  the  coming 
season. 

The  work  done  by  the  snag  boats  is  of  great  benefit  to  the  commerce 
and  navigation  on  the  river.  Before  the  river  was  so  completely 
patrolled  as  it  now  is,  the  sinking  of  steamboats  and  other  river  craft 
Dy  running  on  snags  was  a  common  occurrence.  During  recent  years 
such  disasters  seldom  occur.  Although  life  and  property  would  seem 
to  be  much  safer  than  formerly,  the  rate  of  insurance  has  not  mate- 
rially decreased. 
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It  is  proposed  during  the  coming  year  to  continue  operating  these 
snag  boats,  as  provided  in  the  river  and  harbor  act  of  August  11, 1888, 

The  statistics  relating  to  the  commerce  benefited  by  the  operation 
of  these  snag  boats  will  be  found  in  the  report  of  operations  for  this 
year  for  the  improvement  of  the  Mississippi  River  from  the  mouth 
of  the  Missouri  to  the  mouth  of  the  Ohio  River,  and  in  the  Reports  of 
the  Mississippi  River  Commission  and  the  district  oflBicers  thereunder. 

The  headquarters  of  the  snag  boats  is  in  St.  Louis, 

The  amount  of  customs  collected  at  St.  Louis  during  the  fiscal  year 
was  $2,473,303.79. 

The  amount  of  internal  revenue  collected  was  $8,153,432.02. 


ALLOTMENTS. 


Previous  to  March  3,  1879 
(approximated) 

By  act  of — 

Marcli  3,  1879 

June  14,  1880. 

March  3,  1881 

March  2,  1882 

July  5,  1884 

August  5,  188() 

August  11,  1888. 

Fiscal  year  ending  June 
30— 

1890 

1891 

1892 

1893 

1894 


$358,  627.  35 

100, 000.  00 
100,  000.  00 
80,000.00 
85.000.00 
72,  950.  a3 
56,  250.  00 
100, 000. 00 


49,  089.  17 
92,  720.  97 
98,  250.  00 
96,  497.  23 
88,  252.  46 


Fiscal  year  ending  June 
30— 

1895 $100,000.00 


1896. 
1897- 
1898- 
1899. 
1900_ 
1901- 
1902- 
1903- 
1904- 
1905- 
1906- 
1907- 


80.  496.  26 
83.421.64 
88,  917.  74 
88,  923.  15 
86,355.29 
86,  710.  05 
93.  055.  27 
72,  587.  48 
88,  245.  25 
81, 822.  81 
85.  662.  3<5 
85,  669.  59 


Total 2.490,504.70 


Amount  drawn  under  section  7,  act  of  August  11,  1888 $91,318.36 

June  30,  1907,  amount  expended  during  fiscal  year 85, 669.  59 


July  1,  1907,  balance  unexpended 5,648.  77 

July  1,  1907,  outstanding  liabilities 5,648.77 


July  1,  1907,  amount  available  for  fiscal  year  1908 100,000.00 


Summary  of  expenses  for  operating  U,  8.  snag  boats  H,  O.  Wright  and  J,  X.  Ma- 
comb in  connection  with  the  work  of  removing  obstructions  in  Mississippi 
River  during  the  fiscal  year  ending  June  30,  1907. 


Application. 

1906. 

July. 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 

Office  expenses 

S661.64 

1,382.33 

49.35 

129.60 

238.  G4 

$5.64 

2,051.83 

25.95 

748.84 

616.76 

30.25 

41.14 

S3. 00 

2,055.00 

2.70 

994.63 

303.85 

7.75 

21.25 

S10.80 
2,050.51 

S4.89 
2,002.60 

$74.20 

Expenses  of  snag  boat   H.  G. 
Wright; 
Crew 

2,088.00 
11  95 

Outfit 

Fuel 

501.89 

675. 17 

177.90 

8.36 

1,270.88 
348.55 
88.76 

871. 15 

Subsistence 

SuDnlies                    

769.83 

Repairs 

566.72 

Miscellaneous          

9.70 
1,978.66 

Expenses  of  snag  boat  J.  N. 
Macomb: 
Crew 

l,847.fi6 

2,098.66 

2,125.85 

2,045.17 

2,095.67 

Outfit 

Fuel 

700.00 
703.07 

1,268.49 
364.49 

928.75 
668.53 

1,841.90 

888.18 

12.64 

23.22 

614.01 
822.17 

1.283.25 
906  87 

Subsistence    

SuDolles 

Repairs ' 



2.00 

202.96 

Miscellaneous                 .  . . 

Total 

6,213.01 

7,251.95 

7.111.81 

7,225.24 

6,637.11 

7,642.60 
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Summary  of  expenses  for  operating  U,  S.  snag  boats  E,  O,  Wright  and  J.  A'. 
Macomb,  etc. — Ck>ntinued. 


Application. 

1907. 

Jan. 

Feb. 

Mar. 

Apr. 

May. 

June. 

Total. 

Office  expeiues 

$715.80 
2,042.67 

166.09 
2,056.00 

$685.08 
1,981.84 

1885.07 

1,626.84 
846.88 
834.88 
844.88 
639.34 

1,666.45 

9711.90 

1,795.66 
461.00 
256.05 
694.44 
120.80 
238.13 

S16.25 

102.49 

*i,"U2.'47* 
431.69 

93,789.71 

Expenses  of  snag  boat  H.  6. 
Crew 

21,184.67 

Outfit 

887.83 

Fuel 

1,058.51 
172.60 

665.65 
245.27 

483.27 
874.17 

8,427.82 

SubfliBtence 

6,200.05 

HuDDlles 

1.064.79 

Repairs 

28.80 

2,494.85 

Miscellaneous 

9.70 

Expenses  of  snag  boat  J.  N. 
Macomb: 
Crew 

2,129.00 

2,111.00 

2,104.00 

2,137.67 

2,047.73 
148.22 
267.76 
414.97 
237.07 

1,119.64 

108.88 
868.14 
162.00 
277.47 
130.30 
1,815.61 

22,829.40 

Outfit 

1,006.86 

Fuel 

556.65 
733.66 

1,088.85 
204.62 

1,251.20 
265.64 

1,038.93 
549.41 
41.79 

10,496.78 

Subsistence 

5,192.98 

Supplies 

421.80 

Repairs 

2,668.85 

Miscellaneous 

Total 

7,408.89 

6,431.48 

7,145.05 

9,561.14 

8,498.26 

4,548.55 

85,669.59 

Y    2. 

IMPROVEMENT   OF    MISSISSIPPI    RIVER    BETWEEN    OHIO   AND    MIS- 
SOURI RIVERS. 

PROJECT  OF   1881,  REVISED  IN   1883,  1903,  AND  1905. 

A  concise  statement  of  the  project  for  and  histoiy  of  this  work 
will  be  found  in  the  Annual  Keport  of  the  Chief  or  Engineers  for 
1906,  page  462,  as  well  as  on  page  2631  of  the  Report  of  the  Chief 
of  Engineers  for  1900. 

Reference  should  be  made  to  the  Report  of  the  Chief  of  Engineers, 
United  States  Army,  for  1894,  pages  1577  et  seq.,  for  information 
relating  to  the  development  of  the  various  forms  of  construction  and 
for  a  resume  of  the  various  types  employed  between  1872  and  1894, 
and  to  the  Reports  of  the  Chief  of  Engineers,  United  States  Army, 
for  1895,  page  2059;  1896,  page  I7l7;  1897,  page  2012;  1898,  page 
1698 ;  1900,  page  2632,  and  1901,  page  2169,  for  minor  details  as  to 
forms  of  construction. 

Since  the  adoption  of  this  project  work  has  been  done  substantially 
according  to  the  methods  referred  to  above  at  the  following  locali- 
ties: Mouth  Missouri  River,  Sawyer  Bend,  St.  Louis  Harbor,  Caho- 
kia  Chute,  Arsenal  Island,  Horsetail  bar,  Carroll  Island,  Twin  Hol- 
lows, Pulltight,  Beards  Island,  Chesley  Island,  Jim  Smiths,  Sulphur 
Springs,  Foster  Island,  Lucas,  Herculaneum,  Calico  Island,  Cornice 
Island,  Forest  Home,  Osborne  Field,  Michaels  Landing,  Rush  Tower, 
Fish  Bend,  Danby  Landing,  Ames  Island,  Rush  Towhead,  Peniten- 
tiary Point,  Sycamore  Landing,  Fort  Chartres,  Crooks,  Turkey  Is- 
land, Mudd  Landing,  Moro  Island,  Ste.  Genevieve,  Fairy  Island, 
Kaskaskia  Island,  Horse  Island,  Chester,  Crain  Island,  Liberty  Is- 
land, Liberty  Bend,  Lacours  Island,  Willard,  Hamburg,  Devil  Island, 
Minton  Point,  Cape  Girardeau,  Commerce  Island,  Burnham  Island, 
Powers  Island,  Goose  Island,  Philadelphia  Point,  Commercial  Point, 
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Prices  Landing,  Buffalo  Island,  Dogtooth  Bend,  Greenleaf  Bend, 
Beechridge,  Hurricane  Field,  Eliza  Point,  Greenfield  Bend,  and 
vicinity  of  Cairo. 

During  the  fiscal  year  ending  June  30,  1907^  work  for  the  perma- 
nent improvement  of  the  river  has  been  carried  on,  as  hereinafter 
described,  at  Chesley  Island,  James  Landing,  Osborne  Field,  Peni- 
tentiary Point,  Cram  Island,  Willard  Landing,  Devil  Island,  and 
Eliza  towhead.     (See  Pis.  I  and  II.) 

The  project  adopted  for  the  permanent  improvement  of  the  Mis- 
sissippi River  between  the  mouths  of  the  Ohio  and  Missouri  rivers 
was  approved  by  the  Chief  of  Engineers,  United  States  Army,  March 
31,  1881.  The  estimate  of  the  cost,  as  revised  in  1883,  was  $16,397,- 
600.  The  project  was  modified  by  the  river  and  harbor  act  of  June 
3,  1896,  to  permit  the  construction  and  operation  of  dredges.  It  was 
a^ain  modified  to  some  extent  in  1903  by  the  Board  of  Engineers  for 
Rivers  and  Harbors  in  report  dated  November  12, 1903,  the  dredging 
authorization  of  which  was  adopted  by  Congress  in  the  river  and 
harbor  act  of  March  3,  1905. 

The  interpretation  of  this  act  virtually  stopped  all  construction 
work  for  the  permanent  improvement  of  the  river  within  the  district, 
except  for  the  small  unexpended  balances  from  previous  appropria- 
tions. Attention  being  called  thereto,  an  unallotted  portion  oi  tho 
appropriation  was  made  available  by  an  act  approved  June  29,  1906, 
for  the  construction  of  works  urgently  needed. 

By  the  report  of  1903  the  cost  is  increased  $20,000,000  in  addition 
to  expenditures  already  made,  provided  the  projects  in  force  be  ad- 
hered to  throughout.  The  cash  expenditures  to  December  31,  1903, 
are  considered  as  approximately  the  cost  of  the  work  up  to  the  date 
of  the  report  of  the  Board.  They  were  $10,476,654.53.  The  total 
estimated  cost  as  last  revised  is  therefore  $30,476,654.53. 

The  total  amount  appropriated  to  June  30,  1907,  was  $12,654,- 
999.98.  Of  this  amount  $180,000  w^as  allotted  by  acts  and  projects 
for  improvement  between  the  Illinois  and  Missouri  rivers,  including 
Alton  Harbor,  leaving  a  balance  of  $12,474,999.98  to  be  applied  to 
the  project  for  the  general  improvement  between  the  mouths  of  the 
Ohio  and  Missouri  rivers.  The  balance  of  the  last  revised  estimate 
not  appropriated  June  30,  1907,  is  therefore  $18,001,654.55. 

WORKS   OF  IMPROVEMENT. 

Because  of  the  small  balance  of  funds  available,  for  the  reasons 
stated,  operations  for  the  construction  of  works  of  permanent  im- 
provement were  confined  to  the  repair  and  maintenance  of  the  hurdles 
and  revetments  already  placed  under  the  original  project  and  to  the 
extension  of  the  system  at  two  places  only  of  those  nereinbef ore  men- 
tioned, at  both  of  which  work  was  urgently  required.  Three  dredges 
were  in  commission  throughout  the  fall,  operating  upon  twelve  ob- 
structing bars  which  developed  during  the  low- water  season  of  navi- 
gation. The  construction  of  the  various  parts  of  the  two  suction 
dredges,  required  by  act  of  Congress  approved  March  3,  1905,  was 
begun  under  contract,  and  at  the  close  of  the  year  fair  progress  had 
been  made,  much  delay  having  been  occasioned  m  procuring  structural 
materials  from  the  steel  mills.  The  alterations  to  two  older  dredges 
were  almost  completed,  having  been  carried  as  far  as  was  thought 
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advisable  until  after  experiment  with  certain  parts  during  the  coming 
dredging  season.  Such  local  surveys  and  examinations  were  made  as 
were  needed.    Gauges  were  maintamed  and  read  throughout  the  year. 

The  plant  was  repaired  and  cared  for  at  the  eji^neer  depot,  St. 
Louis,  and  in  the  fleets  at  Clary  ville,  Mo.,  and  Santa  Fe,  111. 

Materials  were  procured  by  contract,  purchase  in  open  market,  and 
by  hired  labor,  as  was  deemed  most  economical  and  advantageous  to 
the  United  States.  Stone  was  procured  by  contract  throughout  the 
year,  and  additional  quantities  which  could  not  be  so  procured  were 

?'  uarried  during  the  fall  season  at  Little  Rock,  Mo.,  by  hired  labor. 
*iling  was  secured  under  contract  and  by  purchase  in  open  market. 
The  price  of  lumber  for  mattress  construction  having  risen  to  a  figure 
which  made  its  employment  too  costly,  willow  brush,  the  use  of  which 
was  discontinued  in  1899,  was  again  resorted  to  and  used  exclusively, 
the  brush  being  procured  by  hired  labor. 

The  stages  of  the  river  were  generally  favorable  for  work  during 
the  fall  and  spring  seasons,  as  no  unusually  high  or  low  stages  were 
reached ;  but  the  weather  during  the  fall  season  was  marked  by  fre- 
quent heavy  rains,  which,  together  with  scarcity  of  labor,  made  the 
cost  of  the  work  done  somewhat  higher  than  it  would  otherwise  have 
been.  The  same  causes  also  retarded  the  delivery  of  materials,  espe- 
cially piling. 

The  general  supervision  of  engineering  operations  during  the  year 
has  been  executed  by  Mr.  Wm.  S.  Mitchell,  assistant  engineer.  Op- 
erations at  the  en^neer  depot,  the  purchase  and  distribution  of  sud- 
sistence  and  supplies,  the  care  and  repair  of  plant  and  procuring  stone 
at  the  Little  Rock  quarry  were  under  the  superintendence  of  Mr. 
C.  D.  Lamb,  assistant  engineer.  The  organization  and  direction  of 
the  field  forces  for  construction  were  in  local  charge  of  Assistant  En- 
gineers W.  M.  Penniman  and  F.  Y.  Parker,  the  former  also  directing 
the  parties  procuring  brush  and  loading  pile  timber.  Local  surveys 
and  collection  of  phvsical  data  were  under  Junior  Engineer  Philip 
Florreich,  jr.  The  drafting  room  was  in  charge  of  Junior  Engineer 
J.  W.  Skelly.  Draftsman  and  Inspector  Holland  W.  Baker  was  in 
charge  of  the  design  of  dredges  Nos,  6  and  6  until  the  letting  of  the 
contract,  since  which  time  he  nas  been  stationed  at  Dubuque,  Iowa,  as 
the  inspector  for  their  construction.  Junior  Engineer  E.  C.  Con- 
stance has  been  under  the  personal  orders  of  Assistant  Penniman. 
The  dredges  in  operation,  Nos.  2.  3,  and  4^  were  in  charge  of  masters 
of  dredge  Jas.  E.  Kennedy,  Wm.  Baxter,  and  L.  H.  Yourtee,  re- 
spectively. 

Reports  from  these  assistants,  giving  the  details  and  accompanied 
by  charts  showing  the  locations  of  the  various  works,  are  on  file.  The 
office  has,  as  heretofore,  been  in  charge  of  Mr.  S.  G.  Clark,  chief 
clerk. 

CX)NSTRUCnON   WORKS. 

In  the  repair  and  construction  of  works  of  permanent  improvement 
during  the  year  the  types  of  hurdles  and  revetments  standard  with 
this  office  for  many  years  have  been  used  and  need  not  be  further  de- 
scribed than  that  the  hurdles  were  permeable  dikes  of  piling  driven 
in  one  to  three  rows  of  three-pile  clumps,  as  was  demanded  by  the 
depths  encountered,  through  wide  foundation  mattresses  woven  of 
willow  brush.    The  bank  revetments  were  of  similar  willow  mats 
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extending  below  the  low-water  contours  to  the  foot  of  the  bank,  with 
the  upper  bank  surfaces  faced  with  riprap  as  high  as  the  natural 
slope  would  allow,  dependence  for  grading  being  placed  upon  succeed- 
ing hiffh  stages  of  river,  after  each  of  which  the  stonework  will  be 
carried  up  the  bank  until  the  top  is  reached. 

Chesley  Island^  Missouri  {19  miles  below  Eads  bridge^  St.  Louis), 
Repair  of  bank  protection. — The  foundation  of  this  revetment  was  laid 
in  1882  and  1883,  its  original  length  being  about  4,500  feet.  The  stone- 
work was  completed  in  1885,  since  which  time  slight  repairs  in  several 
years  have  been  sufficient  to  maintain  the  efficiency  of  the  protection. 
In  recent  years  about  250  feet  at  the  lower  end  of  the  work  have  been 
slowly  worn  away,  and  in  1904  an  extraordinary  freshet  from  the 
Meramec  River  cut  away  the  entire  head  of  the  island  behind  the  re- 
vetment, and  the  portion  of  the  latter  thus  detached,  about  1,300  feet 
in  length,  threatened  to  become  an  obstruction  to  navigation.  In  ad- 
dition a  bank  slip  about  300  feet  in  length  occurred  in  the  stone- 
work a  short  distance  below  the  eroded  bank. 

In  October,  1906,  to  prevent  further  erosion  and  damage  to  the 
revetment,  a  protection  mattress  875  feet  in  length  was  placed  along 
the  caving. shore  at  the  new  head  of  the  island,  and  above  the  mattress 
the  bank  was  revetted  with  stone  to  a  stage  of  13  feet  (St.  Louis 
gauge) ,  which  was  as  high  as  was  then  practicable  without  extensive 
grading.  In  addition  305  linear  feet  of  mattress,  with  stonework  to 
the  20-foot  stage,  were  placed  in  repair  of  the  bank  slip  referred  to. 

It  is  probable  that  the  stonework  will  be  entirely  completed  during 
the  coming  low-water  season. 

The  total  length  of  the  protection  is  now  3,825  feet. 

James  Landing^  Illinois  (34  miles  below  St.  Louis^,  New  bank 
protection. — During  the  last  few  years  the  river  at  this  locality  had 
become  excessively  wide,  with  consequent  bad  navigation,  the  caving 
on  the  Illinois  shore  having  entirely  destroyed  the  James  Landing 
hurdles,  built  1891  and  1892.  In  order  to  check  this  movement  of  the 
channel  to  the  east,  and,  incidentally,  protecting  the  Monroe  County 
levee,  which  was  endangered,  it  was  decided  to  extend  the  Osborne 
Field  revetment  upstream.  The  work  was  done  during  September 
and  October  (1906),  3,900  feet  of  mattress  being  placed,  650  feet  of 
lumber  on  hand,  the  remainder,  3,250  feet,  of  brush,  the  width  vary- 
ing from  130  feet  to  100  feet,  depending  on  the  depth  of  the  water. 
The  lower  end  of  the  mattress  was  connected  with  the  shore-end  mat- 
tress of  old  hurdle  No.  3,  thus  making  the  total  length  of  protection 
above  that  hurdle  4,030  feet.  The  entire  length  of  bank  along  the 
mattress  was  graded  and  revetted  with  stone  to  the  14-foot  stage,  and 
500  linear  feet  were  raised  to  the  16-foot  stage. 

Osborne  Field  {36  miles  below  St.  Louis).  Repair  of  bank  protec- 
//^;,. — In  order  to  stop  the  caving  which  had  been  slowly  taking  place 
in  the  bank  behind  the  revetment  at  Osborne  Field,  placed  in  1892, 
and  which  had  reached  a  maximum  width  of  erosion  of  500  feet,  two 
short  hurdles  were  planned  to  connect  the  old  revetment  with  the 
present  bank  and  induce  a  fill  to  the  former  line.  Of  these  only  one, 
hurdle  No.  2,  was  built,  November,  1906,  its  length  being  506  feet. 
The  T-head  was  omitted,  as  the  old  revetment  was  deemed  sufficient 
protection  to  the  outer  end. 

In  addition  to  the  hurdle  to  check  the  erosion  and  rebuild  the  bank 
line,  the  lower  end  of  the  caving  bank,  about  1,400  feet  below  ti^e 
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hurdle,  was  protected  by  a  mattress  400  feet  in  length  and  stonework 
laid  on  a  graded  slope  to  the  16-foot  stage.  This  new  revetment  lies 
in  the  sharp  angle  between  the  caving  bank  and  the  original  revet- 
ment which  was  gradually  being  destroyed. 

In  this  work  there  were  placed  368  piles,  17  stringers,  118,250 
square  feet  of  mattress,  and  31,000  square  feet  of  stonework,  raised 
to  the  25-foot  stage. 

Penitentiary  Pointy  III,  {4^  miles  helow  St.  Louis).  New  hurdle 
for  channel  contraction. — ^The  first  work  at  this  locality  was  done  in 
1900,  and  consisted  of  a  standard  bank  protection  along  6,350  feet  of 
bank,  with  stonework  carried  to  the  14-foot  stage,  but  about  two- 
thirds  of  this  work  was  entirely  destroyed  by  the  high  waters  in 
1901-2,  the  bank  line  receding  a  maximum  distance  of  about  500  feet. 
In  1903  another  mattress  was  laid  along  this  unprotected  bank,  while 
the  remainder  of  the  1900  revetment  was  extended  upstream  to  Fish 
Bend  slough,  and  the  stonework  for  a  distance  of  4,500  feet  below 
that  point  was  raised  to  the  top  of  the  bank,  making  the  total  length 
of  wholly  and  partially  protected  bank  7,600  feet. 

The  spring  high  water  of  1904,  strongly  deflected  against  this  bank 
by  the  caving  bank  of  Ames  Island  and  the  fast-growing  bar  below 
it,  destroyed  the  lower  portion  of  the  new  work  which  had  been  raised 
to  the  15-foot  stage,  3,380  feet  being  lost.  During  the  following  sum- 
mer the  remainder  of  the  work,  4,220  feet,  was  repaired  and  raised 
to  the  25-foot  stage.  The  bank  below  the  protection  continued  to 
recede,  finally  endangering  the  Monroe  County  levee,  and  the  bar 
below  Ames  Island  extended  rapidly  downstream  and  covered  the 
approach  and  river  front  at  Brickey  Mill,  threatening  the  destruction 
of  river  traffic  at  that  landing. 

In  the  spring  of  1906,  the  local  interests  on  both  sides  demanding 
it,  a  survey  was  made  and  a  project  for  the  construction  of  two  hur- 
dles below  Penitentiary  Point  was  submitted  and  approved.  These 
hurdles  were  to  preserve  to  navigation  Brickey  Mill  Landing  b}^ 
removing  the  bar  m  front  to  restore  the  left  bank,  which  had  receded 
at  the  maximum  point  more  than  2,000  feet,  and  to  insure  protection 
to  the  levee  in  Illinois.  It  was  decided,  however,  to  build  only  one 
(No.  1)  of  the  hurdles  at  first  and  await  its  results  before  locating 
the  second  structure.  Hurdle  No.  1,  begun  in  September  and  com- 
pleted in  November,  1906,  is  located  3,400  feet  below  the  upper  end 
of  Penitentiary  Point  revetment,  using  that  work  for  its  root  at  the 
bank.  The  hurdle  is  1,500  feet  in  length  and  its  outer  end  is  pro- 
tected by  a  modification  of  the  usual  buttress  and  T-head,  the  latter 
being  in  three  branches  or  "  crow's  foot,"  designed  to  govern  more 
effectually  the  swirl  around  the  end  of  the  hurdle  and  lessen  the  eddy 
below. 

In  January,  1907,  the  hurdle  was  broken  by  a  heavy  run  of  ice  and 
drift,  when  the  stage  of  the  river  was  abnormally  high  for  that  sea- 
son of  the  year.  Its  repair  was  begun  in  March  and  completed  early 
in  May. 

The  repair  hurdle  bends  upstream  about  50  feet  from  the  original 
line  and  is  450  feet  in  length. 

Slight  repairs  were  also  made  to  the  stonework  at  the  shore  end  of 
the  hurdle. 
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In  May  a  great  quantity  of  drift  which  had  collected  above  the 
hurdle  was  distributed  along  the  entire  length  of  line  and  sunk  in  a 
mass,  30  feet  to  40  feet  in  width  and  5  feet  to  15  feet  in  depth. 

In  this  hurdle  there  were  placed  2,032  piles,  319,600  square  feet  of 
foundation  mattress,  60,715  square  feet  of  drift  mattress,  1,230  square 
feet  of  stonework. 

It  is  yet  too  early  to  report  definitely  on  the  progress  of  erosion 
for  the  removal  of  the  bar  threatening  Brickey  Mill  Landing,  but 
there  are  indications  of  favorable  action  as  the  result  of  the  channel 
contraction  by  this  hurdle;  the  caving  of  the  Illinois  bank  below  the 
hurdle  has  been  markedly  checked,  and  it  is  thought  will  have  ceased 
by  the  time  of  low  water. 

Craih  Island^  Missouri  {72  miles  below  St.  Louis).  Repair  of 
hurdles. — Both  hurdle  dams,  Nos.  1  and  2,  which  have  been  broken 
for  about  two  years,  were  repaired  in  June. 

Hurdle  dam  No.  1. — ^There  were  two  breaks  in  this  structure  which 
closes  "  Missouri  Chute,"  their  combined  length  being  over  400  feet, 
both  lying  within  600  feet  of  the  Puckett  Island  shore.  The  repair 
hurdle,  620  feet  in  length,  was  deflected  upstream  from  the  original 
line  and  joins  the  Puckett  Island  shore  about  140  feet  above  the  root 
of  the  old  hurdle.  In  addition,  the  shore  protection  for  the  new 
hurdle  end  was  extended  as  a  bank  protection  250  feet  upstream  to  the 
present  head  of  the  island. 

Hurdle  dam  No.  2. — The  breaks  in  this  hurdle  aggregated  about 
100  feet  in  length,  near  the  Grain  Island  side.  The  original  founda- 
tion mattress  having  been  found  intact,  the  piling  was  restored  on  the 
old  line.  The  shore  protections  were  repaired  and  a  mass  of  drift 
collected  above  the  dam  was  distributed  juong  the  piling  and  sunk. 

In  repairs  to  this  hurdle  there  were  placed '615  piles,  30  stringers, 
34,100  square  feet  of  mattress,  13,500  square  feet  of  stonework  in 
revetment  of  the  banks. 

Bank  protection — Revetment. — ^A  large  circular  cave  and  eddy, 
about  125  feet  radius,  between  stations  4  and  9  in  the  revetment  of 
Grain  Island,  threatened  further  destruction  of  the  revetment.  To 
correct  this  condition  and  restore  the  bank  lines,  a  sloping  spur 
hurdle,  125  feet  in  length,  was  begun  in  this  pocket  and  partly  com- 
pleted at  the  end  of  the  year.  The  foundation  mattress  extends  out 
to  the  old  bank  protection  mattress  which  was  found  intact.  Pile 
driving  was  begun  on  June  28,  but  was  not  completed  at  the  end  of 
the  year. 

yCilJard  Landing^  Illinois  {111  miles  helow  St.  Louis).  Repair  of 
hurdle. — The  hurdle  dam  at  this  locality,  which  had  been  broken  for 
two  years,  was  completed  during  April  and  May.  All  of  the  stone- 
work and  about  200  feet  of  the  piling  had  been  destroyed  at  the 
Illinois  end  of  the  dam,  where  the  bank  line  had  receded  200  feet 

This  repair  hurdle  runs  slightly  upstream  from  the  west  end  of  the 
break  in  the  old  line,  where  the  foundation  was  found  intact,  to  the 
nearest  point  on  shore,  a  distance  of  350  feet.  In  addition  several 
weak  places  in  the  hurdle  were  strengthened,  so  that  the  total  length 
of  piling  line  repaired  was  620  feet. 

In  this  work  there  were  placed  456  piles,  33  stringers,  140,000  square 
feet  of  mattress,  and  16,500  square  feet  of  stonework  in  shore  protec- 
tion at  the  hurdle  end.  ^  I 
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Devil  Island,  Illinois  {120  miles  helow  St.  Louis) .  Repair  of  hurdle 
dam. — The  hurdle  dam  at  the  head  of  the  island  had  suffered  severely 
from  ice  and  drift,  which  had  destroyed  much  of  the  older  piling. 
At  the  Illinois,  or  main-shore,  end  the  connection  had  been  destroyed, 
and  on  the  hurdle  line  the  bank  had  caved  back  a  distance  of  400 
feet,  permitting  a  considerable  draft  of  water  into  the  slough. 

Repairs  were  begun  late  in  June,  and  at  the  end  of  the  year  a  foun- 
dation mattress  128  feet  in  width  had  been  laid  from  the  end  of  the 
old  structure  in  a  line  almost  directly  upstream  to  the  nearest  point 
on  shore,  a  distance  of  only  250  feet.  Pile  driving  will  be  begun  and 
the  repairs  completed  early  in  July. 

Eliza  Towhead,  Illinois  {168  miles  helow  St,  Louis).  New  bank 
protection. — In  1876  the  left  bank  of  the  Mississippi  River  had 
approached  within  3,600  feet  of  the  Ohio  River,  the  narrowest  part 
of  the  peninsula  being  near  the  present  northern  limits  of  Cairo,  111., 
and  the  rapid  erosion  of  the  bank  was  naturally  viewed  with  much 
alarm  by  its  citizens.  For  the  protection  of  the  city  and  to  preserve 
the  regimen  of  the  two  rivers  at  their  confluence,  a  revetment  10,700 
feet  in  length  was  constructed  during  1876,  1878,  and  1879  in  the 
bend  between  the  foot  of  Dickey  Island  and  the  stone-spur  dikes 
which  had  been  built  by  the  Cairo  Land  Company  many  years  before 
at  Eliza  Point.  In  1881  the  channel  shifted  to  the  west  side  of  the 
middle  river  bar  at  this  place,  and  the  accretions  formed  thereafter 
in  the  bend  connected  the  bar  with  the  mainland.  The  whole  was 
soon  overgrown  with  willows  and  the  bar  became  "  Eliza  Towhead." 
Since  1896  the  right  bank  of  the  river  about  3  miles  above  has  become 
deeply  eroded,  and  the  channel  being  sharply  deflected  by  this  Mis- 
souri bend  and  the  bar  below  it  against  the  Illinois  shore,  threatened 
to  destroy  Eliza  Towhead. 

For  the  protection  of  these  accretions,  which  have  been  regarded  as 
adding  1,600  feet  to  2,000  feet  of  bank  width  to  the  security  of  the 
city  of  Cairo,  a  bank  revetment  was  begun  and  partly  completed  in 
November  and  December,  1906.  This  revetment  thus  far  is  in  four 
intermittent  sections,  each  about  500  feet  in  length,  with  an  equal 
interval  between  sections,  thus  leaving  portions  or  unprotected  bank. 
As  the  funds  available  for  this  work  are  limited,  this  method  of 
extending  the  length  of  the  protection  was  adopted,  it  having  given 
fair  results  at  other  places. 

There  were  placed  1,683  linear  feet  of  mattress,  thus  protecting 
3,100  feet  of  bank  line,  and  as  the  work  was  done  at  high  stages  of 
water,  the  shore  edges  of  the  mats  were  held  above  the  contour  of  low 
water  and  made  secure  with  stone.  Riprapping  the  upper  bank  was 
not  attempted  at  the  time,  it  being  deemed  best  to  defer  that  work 
until  the  coming  season,  with  the  expectation  that  the  intervening 
high  water  would  grade  the  bank  to  proper  slope  for  the  reception 
of  the  stone. 

DREDGING. 

Dredges  A^os.  £,  3,  and  Jf,  were  in  commission  from  July  1  to  Decem- 
ber 15,  1906,  and  were  operated  as  was  necessary  throughout  the  low- 
water  season,  and  at  the  approach  of  winter  were  withdrawn  from 
service  and  sent  to  harbor  in  anticipation  of  ice. 

As  far  as  was  possible,  attempt  was  made  to  anticipate  with  the 
dredges  the  shoaling  on  threatening  bars  to  8-feet  depths,  and  except 
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at  two  closely  adjacent  places,  Bee  Bluff  and  Hamburg,  governed  by 
the  same  general  conditions,  the  results  were  successfully  attained, 
not  less  than  the  required  depth  being  maintained  throughout  the 
season,  although  the  river  fell  at  the  end  of  October  to  a  stage  of 
5.8  feet  on  the  St.  Louis  gauge.  At  the  two  places  named  a  depth  of 
7  feet  was  had  for  about  two  weeks,  the  channel  shifting  so  often  that 
the  dredges  were  unable  to  obtain  the  proper  draft  through  any  one 
dredge  cut  before  the  next  entire  change  of  channel,  but  finally  the 
desired  line  and  depth  were  secured. 

The  channels  generally  were  in  constant  use  by  the  river  craft  to 
their  great  relief  and  advantage. 

The  bars  operated  upon  were  at  PuUtight,  Chesley  Island,  Waters 
Point,  Cliffdale  Hollow,  Grand  Tower  Island  Bend,  Crawfords,  Wil- 
lard  Landing,  Bee  Bluff,  Hamburg  Island,  Schenimann,  Giboney 
Island,  and  Cape  Girardeau  Bend. 

Slight  relief  was  also  given  to  the  railway  incline  at  Crystal  City, 
and  a  navigable  entrance  was  cut  into  the  silted  mouth  of  Big  Muddy 
River  for  the  use  of  lumber  craft. 

The  total  number  of  dredged  channels  at  the  12  localities  named, 
which  are  indicated  on  the  accompanying  charts,  was  17,  and  their 
combined  length  is  34,000  feet. 

The  total  amount  of  sand  excavated  was  about  1,279,000  cubic 
yards  in  2,125  hours'  dredging,  or  at  the  rate  of  600  cubic  yards  per 
dredge  hour,  and  the  final  cost  was  about  8^  cents  per  cubic  yard, 
which  includes  the  cost  of  all  idle  time  of  the  dredges  and  their  crews 
and  the  repairs  and  upkeep  of  the  former  during  the  entire  year. 

The  dredges  were  m  operation  only  about  one-third  of  the  time 
they  were  in  commission.  The  expense  of  running  them  for  the 
entire  time  would  have  been  increased  only  by  the  extra  expense  for 
fuel,  oils,  etc.,  and  the  reduction  in  cost  for  such  continuous  operation 
would  have  been  about  60  per  cent,  or  to  3^  cents  per  yard. 

Such  fluctuations  in  the  cost  of  the  work  are  necessarily  incident  to 
the  demand  for  dredging  and  are  due  to  river  conditions  which  can 
not  be  anticipated,  although  the  dredges  must  be  held  in  readiness  for 
any  conditions  that  may  arise. 

PLANT. 

The  structures  and  efficiency  of  the  plant  were  maintained  by  ex- 
tensive or  ordinary  repairs,  as  were  required.  No  additions  were 
made  to  any  class  of  floating  plant,  but  four  barges  and  two  pile 
drivers,  all  thoroughly  worn  out,  were  condemned  and  sold. 

Alterations  of  dredges  Nos.  3  and  Jf, — The  installation  of  new  sand 
pumj)s  on  these  dredges  was  completed  in  August.  The  pumps  were 
described  in  the  report  of  this  office  for  1906  (p.  1407).  Their 
operation  has  fully  justified  their  construction  and  the  necessary 
changes  in  installation,  and  has  increased  the  efficiency  of  the  dredges 
about  25  per  cent.  The  new  suction  head  of  No.  Jf,  was  not  entirely 
satisfactory,  as  the  throat  was  found  to  be  too  contracted  and  was 
often  choked  by  drift  and  the  caving  of  the  face  of  the  cutting,  so  as 
to  almost  entirely  shut  off  the  intake,  involving  considerable  loss  of 
time.  It  was  so  badly  worn  during  the  fall  season  that  a  new  head 
was  begun  during  the  winter  and  comj)leted  in  June.  The  new  head 
is  of  the  dustpan  or  shovel  pattern,  with  the  lower  lip  extending  24 
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inches  beyond  the  upper  and  in  a  line  with  the  bottom  of  the  head 
and  suction  pipe.  The  opening  is  12  inches  deep,  but  can  be  closed 
by  choke  plates  to  any  lesser  opening  desired. 

Dredge  No,  4  has  been  equipped  with  28-inch  discharge  pipe  in 
place  of  the  24-inch  heretofore  used.  The  deck  of  No.  4  was  extended 
back  8  feet  over  the  stem  on  outriggers,  and  the  cabin  will  be  ex- 
tended a  like  distance,  to  furnish  more  room  for  crew  and  stores. 
The  same  changes  will  be  made  on  A^o,  3^  but  the  28-inch  pipe  will 
be  deferred  untu  trial  on  No,  4  has  demonstrated  its  superiority. 

New  dredges, — Contract  was  entered  into  December  26.  1906,  with 
the  Dubuque  Boat  and  Boiler  Works,  Dubuque,  Iowa,  lor  the  con- 
struction of  hulls,  cabins,  boilers,  propelling  machinery,  and  pontons 
for  two  self-propelling  dredges  to  be  known  as  Nos.  5  and  6^  author- 
ized by  Congress  March  3,  1905.  After  great  and  vexatious  delay 
by  the  steel  mills  most  of  the  material  for  the  hulls  has  now  been 
received,  one  of  which  is  now  fairly  well  set  up,  and  riveting  has 
been  begun.  Contracts  were  entered  into  February  6,  1907,  with  the 
E.  H.  Abadie  Company,  St.  Louis,  Mo.,  for  the  construction  of  sand 
pumps  and  engines,  and  March  8,  1907,  with  Schoellhom-Albrecht 
Machine  Company,  St.  Louis,  Mo.,  for  the  construction  of  the  hauling 
winches.  Fair  progress  has  been  made  in  the  construction  of  these 
machines,  and  they  will  probably  be  ready  for  delivery  in  August. 

It  has  been  hoped  that  one,  at  least,  of  these  dredges  would  be 
ready  for  operation  during  the  approaching  low'-water  season,  but 
the  delays  referred  to  have  rendered  this  almost  impossible,  although 
the  contractors  are  making  every  effort  to  secure  the  result  desired. 

Engineer  depots  etc. — -The  buildings  and  shops  at  the  engineer 
depot,  all  machinery,  afloat  and  on  shore,  all  vessels,  plant,  tools 
and  appliances,  etc.,  have  been  cared  for  and  the  ordinary  repairs 
thereto,  necessary  for  their  maintenance  and  to  fit  them  for  the 
service  required,  have  been  made.  Extraordinary  repairs  have  been 
made  to  the  steamer  Wm.  R,  King^  the  boat  being  thoroughly  over- 
hauled for  the  first  time  since  its  launching.  The  steamer  Gen.  II,  L, 
Abbot  was  renamed  Gen,  J,  H,  Simpson^  in  compliance  with  depart- 
mental instructions  concerning  the  naming  of  vessels. 

Of  the  floating  plant  on  hand,  much  is  beginning  to  show  the 
effects  of  age  and  work  and  soon  will  require  extensive  repairs  or  to 
be  dropped  from  the  available  list. 

MATERIALS. 

Of  the  materials  required  for  construction  works,  the  following 
amounts  were  procured  by  contract : 

Piles,  3,429  sticks,  150,748  linear  feet;  stone,  21,080  cubic  yards. 
The  remainder  of  the  piles,  1,369  sticks,  were  bought  in  open  market, 
and  the  remainder  of  the  stone,  10,454  cubic  yards,  was  procured  by 
hired  labor  at  the  quarries  at  Little  Rock,  Mo.,  which  were  in  opera- 
tion from  September  18  to  November  27,  1906.  The  brush,  9,634 
cords,  was  procured  by  hired  labor. 

PHYSICAL  DATA. 

The  gauges  were  maintained  and  read  daily  throughout  the  year 
and  their  records  have  been  plotted  on  the  hydrogrjB^gh.^y  ^^^^^    ^^ 


1548       REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ABMY« 

Money  statement. 

July  1,  1906,  balance  unexpended $642,055.45 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907  -__ 250,  000.  00 

June  30,  1907,  miscellaneous  receipts 2,365.33 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $82,161.72 

For  maintenance  of  improvement 234,677.46 


894, 420.  78 


316,  839. 18 


July  1.  1907,  balance  unexpended 577,581.60 

July  1,  1907,  outstanding  liabilities 30,982.84 


July  1,  1907,  balance  available. 


546,  598.  76 


July  1,  1907,  amount  covered  by  uncompleted  contracts 257,443. 30 

Amount  (estimated)  required  for  completion  of  existing  project— 18, 001, 654. 55 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the 
balance  unexpended  July  1,  1907 250,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of 
1899. 


APPROPRIATIONS. 


June  10,  1872- $100, 

March  3,  1873 200, 

June  23,  1874. 200, 

March  3,  1875 200, 

August  14,  1876. 200, 

June  18,  1878. 240, 

March  3,  1879 200, 


June  14,  1880. 

March  3,  1881 

August  2,  1882. 

July  5,  1884 

August  5,  1886. 

August  11,  1888. 

September  19,  1890_. 

July  13,  1892 

March  3,  1893 

August  18,  1894- 


250, 
600, 
600, 
520, 
375, 
300. 
400, 
525, 
658, 
758, 


000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 

333.  as 

333.33 


March  2,  1895 $758. 333.  33 

June  3,  1896 275.000.00 

June  4.  1897. 673, 333. 33 

July  19,  1897 325, 000.  00 

July  1,  1808 673,  333.  33 

March  3,  1899 073.333.33 

June  6,  1900 '  100, 000. 00 

June  13,  1902 650.000.00 

March  3,  1903 650.000.00 

April  28,  1904 650,000.00 

March  3,  1905 650,  000. 00 

March  2.  1907:. 250,000.00 


Total 12,654,999.98 

Other  receipts 14.412.43 


12,  669, 412.  41 


CONTRACTS  IN   FORCE. 


Name:  Dubuque  Boat  and  Boiler  Works. 

Work :  Parts  of  two  hydraulic  dredges. 

Ck)st:  $2.38,000. 

Date :  December  26,  1906. 

Date  of  commencement :  Ten  days  after  notice  of  approval. 

Date  of  completion:  April  30,   1908. 

Name:  The  E.  H.  Abadie  Company. 

Work:  Four  main-pump  engines  and  two  centrifugal  dredging  pumps  for  two 
hydraulic  dredges. 
Cost:  $34,595. 
Date:  February  6,   1907. 

Date  of  commencement:  Promptly  after  notification  of  approval. 
Date  of  completion:  March  31,  1908. 
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Name:  Schoellhom-AIbrecht  Machine  Company. 

Wprk:  Four  hauling  winches  for  two  hydraulic  dredges. 

Cost:  $6,400. 

Date:  March  8,  1907. 

Date  of  commencement:  Upon  receipt  of  notification  of  approval. 

Date  of  completion :  March  31,  1908. 


COMMERCIAL  STATISTICS. 

Receipts  and  shipments  at  8t.  Louis,  Mo.,  during  the  year  1906, 

Receipts :  Tons. 

Barbed  wire,  ores,  and  metals  (pig  and  manufactured) 

Coal  and  coke 160, 120 

Cotton  and  cotton  products 1,839 

Groceries  and  dairy  products 1,046 

Hay,  seed,  grain,  flour,  meal,  eti- 27,734 

Live  stock  and  products 25,420 

Lumber 6,554 

Merchandise  and  sundries * 89,891 

Vegetables  and  fruits 14,945 

Wines  and  liquors 5 

Wool 116 


Total 327,070 


Shipments : 

Barbed  w^lre,  ores,  and  metals  (pig  and  manufactured) 1,470 

Coal  and  coke 1 25 

Cotton  and  cotton  products 306 

Groceries  and  dairy  products 6, 239 

Hay,  seed,  grain,  flour,  meal,  etc 7,629 

Live  stock  and  products 5,224 

Lumber 2,762 

Merchandise  and  sundries 55,467 

Vegetables  and  fruits 3,415 

White  lead,  oils,  etc 824 

Wines  and  liquors 5,824 

Wool 


Total 89,185 


Transferred  by  ferries  across  the  river  at  8t  Louis. 


Tons. 

1903- 6,328,635 

1904 6,080,109 


Tons. 

1905 6,684,949 

1906 7,  374,  978 


Shipments  of  grain,  including  flour,  meal,  etc.,  and  coal  down  the  river  from 
landings  between  St.  Louis  and  Cairo  during  the  year  1906  amounted  to  62,238 
tons. 

List  of  steam-power  boats  that  arrived  at  8t,  Louis  during  the  year  1906. 

[Exclusive  of  Government  vessels.] 


Size  of  boats. 

Draft. 

Number. 

Times 
arrived. 

Under  500  g^foss  tons 

Feet. 
2,6-6.0 
4.0-7.6 

74 
U 

1,108 
854 

Between  500  and  1  000  sross  tons 

^     Total  

85 

1,467 

uigiiized  by 


Google 


1550        BEPORT   OP   THE   CHIEF   OP   ENGINEEES,  U.   S.  ABMY. 

Hat  of  barges  and  scows  that  arrived  at  St.  Louis  during  the  year  1906. 
[Exclusive  of  Government  vessels.] 


Size  of  boats. 

Diaft. 

Nomber. 

Times 
arrived. 

Under  500  gross  tons 

Feet. 
2.6-7.6 
6.2-«.0 

15 
0 

3S6 

Between  600  and  1,000  gross  tons 

0 

Total 

15 

856 

Number  of  vessels  and  their  tonnage  permanently  and  temporarily  enrolled  and 
licensed  at  the  port  of  St.  Louis,  Mo,,  December  31,  1906. 


Number 
of  vessels. 

Gross 
tonnage. 

Net 

permanent  enrolled  steamers : 

Wood 

63 
8 

6 

1 

4 
8 

21 
2 

1 
1 
5 

17,  W9 
2,814 

589 
1,162 

370 
274 

268 

56 

16 

9 

84 

16,758 
2,140 

589 

Iron  and  Rteei ...  

Permanent  enrolled  barges: 

Wood 

Iron  and  steel 

1,162 

Permanent  enrolled  steam  yachts: 

W'ood 

272 

Iron  and  steel 

220 

Licensed  steamers: 

Wood               

214 

Iron  and  steel 

20 

Licensed  barges,  wood 

16 

Licenj^ed  sa* nng  y»icht«,  wood ,, ,-.... 

8 

Licensed  steam  yachts,  wood 

68 

Total 

115 

28,551 

21,476 
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Property  account 


ClasB. 


Steamer  Qen.  T.  L.  Casey 

Steamer  Oen.  J.  H.  Simpson 

Steamer  Wm.  R.  King 

Dredge  No.  2 

Dredge  No.  8 

Dredge  No.  4 

Dredges  Nos.  8  and  4,  alterations . . 
Dredges  Nos.  5  and  6,  consiroctlon 

Steam  tenders,  wood,  6 

Steam  tenders,  steel,  8 1.. 

Barges,  model,  58 

Barge,  flat,  1 

Store  boat 

Quarter  boats,  10 

Office  and  survey  boats,  5 

Pile  drivers,  25 

Derrick  boats,  2 

Derricks,  2 

Flats,  wood,  70 

Flats,  steel,  8 

Small  boats,  99 

Portable  quarters,  29  sections 

Jetty  gates 

Engineer  depot 

Tools  and  appliances 

Boarding  outfit 

Office  furniture 

Survey  instruments 

Total 


Value 
July  1, 1906. 


98,521.44 

15,532.02 

48.968.71 

6,788.02 

76,659.01 

73,774.89 

13,424.21 

11,943.90 

11.345.62 

89.343.10 

108,203.98 

8,161.81 

1,364.56 

13.475.03 

11,450.97 

37.812.02 

2,936.89 

1,552.79 

11,526.55 

11,605.47 

2,215.07 

1,021.89 

4,040.77 

23,708.16 

14,876.32 

ll,a53.54 

780.80 

1,110.38 


668,887.92 


Debits. 


Credits. 


99,476.00 
81,004.48 
13,978.41 
17,743.01 
24,552.87 
8,436.04 
26,728.03 
1,417.57 
1,718.91 
4,962.02 


183.62 
8,766.71 
1,708.11 
2,698.34 
2,177.25 


1,570.68 
222.85 

1,416.75 
288.42 


1,996.19 

4,787.62 

1,693.52 

451. 75 


81,230.28 
11,718.48 
28,141.18 
14,968.43 
22,267.65 
28,912.97 


8,a55.59 

4,044.08 

20,916.97 

456.49 

380.63 

3,857.02 

8,356.34 

8,189.44 

601.19 

224.18 

8,234.77 

908.73 

1,748.06 

436.95 

583.39 

5,418.33 

6,556.93 

3,024.13 

122.10 

160.31 


162,969.10  1      174,518.56 


Value 
June  30, 1907. 


$7,291.16 
13,289.59 
51,827.01 

5,798.00 
72,034.37 
69,414.79 
21,860.25 
38,671.98 

9,707.60 
37.017.93 
92,249.03 

2,705.32 

1,167.55 
18,»M.72 

9,797.74 
82,315.92 

4,512.95 

1.328.61 

9,862.41 
10,919.59 

1,888.77 
874.36 

8,457.88 
20.281.02 
13,107.01 
10.022.98 

1,110.45 
950.07 


556,848.46 


Material  account. 


Class. 


Subsistence 

Brush 

Piles 

Stone,  United  States  Quarry . 

Stone,  contract 

Rope 

Wire 

Iron 

Nails 

Spikes 

Lumber,  miscellaneous 

Lumber,  mattress 

Oakum 

Coal 

Ice 

Material,  miscellaneous 


Total. 


Value 
July  1,1906. 


8479.74 


18,867.24 

168.80 

3,936.26 

482.38 

741.20 

10,982.22 

1,350.50 

18.68 

4,658.92 


8,908.88 


50,594.32 


Debits. 


$32,489.65 

24,041.02 

80,611.04 

16,493.78 

22,498.25 

2,809.66 

3,568.db 

1,872.45 

470.73 

90.40 

1,696.36 

90.00 

951.00 

35,993.56 

2,732.49 

14,292.37 


190,700.76 


Credits. 


832,117.59 

22.665.74 

22,718.68 

16,493.78 

22,046.61 

6,293.28 

2,292.64 

1,397.20 

468.60 

266.98 

4.007.38 

1,440.50 

464.87 

87,907.66 

2,732.49 

14,539.41 


186,748.31 


Value 
June  30, 1907. 


S861.80 
1,475.28 
7,892.36 


451.64 
16,883.62 
1,448.66 
4,411.51 
484.51 
574.62 
8,671.20 


504.81 
2,744.92 


8,661.84 


54,551.77 


Engineer  office,  TJ,  8.  Army,  in  account  with  United  States  from  1870  to  June  30, 

1907. 


To  allotments,  appropriations,  etc..  prior  to  July  1.  1906 : 

1872-1906.  Allotments  for  surveys $55,483.77 

1876-1897.  Special  appropriations 401,^00.00 

1879-1906.  Miscellaneous  receipts •_ 14,202.93 

1872-1906.  Appropriations   for  general   improve- 
ment   12,429.999,98 


$12, 901,  286.  68 


ENO  1907- 
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Mar.  2,  1907.  Appropriations,  Mississippi  River 

betw^een     Ohio     and     Missouri 

rivers    $250,000.00 

To  miscellaneous  receipts  deposited : 

July  17,  1906.  Rental  of  pile  driver $3.00 

July  24, 1906.  Unclaimed  wages  due  employees—  6. 67 

Dec    3,1906.  Sale  of  condemned  property 400.00 

Mar.  11, 1907.  Sale  of  blueprints 7. 82 

June  20, 1907.  Sale  of  condemned  property 1,943.20 

June  27, 1907.  Sale  of  blueprints 4.64 

2,365.33 

June  30, 1907.  Unpaid    percentage    on     annulled 

contract 900.17 

Unpaid    percentage    on    contracts 

in  force 5,460.30 

Unpaid  labor 19,754.81 

Unpaid  miscellaneous 11,782.22 

37, 897. 50 

Total    13, 191,549.51 

June  30, 1907.  By   construction    between    Illinois 
and  Missouri  rivers : 

Piasa  Island  dam 37, 910. 41 

Piasa    Island   dam,   cutting 

channel  3, 11^86 

Alton  dam 33,740.05 

Alton  dike 126, 652. 74 

201,420.06 

By  construction  between  Ohio  and 

Missouri  rivers: 

Hurdles 6, 420, 194. 83 

Bank    protection 3,028,385.53 

Dikes  and  dams 814,358.33 

10.262,938.69 

Jetties 114,603.53 

Dredging 559,492.56 

Surveys,  etc 279,393.19 

953. 489.  28 

By  withdrawn  for  Office  of  Chief  of  Engineers—  2, 220. 50 

By  withdrawn  for  Board  of  Engineers  for  Rivers 

and  Harbors 800.00 

By  loss  account 581,182.03 

By  property  on  hand 556,843.46 

By  material  on  hand 54.551.77 

By  models   for  Louisiana   Purchase   Exix>sition, 

1904    522.12 

By  appropriations  unexpended,  Mississippi  River, 

Ohio,  to  Missouri  river 577,581.60 

Total 13, 191, 549.  51 
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APPENDIX  Z. 


OPERATING  SNAG  BOATS  AND  DREDGE  BOATS  ON  UPPER  MISSIS- 
SIPPI RIVER;  IMPROVEMENT  OF  MISSISSIPPI  RIVER  BETWEEN 
MOUTH  OF  MISSOURI  RIVER  AND  ST.  PAUL,  MINN.,  ANE)  OF  HARBOR 
AT  MOLINE,  ILL.;  OPERATING  AND  CARE  OF  GALENA  RIVER  IM- 
PROVEMENT, ILLINOIS,  AND  OF  ILLINOIS  AND  MISSISSIPPI  CANAL 
AROUND  THE  LOWER  RAPIDS  OF  ROCK  RIVER,  ILLINOIS. 


REPORT  OF  MAJ.  C.  S,  RICHJS,  C0RP8  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907. 


IMPROVEMENTS. 


1.  Operating   snag   boats    and  dredge 

boats   on   upper   Mississippi   and 
Illinois  riyer& 

2.  Mississippi  River  between  mouth  of 

Missouri  River  and  St.  Paul. 

3.  Operating  and  care  of  Des  Moines 

Rapids  Canal  and  Dry  Dock. 

4.  Mississippi  River  at  Moline,  Illinois. 


Operating  and  care  of  Illinois  and 
Mississippi  Canal  around  the  low- 
er rapids  of  Rock  River  at  Milan, 
Illinois. 

Illinois  and  Mississippi  Canal;  im- 
provement of  Rock  River  pool. 

Operating  and  care  of  Galena  River 
improvement,  Illinois. 


United  States  Engineer  OmcE, 

Rock  Island^  III,  July  6, 1907. 
General:  I  have  the  honor  to  transmit  the  annual  report  on  im- 
provement work  in  this  district  for  fiscal  year  ending  June  30,  1907. 
Very  respectfully,  your  obedient  servant, 

C.  S.  Riche, 
Major,  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  8.  A. 


Z  I. 

OPERATING  SNAG  BOATS  AND  DREDGE  BOATS  ON  UPPER  MISSIS- 
SIPPI RIVER  AND  ILLINOIS  RIVER. 

The  work  performed  under  this  appropriation  consists  chiefly  in 
the  removal  of  snags,  wrecks,  rocks,  and  other  obstructions  to  navi- 
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gation.  The  operations  extend  from  Minneapolis  to  the  mouth  of 
Missouri  River,  a  distance  of  about  670  miles,  and  from  the  mouth  of 
the  Illinois  River  to  Copperas  Creek,  138  miles. 

There  belongs  to  this  work  the  snag  boat  Col.  A,  Mackenzie^  built  in 
1900,  but  dredges,  drill  boats,  and  tenders  are  borrowed  from  other 
works  when  required. 

Snag-boat  and  dredge-boat  operations  are,  and  have  been  for  the 
past  thirty-one  years,  in  local  charge  of  Principal  Assistant  Engineer 
C.  W.  Durham,  from  whose  report  the  following  details  are  taken : 

During  the  past  year  the  snag  boat  was  employed  from  July  1  to  November 
S,  190(5.  and  from  April  23  to  June  30,  1907,  in  removing  snags  and  other  ob- 
structions, placing  buoys,  malcing  surveys  and  inspections,  and  otherwise  assist- 
ing the  interests  of  navigation  on  the  upper  Mississippi  River  between  Minne- 
apolis and  the  mouth  of  Missouri  River  and  on  the  Illinois  River  between  its 
mouth  and  Copperas  Creek.  In  May,  1907,  additional  work  was  performed  in 
the  Illinois  River  between  Copperas  Creek  and  La  Salle,  the  result  of  which  is 
given  in  the  summary,  but  the  work  was  paid  for  by  the  appropriation  for 
Improving  the  Illinois  River. 

Summary. 


Designation. 


Snags  and  stumps  removed 

Stumps  destroyed 

Leaning  trees  pulled  back 

Large  trees  felled  (over  8  Inches  diameter). 
Small  trees  felled  (under  8  inches  diameter) 

Surveys,  days 

Buoys  placed 

Mooring  chains  placed 

Sunken  barges  raised 

Wrecks  removed 

Miles  run 


Mississippi 
River. 


617 

204 

848 

1,664 

1,724 

H 

12 

8 

8 

0 

4,521 


Illinois 
River. 


115 


27 
262 
237 


1 
448 


Total. 


732 

204 

870 

1,916 

1,961 

12 
S 
3 
1 
4,969 


Operations  of  dipper  dredf/c  Phwnix, — Dredge  Phortiix  was  engaged  from 
August  (5  to  IG,  190(5,  at  the  steamboat  landing  at  Fulton.  An  area  of  18,700  square 
feet  was  dredged  over,  and  5,350  cubic  yards  of  sand  were  removed  at  a  cost  of 
$54(5.75,  a  iwrtion  of  which  amount  was  paid  for  from  the  general  appropriation. 
The  results  of  this  dredging  were  unsatisfactory.  From  August  1(»  to  21  the 
dredge  was  employed  at  the  Davenport  landing,  where  an  area  of  14,625  feet  was 
covered,  and  2,G70  cubic  yards  of  mud  were  removed  at  a  cost  of  $3(}4.54.  The 
results  of  this  dredging  were  very  good. 

Operations  of  hydraulic-dredge  Heela. — The  Hecla  was  employed  August  3  to 
8,  lOOG,  removing  a  bar  which  had  formed  at  the  steamboat  landing  at  Keokuk. 
The  material  removed,  3,432  cubic  yards,  was  fine  sand,  and  the  cost  was  1250.87, 
part  of  which  was  paid  by  the  general  appropriation.  From  August  9  to  22  she 
was  engaged  in  dredging  at  Hamburg,  where  a  bar  had  completely  shut  off  the 
steamboat  landing.  The  area  dredged  over  was  99,000  square  feet ;  the  grade, 
7i  to  9  feet  at  low  water;  the  material,  coarse  sand;  the  quantity,  21.915  cubic 
yards,  and  the  cost,  $840.1G.  From  October  15  to  27  she  was  employed  in  cutting 
a  channel  through  the  bar  at  Curtis  Point,  90  feet  In  width  and  1,000  feet  long. 
The  area  covered  at  this  locality  was  90,000  square  feet ;  the  grade,  8  feet  at  low 
water;  the  material  dredged,  consisting  of  sand,  51,921  cubic  yards,  and  the 
cost,  $999.97. 

The  total  tonnage  of  the  Mississippi  River  between  the  Falls  of  St, 
Anthony  and  mouth  of  Missouri  River  for  the  calendar  year  1906 
was  approximately  3,847,319  tons,  and  the  ton-miles,  698,031,841. 
This  includes  logs  and  lumber. 
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ABSTRACT  OF   APPROPRIATIONS   AND   ALLOTMENTS. 


By    act    approved    March    2, 
1867 

By  allotment  from  appropria- 
tion of  July  25,  1868 

By  allotment  from  appropria- 
tion of  1869 

By  act  approved — 

July  11,  1870 

March  3,  1871 

June  10,  1872 

March  3,  1873 

June  23,  1874 

March  3,  1875 

August  14,  1876 

June  18,  1878 

March  3,  1879 

June  14,  1880 

March  3,  1881 

By  act  passed  August  2,  1882- 

By    act    approved    August    5, 
1886 


$96,000 

26,000 

35,640 

36,000 
42,000 
42,000 
25,000 
25,000 
25,000 
30,000 
41,500 
20,000 
8,000 
25,000 
25,000 

22,500 


By  act  of  August  11,  1888,  for 
fiscal  year  ending — 

June  30,  1889 $25,000 

June  30,  1890 25,000 

June  30,  1891 25,000 

June  30,  1892 25,000 

June  30,  1893 25,000 

June  30,  1894 25,000 

June  30,  1895 25.000 

June  30,  1896 25,000 

June  30.  1897 25,000 

June  30,  1898 25.000 

June  30,  1899 25,000 

June  30,  1900 24,944 

June  30,  1901 25,000 

June  30,  1902 25, 000 

June  30,  1903 25,000 

June  30,  1904 25,000 

June  30,  1905 25,000 

June  30,  1900 25,000 

June  30,  1907 25,000 

Total 999,584 


STATISTICS  OF  COMMERCE   AND   NAVIGATION. 

Lumber. — ^The  most  important  business  at  present  carried  on  in  connection 
with  the  navigation  of  the  upper  Mississippi  River  and  its  principal  tributaries 
is  the  lumber  trade,  which,  although  rapidly  declining,  owing  to  the  disappear- 
ance of  the  pine  forests  in  Minnesota  and  Wisconsin,  gave  employment  in  1906 
to  20  raft  boats,  which  distributed  logs  from  the  upper  waters  to  the  various 
mills  scattered  along  the  river  from  Minneapolis  to  St.  Louis,  and  also  brought 
down,  chiefly  to  points  below  the  Des  Moines  Rapids,  much  lumber  from  the 
St  Croix  River.  The  manufactures  of  these  mills  in  1906  were:  White  pine 
lumber,  475,734,000  feet  B.  M.;  shingles,  8,122.000;  laths,  95,662,000,  and  hem- 
lock lumber,  79,229.000  feet  B.  M. 

Lumber  manufacture,  Upper  Mississippi  River  Valley,  1906. 

[Value  about  |29,000,000.] 


Locality. 


Above  Minneapolis 

Minneapolis 

St.  Paul  to  Missouri  River 

St.  Croix  River 

Chippewa  River 

Black  River 

Total 


Lumber. 


Feet  B.  M, 
576,641.000 
291,020,000 
184,714,000 
102,768,000 
89,478,000 
400,000 


1,245,016,000 


Shingles. 


Nwmber. 

31,832,000 
1,401,000 
6,721,000 

18,775,000 

25,293,000 


78,522,000 


Lath. 


Number. 

143,810,000 
64,744,000 
40,918,000 
32,866,000 
32,857,000 
60,000 


303,745,000 


The  larger  part  of  the  above  was  floated  for  greater  or  less  distance  on  the 
Mississippi  River  either  as  logs  or  lumber. 

Steamboats  and  freight. — There  were  employed  between  Minneapolis  and  St 
Louis  during  1906,  20  raft  boats,  26  packets,  48  towboats,  20  ferryboats,  125 
pleasure  boats,  and  20  Government  boats;  in  all,  259  steamboats,  with  a  gross 
tonnage  of  about  14,625  tons.  In  addition  to  the  above,  there  are  about  200 
barges  of  various  sizes  used  for  transporting  freight  and  construction  material. 

The  principal  steamboat  lines  on  the  upper  Mississippi  River  are  the  Diamond 
Jo,  the  Eagle,  the  Carnival  City,  and  the  Acme  packet  companies.  The  number 
of  passengers  carried  by  all  boats  (including  the  ferries,  669,896)  in  1906  was 
2,023,332.  The  quantity  of  freight  carried  by  all  boats,  including  the  rock  and 
brush  loaded  on  barges  and  used  in  Government  work,  and  also  including  ^gC 
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and  lumber  floated  down  the  stream,  is  shown  in  the  following  table,  together 
with  the  ton-miles  and  approximate  valuation : 

Upper  Mississippi  River  freight  statement  for  1906. 


Designation. 


Tons. 


Ton-miles.      Valuation. 


Loot 

Rafted  lumber,  shingles,  etc 

Miscellaneous  freight 

Government  material 

Total 


2,625,890 
104,751 

1,001,867 
215,811 


686,601,400 

89,866,185 

20,072,604 

1,491,652 


811,708,799 

2,286,517 

20,272,009 

102,654 


8,847,319 


696,081,841 


84,864,979 


The  following  table  affords  a  view  of  tlie  amount  of  navigation  at  various 
localities  on  the  upper  Mississippi  River  for  the  year  1906 : 

List  of  steamboats,  barges,  and  rafts  passing  through  various  Jnidges, 


Locality  of  bridge. 

Miles 

from 

St.  Paul. 

Steam- 
boaU. 

Barges. 

Rafta. 

St.  Paul  Park 

11 
28 
80 
78 
116 
148 
265 
810 
827 
868 
417 
441 
462 
484 
521 
640 
568 
652 

1.023 
1.089 
1.751 
1,015 
1,891 
1,662 
659 
746 
1,611 

681 
1,818 
1088 
1,064 
1,036 
611 
992 
1,482 

290 
178 
887 
432 
950 
662 
451 
478 
486 

296 
136 
244 
260 
279 
896 
104 

184 

Hastings 

288 

Preacott 

466 

Reads 

190 

Winona 

406 

La  Crosse 

178 

Dubuque 

144 

Sabula 

(o) 

Clinton 

«) 

Rock  Island 

120 

Eeithsburg 

665 

Burlington 

90 

FortB^ison 

85 

Keokuk 

M 

Quincy .          

22 

Hannfl)al 

16 

T/>tiifii4na , . .    , , , 

2 

Alton 

2 

"  No  record. 


*  Partial  record. 


Internal  revenue  for  the  year  ending  December  SI,  1906,  collected  in  districts 
bordering  on  the  upper  Mississippi  River, 


District. 

Office. 

Amount. 

Minnesota 

St.  Paul 

11.678,852.97 
972.519.99 

Second  Wisconsin 

Madison 

Third  Iowa 

Dubuque 

419,728.00 

Fourth  Iowa 

Burlington 

515,964.70 
84,919,881.96 

Fifth  Illinois 

Peoria 

Eighth  Illinois 

Springfield 

11,127,168.12 
516.011.69 

Thirteenth  Illinois 

East  St.  Louis 

St.  Louis 

First  Missouri --- - - 

8,029,711.20 

Total 

58,178.858.52 



Customs  revenue  and  tonnage  for  the  year  ending  December  31,  1906. 


Port. 


St.  Paul,  Minn.. 
La  Crosse,  Wis. . . 
Dubuque.  Iowa.., 
Rock  Island,  111. 
Burlington.  Iowa 
St.  Louis,  Mo.a... 

Total 


Collections. 


Tonni 
enroUi 


$1,058,929.29 

28.47 

28,619.88 

84.29 

81.61 

2,268,157.18 


3,350,850.17 


lage 
led. 


2.911 
1,948 
823 
6.051 
2,117 
28,551 


87,396 


Vessels. 


32 
82 
22 

126 
56 

115 


881 


«Only  a  part  of  the  St  Louis  statement  is  applicable  to  the  upper  Mlssisslpl^'^^ 
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Summary  of  expenditures  for  operating  snag  boats  and  dredge  boats  on  upper 
Mississippi  River  for  fiscal  year  ending  June  SO,  1901, 


Month. 


1906. 

July 

August 

September . 

October 

November  . 
December.. 


1907. 

January 

February  .. 

March 

April 

May 

June 


Office 
expenses, 
superin- 
tendence, 
and  con- 
tingen- 
cies. 


$81.25 
85.75 


156.00 
92.49 
86.82 


425.00 
29.75 


168.67 
660.00 


Care,  repair,  and  operating  snag  boats  and  dredge  boats. 


Labor. 


$1,425.67 

1,415.84 

1,128.99 

8,868.86 

781.14 

227.50 


225.00 

516.67 

183.36 

1,801.85 

1,423.33 


Total I    1,769.63  I  12,497.21     2,708.10  i  3,097.27  1  1,862,44 

I 


Subeist- 


Fuel. 


Expense. 


$390.81 
347.96 
549.24 
850.90 
245.24 


$244.60 
146.60 
333.58 
815. 19 
724.65 


$1,115.08 

6.90 

143. 26 

7.28 

11.75 


464.37  I 
860.08 


290.  W  I 
511.85  , 


117.85 
451.50 

8.82 


Repairs. 


$270.91 
16.31 
177.24 
120.73 
167.47 
202.70 


196.74 
441.23 
142.51 
337.14 
912.01 
80.33 


3,065.35 


Total. 


$3,446.57 
1,938.11 
2,332.21 
4,662.96 
1,930.25 
430.20 


196.74 
666.23 
669.18 
638.35 
8,920.06 
2,414.41 


23,230.37 


Grand 
toUl. 


$3,527.82 
2,018.86 
2,832.31 
4,818.96 
2,022.74 
516.02 


621.74 
695.98 
659.18 
638.35 
4,083.63 
3,064.41 


25, 000.  CO 


Z  2. 

IMPROVEMENT   OF   MISSISSIPPI    RIVER   BETWEEN   MOUTH   OF   MIS- 
SOURI RIVER  AND  ST.  PAUL. 

The  balance  available  July  1,  1907,  will  be  applied  at  the  various 
localities  indicated  in  the  annual  project,  in  the  construction  of  dams 
and  shore  protections  and  in  auxiliary  dredging,  both  by  hired  labor 
and  contract. 

A  considerable  sum  ($280,000)  will  be  expended  in  purchase,  repair, 
and  construction  of  floating  plant  in  preparation  for  the  vigorous 

Srosecution  of  work  on  the  6-foot  channel  project  adopted  by  Congress 
[arch  2,  1907,  the  estimate  for  which  is  ^ven  below.  The  full  proj- 
ect is  published  in  Document  341,  Fifty-ninth  Congress,  second 
session. 

Estimate  for  a  6-foot  channel  at  low  water,  Mississippi  River,  St.  Paul  to 

Missouri  River, 


Division. 


Rock  at 

$1.35  per 

cubic  yard. 


Brush  at 
45  cents  per 
cubic  yard. 


Probable 
cost. 


Total. 


St.  Paul  to  foot  of  Lake  Pepin: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  1,600,000  cubic  yards,  at  12  cents. 
Lake  Pepin  to  Winona: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging.  2,400,000  cubic  yards,  at  12  cents. 
Winona  to  wiflconsln  River: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  2,000,000  cubic  yards,  at  12  cents  . 
VTiKonsin  River  to  Savanna: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  1,400,000  cubic  vards,  at  12  cents. . 
Savanna  to  Rock  Island  Rapids: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  800,000  cubic  yards,  at  12  cents. . . 


Cub.  yards.  Cub.  yards. 
312,300  I  624,600 
121,000   


387,000 
106,878 


1,029,433 
50,000 


1,040,000 
30,000 


721,160 
15.000 


774,000 


2,0W,867 
20,000 


1,665,000 
1,081,740 


$702,675 
163,350 
192,000 

870,750 
144,285 
288,000 

2,316,225 
76,500 
240,000 

2,108,260 
40.800 
168,000 

1,460,349 
20,250 
96,000 


058,026 


308,085 


i" 

^2,632,726 
I  2,316,750 
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Estimate  for  a  6- foot  channel  at  low  water,  etc, — Continued. 


Divijdon. 


Rock  Island  Rapids: 

Canal  and  rock  excavation 

Rock  Island  to  Burlington: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  800.000  cubic  yards,  at  12  cents 

Rock  excavation,  25,000  cubic  yard.s,  at  ^ 

Burlington  to  Montrose: 

Dams  and  sliore  protections 

Repairs  to  existing  work 

Dredging,  400,000  cubic  yards,  at  12  cents 

Des  Moines  Kiipids: 

Dam  above  guard  lock 

Rock  excavation,  86,700  cubic  yards,  at  S4 

Keokuk  to  Hannibal: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  400,000  cubic  yards,  at  12  cents 

Rock  excavation.  28,000  cubic  yards,  at  $3.50 . 
Hannibal  to  Missouri  River: 

Dams  and  shore  protections 

Repairs  to  existing  work 

Dredging,  2,700,000  cubic  yards,  at  12  cents. . . 

Total 

Maintenance  during  construction 


Rock  at 
91. 35  per 
cubic  yard, 


Cub.  yards. 


972,057 
45.000 


Brush  at 
45cent8per 
cubic  yard. 


Cub.  yards. 


1,879.203 
25,000 


252,859 
40.000 


5.000 


.'iOl.882 
60.000 


Grand  total . 


1,007,382 
150,248 


6,846.699 


20,000 


5,000 


744,941 
15.000 


1,696,510 
150,248 


10.540,170 


Probable 
cost. 


1.982,918 
72,000 
96,000 
100,000 

512,163 
63,000 
48,000 

9,000 
346,800 

1,012,764 
87,750 
48,000 
98,000 

2,122,945 
270,446 
324,000 


Total. 


3,099,000 
2.200,918 

628,168 
}      855,800 

1,246.514 
2,717,891 


19,130,000 
870,000 


20,000,000 


Notes. — If  the  reservoirs  near  the  headwaters  of  the  Mississippi  River  can 
malntiiin  a  stage  of  2  to  3  feet  on  the  United  States  Engineer  gauge  at  St  Paul, 
a  saving  can  be  made  In  the  Item  St.  Paul  to  Lake  Pepin  of  about  $250,000. 

If  the  water  power  scheme  is  carried  out  at  Keokuk,  there  will  be  a  saving 
In  the  Des  Moines  Rapids  item  of  $320,000. 

If  the  14-foot  project  for  improvement  from  the  Illinois  River  to  St.  Liouls 
Is  adopted  and  carried  out,  there  will  be  a  saving  of  $350,000. 

The  care  and  maintenance  of  the  entire  Improvement  after  completion  is 
estimated  to  cost  $300,000  per  annum  (Including  the  canals). 


GENERAL   IMPROVEMENT. 

St,  Paul  to  Winona^  116  miles, — ^This  division  is  in  local  charge  of 
Assistant  Engineer  J.  D.  DuShane.  By  hired  labor  and  use  of 
Government  plant  work  was  carried  on  in  1906  at  Beef  Slough  bar 
above  Alma  (miles  86-88  from  St.  Paul).  Nine  wing  and  trailing 
dams  were  built,  and  three  wingdams  were  repaired  and  lengthenea! 
Several  pieces  of  shore  protection  were  repaired. 

In  the  above-mentioned  work  14,788.3  cubic  yards  rock  and 
25,966.7  cubic  yards  brush  were  put  in  place,  at  a  cost  of  $0.98  per 
cubic  yard,  including  superintendence,  office  expenses,  and  plant 
charges. 

Suction  dredge  Geyser  was  employed  from  August  17  to  October 
10,  1906,  in  cutting  a  channel  through  Beef  Slough  bar.  The  area 
covered  by  the  dredge  was  376,900  square  feet,  the  material  consisting 
of  sand  and  gravel,  with  some  mill  refuse,  65,589  cubic  yards,  the 
grade  4^  to  6  feet  J^elow  low  water,  and  the  cost,  including  all 
charges,  $4,194.32,  or  6.4  cents  per  cubic  yard. 

Eighty-one  buoys  were  placed  to  mark  the  ends  of  dams  near  the 
channel.    Mr.  DuShane  in  his  season  report  says: 

The  opening  of  the  season  found  the  way  clear  for  the  improvement  of  the 
channel  at  Beef  Slough  bar,  which  has  for  years  been  a  very  troublesome  place 
for  boats,  but  which  could  not  be  fully  improved,  owing  ]tP  t^  ^spk^f/the  river 
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and  sloughs  in  that  vicinity  for  log-rafting  works  during  the  previous  fifteen 
years  or  more.  Log  rafting  in  this  part  of  the  river  (logs  from  Chippewa 
River)  was  finished  in  1905;  ail  logs  hereafter  coming  down  the  Mississippi 
will  come  in  rafts  from  the  St.  Croix  and  from  above  St.  Paul.     ♦     ♦    ♦ 

As  a  means  of  improvement,  the  channel  width  was  reduced  from  800  to  600 
feet,  the  old  dams  being  extended  and  raised  to  grade,  and  new  intermediate 
dams  being  built.     ♦    ♦     ♦ 

Much  good  was  accomplished  by  the  above  work,  but  considerable  further 
work  is  needed  in  this  vicinity  and  should  be  the  first  undertaken  during  the 
coming  season.    ♦     *     ♦ 

High  water  again  interfered  with  procuring  brush,  making  it  necessary  to  go 
out  of  the  district — to  Brownsville  and  Genoa,  70  to  80  miles  from  the  work — for 
some  of  the  brush  used.  For  this  reason  it  is  becoming  more  urgent  each  season 
that  winter  brush  be  secured. 

Winona  to  Wisconsin  River.  96  miles. — ^This  division  is  in  local 
charge  of  Assistant  Engineer  W.  A.  Thompson,  and  all  work  was 
done  by  hired  labor  and  use  of  Government  plant.  Operations  were 
carriecf  on  in  1906  in  vicinity  of  Blacksmith  Island  (mile  123)  and 
River  Junction  (mile  142).  Seven  wing  and  closing  dams  were 
built,  and  2,800  linear  feet  of  shore  protection.  Six  dams  were 
raised,  extended,  and  repaired. 

There  were  put  in  place  15,172.9  cubic  yards  rock  and  29,713.5 
cubic  yards  brush,  at  a  cost  of  $0,944  per  cubic  vard,  including  all 
charges.  The  rock  used  in  the  work  was  furnished  by  the  United 
States  quarry  at  La  Moille,  at  a  cost  of  $0,782  per  cubic  yard  loaded 
on  barges. 

Dipper  dredge  Phoenix^  with  single  crew,  was  employed  from 
September  7  to  October  26  in  removing  the  obstructing  end  of  three 
wing  dams  near  River  Junction. 

Sounding  surveys  were  made  from  Cottage  Island  to  the  railway 
bridge  at  North  La  Crosse  (3  miles),  from  Blacksmith  Island  to 
Island  76  (2  miles),  and  from  Island  115  to  head  of  Coon  Slough 
(3  miles). 

Thirty  buoys  were  placed  to  mark  the  ends  of  dams  near  the 
channel. 

Mr.  Thompson  says  in  his  report : 

Labor  was  scarce  throughout  the  season  and  much  trouble  was  experienced 
In  securing  sufficient  help  to  operate  the  plant.  ♦  *  ♦  The  short  season 
made  a  favorable  showing  impossible,  on  account  of  the  large  fixed  charges, 
such  as  plant,  rent,  superintendence,  etc.,  which  can  only  be  reduced  to  the 
minimum  by  working  to  full  capacity  during  long  seasons. 

Wisconsin  River  to  Savamia^  95  miles. — This  division  is  in  local 
charge  of -Assistant  Engineer  S.  Edwards.  Eight  wing  dams  were 
built  and  four  repaired  and  extended.  This  work  was  in  or  near 
Guttenberg  channel  (miles  225-234). 

There  were  put  in  place  11,844.4  cubic  yards  rock  and  21,065.9 
cubic  yards  brush,  at  a  cost,  including  all  charges,  of  $0,846  per  cubic 
yard. 

Suction  dredge  Geyser^  with  single  crew,  was  employed  from  July 
11  to  August  8,  1906,  at  Parsons  Bar  (mile  256)  and  Eagle  Point 
(mile  262).  The  quantity  of  sand  removed  at  these  localities  was 
approximately  47,362  cubic  yards,  at  a  cost,  including  all  charges,  of 
$3,004.60,  or  6.3  cents  per  cubic  yard. 

Dipper  dredge  Phoenix  was  engaged  from  October  29  to  November 
6  in  removing  obstructing  Dam  15,  Guttenberg  channel. 
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Surveys  were  made  in  Guttenberg  channel  (8J  miles),  at  Parsons 
bar  (2  miles),  and  at  Eagle  Point  (2  miles).    Mr.  Edwards  says: 

The  small  amount  of  work  performed  was  due  to  a  very  short  season,  brought 
on  by  the  continued  high  stage  of  water  in  the  river  and  scarcity  of  labor, 
though  quantity  of  material  handled  per  man  compares  favorably  with  other 
seasons. 

Savanna  to  Rock  Island^  66  miles. — This  division  is*  in  local  charge 
of  Assistant  Engineer  J.  C.  McElherne.  Work  in  building  dams  and 
shore  protections  was  carried  on  under  contract  with  A.  J.  Whitney, 
in  vicinity  of  Savanna  (miles  308-309),  until  the  completion  of  his 
contract,  which  was  begun  in  1905.  One  closing  dam  and  one  wing 
dam  were  built  and  1,410  linear  feet  of  shore  protection.  -One  wing 
was  lengthened  300  feet. 

There  were  put  in  place  6,185.4  cubic  yards  rock  and  8,781.5  cubic 
yards  brush,  at  a  cost,  including  all  charges,  of  $0,894. 

At  the  Rock  Island  Rapids  (miles  34^64)  some  loose  rock  (247 
cubic  yards),  broken  bv  blasting  in  previous  years,  was  removed  by 
dredge  Vulcan^  and  a  few  high  points  were  reduced  by  means  of  the 
drill  Doat.  This  work  was  done  at  Sycamore  and  Campbells  chains. 
A  small  amount  of  similar  work  at  various  chains  remains  to  complete 
the  improvement  of  the  rapids  under  the  existing  4-foot  project. 

The  buoys  of  the  system,  to  the  number  of  42,  were  reset  in 
June  and  taken  up  in  November,  1906.  The  cost  of  buoyage  for  the 
season  was  $360. 

Rock  Island  to  Burlington^  79  miles, — ^This  division  is  in  local 
charge  of  Principal  Assistant  Engineer  C.  W.  Durham.  No  con- 
struction work  was  done  in  1906. 

Buoys,  13  in  number,  were  placed  at  ends  of  certain  dams  that  are 
dangerous  to  raft  navigation. 

Burlington  to  Hannibal^  98  miles. — ^This  division,  which  includes 
the  Des  Moines  Rapids  Canal,  is  in  local  charge  of  United  States 
Civil  Engineer  M.  Meigs.  Work  in  this  division  consisted  in  the 
completion  of  a  wing  dam  at  Curtis  Point  (mile  501)  by  hired  labor 
and  use  of  Government  plant. 

There  were  put  in  place  4,683.3  cubic  yards  rock  and  8,024.7  cubic 
yards  brush,  at  a  cost,  including  all  charges,  of  $1,045  per  cubic  yard. 

A  survey  was  made  in  vicinity  of  Curtis  Point  (miles  500-502)  in 
June,  1906,  and  in  November  an  inspection  of  all  existing  dams  and 
shore  protections  throughout  this  division. 

Hannibal  to  Missouri  Eiver^  118  miles. — ^This  division  is  in  local 
charge  of  Assistant  Engineer  A.  L.  Richards,  and  work  was  per- 
formed by  hired  labor  and  use  of  Government  plant  at  vicinity  of 
Portage  Island  (mile  642)  and  vicinity  of  Piasa  Island  (mile  646). 
Two*  dams  were  raised  and  repaired  and  the  shore  protection  on  Little 
Piasa  Island  was  repaired. 

There  were  put  in  place  9,316  cubic  yards  rock  and  6,542.7  cubic 
yards  brush,  at  a  cost,  including  all  charges,  of  $1,281  per  cubic  yard. 

Mr.  Richards  says: 

The  localities  needing  attention  next  season  are  the  following :  Gilbert  Island, 
Kriders  Island,  Clarksville,  Cap  au  Gris  to  Cuivre  River,  and  between  Grafton 
and  mouth  of  Missouri  River.  At  the  present  time  there  is  no  available  winter 
harbor  for  the  fleet  of  this  division.  Quincy  Bay  is  the  nearest  suitable,  and  it  is 
18  miles  above  the  upper  end.  It  is  considered  to  be  economical  and  desirable 
to  winter  the  fleet  at  some  point  in  the  division,  and  a  harbor  should  be  estate 
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lished  either  at  Portage  Island  or  Alton  Slough.  Either  of  these  places  can  be 
converted  into  an  excellent  and  safe  harbor  by  the  expenditure  of  a  small 
amount  in  dredging  their  entrances. 

There  has  been  expended  on  the  plant  belonging  to  general  im- 
provement to  Decemoer  31,  1906,  $1,093,790.66,  and  its  estimated 
value  on  January  1, 1907,  was  $168,708.46. 

Summary  showing  localities,  amounts,  and  cost  of  regular  construction  works  in 
1907,  J)€tween  8t.  Paul  and  mouth  of  Missouri  River. 


M&tediil. 


Method  and  local- 
ity. 


q 


I. 

ft 


R2g 


fll 


Hired  labor. 

St  Paul  to  Winona. 

Winona  toWucon- 
sin  River 

Wisconsin  River  to 
Savanna , 

Burlington  to  Han- 
nibal  

Hannibal  to  Mis- 
souri River 

Contrnct, 

Savanna  to  Le 
Claire,al905 


Cu.  yda. 
14,788.3 

15,172.9 

11,844.4 

4,683.3 

9,816.0 


12,907.8 


Cu.  yda. 
25,966.7 

29,718.5 

21,065.9 

8,024.7 

6,542.7 


22,485.3 


Cti.  uds.  - 
40,755.0939,983.99 

44,886.4|  42,390.90 

82,910.3  27.843.92 

i 
12,708.0  13,284.07 

15,858.7  20,829.07 


$0,378 
.320 
.837 
.392 
.487 


90.18280.196 
.152*  .184 
.124  .146 
.193  .179 
.201     .246 


35,393.1   31,630.70 


68, 712. 7 118, 798. 8 182,  SU.  5,175, 462. 65 


80.06510.07080.09580.980 
.066  .149  .944 
.071  .107  .846 
.078  .129  1.045 
.096     .212  1.281 


.073 
.061 
.074 


.099 


.894 


.961 


a  £ntire  contract. 


SPECIAL    WORK. 

Warsaw  to  Quincy  levee, — In  local  charge  of  United  States  Civil 
Engineer  M.  Meigs. 

ALLOTMENTS. 

By  sundry  civil  act  approved — 

March  2,  1895 $85,500.00 

June  4,  1897 5,000.00 

March  3,  1899 5, 000. 00 

By  river  and  harbor  act  approved  June  13,  1902 10, 000. 00 

Total .. 105,  500. 00 

Balance  unexpended  July  1,  1907 4,071.97 

Flint  Creek  to  Iowa  River  levee. — In  charge  of  Principal  Assistant 
Engineer  C.  W.  Durham.  No  work  was  done  during  the  past  year. 
There  is  a  small  balance  remaining  to  the  credit  of  this  work,  which 
is  being  held  for  emergencies. 
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ALLOTMENTS. 

By  sundry  civil  act  of — 

March  2,  1895 $85,000.00 

June  3,  1896. 75, 000. 00 

June  4,  1897- 50, 000. 00 

July  1,  1898 40,000.00 

Total 300, 000. 00 

»  ===== 

Balance  unexpended  July  1,  1907 443.52 

Bar  at  Quincy. — In  local  charge  of  United  States  Civil  Engineer 
M.  Meigs.  Early  in  May  a  survey  of  the  locality  was  made.  From 
August  24  to  October  12,  1906,  suction-dredge  Hecla  was  employed 
in  removing  sand  and  mud  from  the  bar  and  depositing  it  behind 
the  riprap  dam  (No.  21)  built  in  1904.  Two  cuts  were  made,  90 
feet  wide  and  about  1,200  feet  long,  and  to  a  depth  of  about  10  feet 
below  low  water.  The  area  covered  by  the  dredge  was  248,150  square 
feet;  the  material  dredged,  135,837  cubic  yards;  the  cost  per  cubic 
yard,  5  cents,  including  all  charges. 

ALLOTMENTS. 

By  river  and  harbor  act  of  June  30,  1896 |10, 000.  00 

By  sundry  civil  act  of  March  3,  1899 10,000.00 

By  river  and  harbor  act  of  June  13,  1902 20, 000.  00 

Total 40,000.00 

Balance  unexpended  July  1,  1907 G62. 65 

Harbor  of  Refuge  below  Davenport^  Iowa. — In  local  charge  of 
Principal  Assistant  Engineer  C.  W.  Durham.  No  work  was  done 
during  the  past  year. 

ALLOTMENTS. 

By  sundry  civil  act  of  March  3.  1899 $10,000.00 

By  river  and  harbor  act  of  June  13,  1902 5, 000. 00 

Total 15, 000. 00 

Balance  unexpended  July  1,  1907 1,953.20 

Channel  at  Clinton^  Iowa, — In  local  charge  of  Assistant  Engineer 
S.  Edwards.  During  the  year  two  wing  dams  were  built  from  the 
Illinois  shore  above  Lyons  bridge  to  prevent  the  movement  of  the 
sand  bar  downstream.  These  dams,  built  to  a  4-foot  crest  elevation, 
are  800  and  500  feet  in  length. 

ALLOTMENT. 

By  sundry  civil  act  of  March  3,  1899 $25,000.00 

Balance  unexpended  July  1,  1907 2,126.67 

Channel  and  Harbor  at  Hannibal^  Mo, — In  local  charge  of  Assist- 
ant Engineer  A.  L.  Richards.  No  work  was  done  during  the  past 
year. 

ALLOTMENT. 

By  river  and  harbor  act  of  June  13,  1902 $15,000.00 

Balance  unexpended  July  1,  1907 237.33 

/Go( 
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Harbor  at  Muscatine^  Iowa. — In  local  charge  of  Principal  Assistant 
Engineer  C.  W.  Durham.  During  the  year  harbor  lines  were  estab- 
lished and  a  small  amount  of  dredging  was  done. 

AFPBOPBIATIONS   AND   ALLOTMENTS. 

By  river  and  harbor  act  of — 

March  3,  1879 $7,500.00 

June  14,  1880 7, 500. 00 

March  3,  1881 2, 500. 00 

August  2,  1882 2,500.00 

By  sunry  civil  act  of  June  4,  1897 15,000.00 

By  river  and  harbor  act  of  June  13,  1902 10, 000. 00 

Total 45,000.00 

Balance  unexpended  July  1,  1907 9,456.08 

Harbor  of  Refuge  at  Pepin^  Wis. — In  local  charge  of  Assistant 
Engineer  J.  D.  DuShane.    No  work  was  done  during  the  past  year. 

ALLOTMENTS. 

By  river  and  harbor  act  approved — 

June  13,  1902 $14,000.00 

March  3,  1905 11,  500.  00 

Total-J - 25,  500.  00 

Balance  unexpended  July  1,  1907 4,945.34 

Summary  of  expenditures   for  calendar  pear  ending  December  Sl^  1906^  for 
improving  Mississippi  River  from  mouth  of  Missouri  River  to  St.  Paul,  Mtnn. 

St.  Paul  to  Winona,  hired  labor $35,960.96 

Winona  to  Wisconsin  River,  hired  labor 44,  529.  80 

Wisconsin  River  to  Le  Claire,  hired  labor 27,281.80 

Rock  Island  Rapids,  hired  labor 2,725.60 

Rock  Island  to  Montrose,  hired  labor 303. 29 

Keokuk  to  Hannibal,  hired  labor 11, 637. 09 

Hannibal  to  Missouri  River,  hired  labor 16,957.81 

Savannah  to  Le  Claire,  contract  1905 14,582.73 

Clarksville  to  Cap  au  Oris,  contract  1905 13.08 

Surveys  and  gauges 4,088.70 

Construction,  care,  and  repair  of  plant 26,367.  70 

Channel  and  harbor  at  Hannibal .      100.98 

Bar  at  Quincy 5,291.34 

Harbor  at  Muscatine . 167.51 

Total 190, 008.  39 

Note. — In  above  statement  the  retained  percentage  on  contracts  December 
31,  1905,  is  deducted. 
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Money  statement. 

July  1,  1906,  balance  unexpended $432,845.97 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 500,000.00 

932,845.97 
June  30,  1907,  amount  expended  during  fiscal  year: 

For  works  of  Improvement $189,415.79 

For  maintenance  of  improvement 30,000.00 

219, 415. 79 

July  1,  1907,  balance  unexpended 713,430,18 

July  1,  1907,  outstanding  liabilities 38,000.00 

July  1,  1907,  balance  available 675,430.18 


Amount  (estimated)  required  for  completion  of  existing  project. _  19,500,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,000,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


"Net  expenditures  on  various  sections  of  the  river,  harbors,  levees,  etc,,  between 
Minneapolis  and  the  Missouri  River,  from  commencement  of  improvement  to 
June  SO,  1907, 


Locality. 


Dis- 
tance. 


'Amount 


Per 
mile. 


St.  Paul  to  Minneapolis 

8t,  Paul  to  Prescott 

Prescott  to  Lake  Pepin 

Foot  of  Lake  Pepin  to  Alma 

Alma  to  Winona  Bridge  (Chicago  and  Northwestern) 

Winona  Bridge  to  La  Crosse  Bridge  (Chicago,  Milwaukee  and  St. 


JfOn. 


Paul). 


La  Crosse  Bridge  to  McGregor  Bridge 

McGregor  Bridge  to  Dubuque  Bridge  (Illinois  Central) 

Dubuque  Bridge  to  Clinton  Bridge  (Chicago  and  Northwestern). 

Clinton  Bridge  to  Le  Claire 

Rock  Island  Rapids 

Rock  Island  Bridge  to  Keithsbui^  Bridge 

Kelthsburg  Bridge  to  Nashville 

Keokuk  Bridge  to  Quincy  Bridge 

Quincy  Bridge  to  Clarksville 

Clarksvllle  to  Cap  au  Gris 

Cap  au  Gris  to  Illinois  River 

Illinois  River  to  Missouri  River 

Dredging  at  various  harbors 

Harbor  of  refuge  at  Pepin 

Ice  harbor  at  Dubuque 

Channel  and  harbor  at  Clinton 

Harbor  of  refuge  at  Davenport 

Harbor  at  M  uscatine 


Bar  at  <>ulncy 

Channel  and  harbor  at  Hannibal 

Flint  Creek  to  Iowa  River  levee 

Warsaw  to  Quincy  levee 

Various  harbors,  bays,  channels,  and  levees  a. 

Surveys,  gauges,  ana  meter  work 

Plan  t  at  estimated  value 


Total. 


$50,113.46 
671,798.85 
838,219.92 
519,247.77 
790,102.75 

865,860.46 

667,672.80 

623,278.48 

467,268.48 

89.830.24 

672,866.86 

877,869.20 

934.356.20 

618.024.12 

1,086,951.96 

915.199.56 

441,582.26 

467,485.96 

6,092.79 

20,554.66 

15,770.65 

22,878.38 

18,046.80 

15,548.92 

26,156.87 

14,762.67 

290,556.48 

101,428.03 

495,595.71 

247,948.60 

150,788.76 


11,895,772.55 


t22,898 
13,008 
47.204 
28,218 

80,924 

10,487 

9.180 

7,686 

1,897 

48,061 

6,870 

15.837 

16,708 

19.410 

24.735 

18,399 

20.325 


"  The  amounts  expended  at  each  harbor,  bay,  etc.,  under  this  appropriation,  as  also  ad- 
ditional amounts  under  special  appropriations,  are  given  In  Report  of  Chief  of  Bngineers 
for  1906,  page  1617. 
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APPROPRIATIONS. 

St.  Paul  to  Des  Moines  Rapids : 
By  act  approved — 

June  18,  1878 $250,000.00 

March  3,  1879 100,000.00 

June  14,  1880 150,000.00 

March  3,  1881 200,000.00 

By  act  passed  August  2,  1882 250,000.00 

By  act  approved — 

July  5,  1884  (general  improvement) 250,000.00 

July  5,  1884  (applied  to  harbor,  I^ke  City) 15,000.00 

August  5,  1886 .  382,500.00 

Minneapolis  to  Des  Moines  Rapids : 

By  act  of  August  11,  1888 600,000.00 

By  act  of  September  19,  1890 500,000.00 

Des  Moines  Rapids  to  Illinois  River : 
By  act  approved — 

June  18,  1878 100,000.00 

March  3,  1879 40,000.00 

June  14,  1880 100,000.00 

March  3,  1881 175,000.00 

By  act  passed  August  2,  1882 200,000.00 

By  act  approved — 

July  5,  1884 200,000.00 

August  5,  1886 150,  000.  00 

By  act  of  August  11,  1888 200,000.00 

By  act  of  September  19,  1890 165,000.00 

Ohio  River  to  Minneapolis,  applied  to  **  between  Missouri  River 
and  Minneapolis : " 
By  act  approved — 

July  13,  1892 ^ 600,000.00 

March  3,  1893  (sundry  civil) 866,666.67 

^   August  18,  1894   (sundry  civil) 866,660.67 

March  2,  1895  (sundry  civil) 866,666.67 

Ohio  River  to  St.  Paul,  applied  to  "  between  :Ml8souri  River  and 
St.  Paul : " 

By  act  of  June  3,  1896 200,000.00 

By  act  of  June  4,  1897  (sundry  civil) 826.666.67 

By  act  of  July  19,  1897  (deficiency) 200,000.00 

By  act  of  July  1,  1898  (sundry  civil) 826,666.67 

By  act  of  March  3,  1899  (sundry  civil) 826,  666. 67 

By  act  of  June  6,  1900  (allotment) 150,000.00 

Missouri  River  to  St  Paul : 
By  act  approved — 

June  13,  1902 400,000.00 

March  3,  1903  (sundry  civil) 400,000.00 

April  28,  1904  (sundry  civil) 400.000.00 

March  3,  1905  (sundry  civil) 400,000.00 

June  30,  1906  (sundry  civil) 300,000.00 

March  2,  1907  (Missouri  River  to  Minneapolis) 500. 000. 00 

Total 12, 657, 500. 02 

Less  amount  transferred  to  work  at  Lock  and  Dam  No.  2,  Missis- 
sippi River,  between  Minneapolis  and  St.  Paul  (act  August  18, 

1894) 49, 877.  67 

12,  607.  622.  35 

Received  from  sale  of  property 1,580.38 

12,609,202.73 
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Z3. 

OPERATING  AND  CARE  OF  DBS  MOINES  RAPIDS  CANAL  AND  DRY 

DOCK. 

The  Des  Moines  Rapids  Canal  was  in  use  from  July  1  to  Novem- 
ber 21,  1906,  and  from  March  18  to  June  30,  1907,  a^period  of  249 
days.    The  dry  dock  was  in  constant  use  during  the  entire  fiscal  year. 

United  States  Civil  Engineer  M.  Meigs,  who  is  in  local  charge  of 
the  canal,  says  in  his  annual  report : 

The  stage  of  water  has  been  above  the  average  during  the  greater  part  of 
the  year,  nearly  all  the  rafts,  24  in  number,  passing  over  the  rapids  and  not 
appearing  in  the  traffic  statement.  In  lilte  manner  a  large  proportion  of  the 
packets  and  excursion  boats  have  passed  down  outside,  of  the  canal.  The  traffic 
statement,  notwithstanding  this  deflection,  shows  a  material  increase  over  that 
of  last  year.  March  18  is  the  earliest  opening  of  the  canal  on  record,  the  season 
being  at  least  three  weelcs  in  advance  of  ordinary  years. 

BEPAIBS   TO  LOCKS,   ETC. 

Nominal  repairs  were  made  to  the  gates  of  the  guard,  middle  and  lower  locks, 
and  to  those  of  the  dry  dock.  An  inspection  of  the  Sandusky  sluice  and  some 
temporary  repairs  were  made. 


Dredging  with  suction  dredge  Hecla  and  double  crew  was  carried  on  from 
July  5  to  August  3,  1906,  and  from  March  27  to  the  close  of  the  fiscal  year. 
The  Hecla  removed  from  the  canal  during  tlie  year  146,040  cubic  yards  of  mixed 
material,  principally  at  Prices  Creek,  vicinity  of  Sandusky,  and  below  the  guard 
lock.  ♦  ♦  ♦  No  real  gain  on  the  deposits  has  been  attained,  and  it  ma>'  be 
said  that  the  canal  as  a  whole  is  not  so  clear  of  deposits  in  1907  as  it  was  hi 
1882.  Each  heavy  rain  brings  more  deposit  into  the  canal  than  formerly,  and 
increased  dredging  is  required  to  keep  the  channel  open.  ♦  ♦  ♦  The  aggre- 
gate of  material  taken  from  the  canal  by  dredging  since  June  30,  1878,  is 
2,327,783   cubic   yards. 

PIERS   ON    DES    MOINES   RAPIDS. 

Ck)nsiderable  repairs,  amounting  in  some  cases  to  rebuilding,  were  made  to  the 
piers  on  the  rapids  between  the  guard  lock  and  Montrose. 

MACHINE   SHOP. 

At  the  machine  shop  at  lower  lock  nominal  repairs  were  made  to  lock  machin- 
ery and  to  that  of  several  towboats  and  dredges. 

DRY   DOCK. 

A  large  number  of  boats  and  barges,  chiefly  belonging  to  the  United  States, 
were  repaired  at  the  dry  dock  during  the  year. 
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APPBOFBIATION8  AND  AUiOTMSNTS. 


By  act  approved — 

April  30,  1878 »7,500.00 

June  18,  1878  (allot- 
ment)          32, 500. 00 

March  3,  1879 40, 000. 00 

June  14,  1880 30, 000. 00 

March  3,  1881,  ex< 
pended  during  fis- 
cal year  ending — 

June  30,  1882 41, 771. 17 

June  30,  1883 77, 926. 79 

June  30,  1884 43, 283, 42 

July  5,  1884,  ex- 
pended during  fis- 
cal year  ending — 

June  30,  1885 44, 506. 50 

June  30,  1886 43, 009. 53 

June  30,  1887 42, 152. 84 

June  30,  1888 42, 802. 35 

June  30,  1889.  —        38, 885. 37 

June  30,  1890 .    43,995.80 

June  30,  1891 44, 998. 20 


By  act  approved — 

July  5,  1884,  ex- 
pended during  fis- 
cal year  ending — 

June  30,  1892 $43, 96a  92 

June  30,  1893 57, 057. 21 

June  30,  1894 55, 356. 48 

June  30,  1895 41, 052. 80 

June  30  1896 37, 555. 21 

June  30,  1897 33, 440. 54 

June  30,  1898 38, 504. 95 

June  30,  1899 35,  lia  85 

June  30,  1900 39, 120,  73 

June  30,  1901 48, 595. 91 

June  30,  1902 41, 805. 50 

June  30,  1903 40, 623. 37 

June  30,  1904 45, 161. 69 

June  30,  1905 43, 66a  83 

June  30,  1906 49, 948. 65 

June  30,  1907 37, 69a  97 


Total  expended  1,262,010.58 


Expenditures  for  operating  and  care  of  Dea  Moines  Rapids  Canal  for  fiscal  year 

ending  June  SO,  1907, 


Month. 


Of&ce  and  administration. 


Balariea 


Supplies. 


Mlscel-      ^4,^1 
laneous.      *""»*• 


Ganal  and  locks. 


Labor.     Supplies.    repSra?      ^****^- 


1906. 

July 

August 

September . 
October  — 
November  . 
December.. 

1907. 

January 

February  .. 

March 

April 

May 

June 

Total. 


$425.00 
605.00 
425.00 
425.00 
505.00 
605.00 


880.00 
605.00 
505.00 
605.00 
425.00 
425.00 


$84.70 


$18.76 


86.59 


2.00 


132.80 
12.76 
52.58 


19.00 


18.41 


$425.00 
558.46 
425.00 
657.80 
517.75 
644.12 


851.00 
605.00 
605.00 
505.00 
448.41 
425.00 


$1,820.00 

1,820.00 

2,600.00 

1,584.67 

855.50 


745.00 
859.06 
1,106.49 
1,400.50 
1,895.00 
1,414.65 


$74.70 
82.20 

409.92 
25.85 

182.48 
82.88 


58.07 

10.25 

.40 

85.11 

758.81 

228.42 


$2.40 
129.20 
210.98 
729.65 
608.80 
518.54 


59.89 
68.69 
84.08 
66.78 
887.62 


$77.10 
1,631.40 
1,940.85 
8,865.00 
2,820.95 
1,401.92 


808.07 
929.17 
1,167.58 
1,519.69 
2,219.69 
1,980.69 


5,985.00 


128.29 


254.25 


6,862.54 


14.547.84 


1,948.59 


2,760.58 


19,247.01 


Month. 


Dredging  canal. 


Labor. 


Supplies. 


Current 
repairs. 


Total. 


Qrand 
total. 


July 

August .... 
September. 

October 

November . 
December  . 


1906. 


$1,107.68 
70.66 
1.67 


$825.40 
511.48 
247.44 


80.09 
800.00 


January.. 
February. 
March.... 
Anril 

Y^y 

June 


1907. 


160.00 
150.00 
691.01 
2,001.00 
898.88 


62.68 


217.48 

724.78 

459.87 

1,273.98 


$1.18 
45.80 
170.81 
29.48 
415.93 
878.91 


254.95 
686.11 
251.48 
162.77 
241.98 
841.07 


$1,484.16 
627.94 
419.92 
29.48 
446.02 
678.91 


807.68 

886.11 

618.96 

1,478.66 

2,702.85 

2,518.96 


$1,986.26 
2,717.80 
2,786.77 
8,942.28 
8,284.72 
2,719.96 


1,961.70 
2,270.28 
2,291.54 
8.608.25 
5.866.85 
4,919.62 


Total. 


5,800.94 


8,818.11 


2,975.87 


12,089.42 


87,696.97 


ENQ   1907- 
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COMMERCIAL   STATISTICS. 

Traffic  statement  of  the  Des  Moines  Rapids  Canal  for  the  fiscal  year  ending 

June  SO,  1907, 


Month. 


1906. 

July 

August 

September 

October 

November ".. 

1907. 

March 

AprU 

Uky 

June 

Total 


Boats  up. 


92 


678 


Boats 
down. 


Barges 
up  and 
down. 


FasKn-   Merchan' 
gers.     I     dise. 


13,992 
14,446 
5.992 
3,752 
841 


99 

240 

1,088 

8.87« 


48,825 


Tbiu. 
2,074 
8,267 
1,327 
1,289 
536 


176 

172 

1,967 

2,682 


13,489 


Grain. 


BtttheU. 
4,356 
1,700 
1,691 


4,525 


12,271 


Month. 

Lumber. 

Logs. 

lAths. 

Shlugles. 

Lockages 
at  one  lock. 

1906. 
July 

Fcft. 

Feet. 

Number. 

Number. 

152 

August 

2,400,000 
8,000,000 
1.958,000 

1,500,000 
1,760,000 
1,760.000 
1,700,000 

2,200,000 
1.000,000 
1,082,000 

100,000 

200,000 

1,000,000 

216 

September 

178 

October 

21S 

November 

101 

1907. 
March 

49 

April 

88 

MSy\::::::;:::::::::::::::::;:::::::::::: 

124 

June 

131 

Total 

7,868,000 

6,700,000 

4,232,000 

1,800,000 

1,252 

Z  4. 

IMPROVEMENT  OF  MISSISSIPPI  RIVER  AT   MOLlNE,  ILLINOIS. 

For  statement  of  the  approved  project,  see  page  495  of  this  report. 

The  amount  expended  during  the  year  was  used  for  rock  excava- 
tion in  the  upper  and  lower  approaches  to  the  lock  in  the  building 
of  the  dam  and  back  fills  and  in  the  construction  of  the  lock  and  its 
appurtenances. 

The  lock  construction  was  in  local  charge  of  Junior  Engineer  J.  B. 
Bassett ;  the  remainder  of  the  work  was  in  charge  of  Assistant  Engi- 
neer J.  C.  McElherne.  The  lock,  now  nearly  completed,  was  built 
under  continuous  contract  with  the  Dravo  Contracting  Company,  of 
Pittsburg,  Pa. 

During  the  year  there  were  15,686  solid  cubic  yards  of  rock  broken 
up  by  blasting  in  the  approaches,  of  which  5,817  cubic  yards  were  in 
the  lower  approach.  The  total  quantity  broken  up  to  date  is  25,635 
cubic  yards,  at  an  average  cost,  exclusive  of  plant  charges,  of  $2.44 
per  solid  cubic  yard.  Dredging  of  the  broken  rock  continued  during 
the  year;  the  quantity  so  dredged,  measured  as  riprap,  was  37,098 
cubic  yards,  the  total  to  date  43,831  cubic  yards,  and  the  average 
cost  46.2  cents  per  cubic  yard.  In  the  dam  connecting  Benhams 
Island  and  the  lock  there  have  been  put  in  to  date  56,290  cubic  yards 
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of  sand  and  broken  rock,  and  in  the  north  back  fill  6,392  cubic  yards. 
All  of  the  rock  so  used  was  obtained  from  the  approaches,  the  cost 
of  which  was  charged  to  rock  excavation.  The  average  cost  of  put- 
ting the  material  in  the  dam  is  19.4  cents  per  cubic  yard,  and  in  the 
ba^  fill  16.6  cents,  a  boom  dredge  being  used  in  handling  the  mate- 
rial from  barges  in  both  cases.  In  building,  repairing,  and  strength- 
ening the  long  dike  running  upstream  from  head  of  Benhams  Island 
there  has  been  used  of  the  broken  rock  from  the  upper  approach 
19,730  cubic  yards,  at  an  average  cost  of  15^  cents  per  cubic  yard, 
which  was  charged  to  rock  excavation. 

As  regards  the  lock,  the  pit  excavation  has  been  nearly  completed, 
the  quantity  of  rock  so  far  removed  amounting  to  10,080  cubic  yards, 
of  wnich,  bein^  mostly  of  jgood  quality,  there  were  used  in  the  con- 
crete 9,188  cubic  yards.  There  remain  about  300  cubic  yards  of 
trimming  to  complete  this  part  of  the  work.  An  additional  quan- 
tity of  rock  for  making  concrete  (1,565  cubic  yards)  was  purchased 
by  the  contractors. 

The  concrete  is  finished  with  the  exception  of  about  70  cubic'yards, 
the  main,  miter,  and  breast  walls  being  completed.  The  q^uantity  of 
concrete  put  in  place  to  date  is  11,230  cubic  yards.  The  timbers  for 
the  lock  gates  have  been  framed  ready  for  assembling,  and  the  greater 
part  of  the  fittings,  valves,  spars,  motors,  etc.,  has  been  received. 

It  is  expected  that  the  lock  can  be  opened  to  navigation  in  Novem- 
ber, 1907. 

Money  statement. 

July  1,  1906,  balance  unexpended $193,754.95 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907. .     130,000.00 

329,  754.  95 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement  .. 179, 107.  24 

July  1,  1907,  balance  unexpended 150,647.  71 

July  1,  1907,  outstanding  liabilities 31,084. 18 

July  1,  1907,  balance  available 119,563.53 

July  1,  1907,  amount  covered  by  uncompleted  contracts 41,475. 13 


APPROPRIATIONS. 

By  act  approved — 

March  3,  1905 $100,000 

June  30,  1906 150,000 

March  4,  1907 136,000 

Total ^ 386,000 


CONTRACT  IN   FORCE. 

1.  With  the  Dravo  Contracting  Company,  of  Pittsburg,  Pa.,  for  construction 
of  lock  at  Moline,  111.  Contract  is  dated  March  31,  1906,  approved  April  12, 
1906,  work  to  be  begun  within  thirty  days  after  receipt  by  said  company  of  its 
copy  of  the  contract,  duly  approved,  and  to  be  completed  on  or  before  April  1, 
1908. 
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Z  5. 

OPERATING     AND     CARE     OF     ILLINOIS     AND     MISSISSIPPI     CANAL 
AROUND  LOWER  RAPIDS  OF  ROCK  RIVER  AT  MILAN,  ILLINOIS. 

During  the  past  fiscal  year  the  canal  was  in  operation  from  July  1 
to  November  20,  1906,  and  from  March  10  to  June  30,  1907,  a  period 
of  247  days,  during  16  days  of  which  lock  37  was  flooded  by  back- 
water from  the  Mississippi  River. 

Repairs  to  locks,  gates,  building,  etc.,  were  nominal.  The  bank 
revetment  in  both  levels  was  repaired  where  necessary,  2,080  cubic 
yards  broken  rock  and  gravel  being  used  for  thje  purpose.  The 
repairs  to  the  road  at  Silver  Lake,  begun  in  1905,  were  completed. 
The  boat  yard  at  Silver  Lake  was  graded  by  means  of  suction-dredge 
Geyser,  The  approaches  to  locks  35  and  37  were  dredged  by  suction- 
dredge  Geyser  and  dipper-dredge  Apache^  there  being  removed  at  and 
below  lock  35,  1,559  cubic  yards  mud  and  sand,  and  below  lock  37, 
7,139  cvbic  yards.  The  total  quantity  of  material  dredged  to  date 
from  canal  and  its  approaches,  101,370  cubic  yards.  An  examination 
of  the  outlet  of  Mill  (Jreek  and  a  portion  of  South  Slough  was  made. 

An  attempt  to  cut  brush  as  the  initial  step  in  clearing  out  deposits 
in  South  Slough  was  made  by  this  office^  but  the  men  were  arrested, 
and  the  matter  is  still  in  the  courts  awaiting  settlement. 

Two  Taintor  sluices  in  the  dam  above  Mill  Creek  were  broken  by 
an  ice  gorge.  The  openings  were  bulkheaded  and  preparations  macfe 
to  repair  or  rebuild  the  gates. 

The  canal  is  in  local  charge  of  Assistant  Engineer  J.  C.  McElherne, 

There  are  no  outstanding  liabilities. 

ALLOTMENTS. 


By  aft  approved  July  5,  1884,  expended : 


Duriuj?  fiscal  year  ending — 

June  30,  1895 $225.00 

June  30,  189() 5.  309. 17 

June  30,  1897 4,752.40 

June  30,  1898 4,  502.  39 

June  30,  1899 3, 304.  92 

June  30,  1900 5,379.84 

June  30,  1901 4,  806. 18 

June  30,  1902 11, 014.  93 


During  fiscal  year  ending — 

June  30,  1903 $11,398.94 

June  30,  1904 13, 198. 47 

June  30.  1905 13,601.96 

June  30,   1906 9,694.47 

June  30,  1907 8,423.46 


Total 95,  642. 19 
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Summary  of  expenditures  for  operating  and  care  of  western  section  Illinois  and 
Mississippi  Canal  for  fiscal  year  ending  June  30,  1907. 


Month. 


Saperlntend- 
ence,  office 
expenses, 
supplies,  en- 
gineering 
and  contin- 
gencies. 


Operating 

.and  care. 

locks  and 

bridges. 


Repairs. 


Dredging. 


Total. 


July , 

August 

September., 

October 

November., 
December ., 


1906. 


January . . 
February. 
March.... 

April 

May 

June 


1907. 


Total. 


$18.50 

9.13 

16.60 

6.76 

268.22 

828.26 


.56 
160.00 
30.90 
12.00 


238.06 


S836.00 


295.00 
805.81 
614.18 
245.00 


245.00 
246.00 
266.67 
295.00 
387.25 
342.68 


116. 26 

"  "t356.'49" 

819.89 

1,016.28 

664.78 

446,97 

418.89 

111.00 

27.87 

9.45 

51.65 

124.08 
338.99 
40.80 

1,077.88  I   8,625.99 


2,415.46 


1.404.14 


S348.50 
24.88 
661.99 
680.45 
2,458.41 
568.26 


691.58 
828.69 
532.65 
668.86 
887.60 
632.84 


8.423.46 


COMMERCIAL   STATISTICS. 

Traffic  Statement  of  western  section  of  Illinois  and  Mississip]9i  Canal  for  the 
fiscal  year  ending  June  30,  1907. 


Month. 


1906. 

July 

August 

September 

October 

November 

1907. 

March 

April 

May 

June 

Total 


Steamers. 


Number.      Tons, 


110 
106 
96 
86 


42 
98 
146 
187 


904 


748 
1,485 

653 
2,212 
1,403 


1,125 
1,268 
1,723 
1,951 


12,563 


Barges. 


Number.      Tons. 


217 

1.650 

1,665 

18,960 

8,641 


4.756 
2,938 
2,110 
8,092 


39,023 


Number 
of  pas- 
sengers. 


612 


116 
2 


46 
161 
864 
461 


2,862 


Tons  of 
freight. 


16 
51 
64 
2,181 
857 


40 
45 
112 
166 


8,472 


Lockages 

at  three 

locks. 


Note. — The  larger  part  of  the  traffic  was  by  Goveniiiient  boats. 


220 
217 
218 
102 


86 
175 
271 


1,879 


Z  6. 

ILLINOIS  AND  MISSISSIPPI  CANAL—IMPROVEMENT  OF  ROCK  RIVER 

POOL. 

Rock  River  Pool  extends  from  the  vicinity  of  mouth  of  Green 
River  (Lock  29)  to  the  head  of  Rock  River  Rapids  (Ijock  35),  a  dis- 
tance of  about  8J  miles.  In  this  length  stretches,  aggregating  about 
5  miles,  did  not  afford  a  navigable  depth  of  7  feet,  which  is  the  depth 
afforded  by  the  canal  proper,  and  in  a  few  places  not  more  than  3 
feet  were  tound,  the  surface  of  the  pool  being  supposed  at  an  eleva- 
tion of  131  feet,  Hennepin  datum,  the  establidied  grade. 
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In  1902  a  survey  of  Rock  River  Pool  was  made,  and  an  estimate 
based  on  that  survey  for  a  channel  80  feet  wide  and  7  feet  deep  is 
$69,000.  A  partial  project  involving  an  expenditure  of  $20,000  was 
rendered  and  approved  in  December,  1906,  this  partial  project  cover- 
ing the  blasting  and  dredging  of  rock  to  7  feet  where  rock  existed 
above  the  5-foot  curve,  and  also  the  dredging  of  sand  and  gravel  to 
7  feet  where  no  rock  is  met  with  before  that  depth  is  reached.  In 
this  manner  a  considerable  portion  of  the  work  will  be  fully  com- 
pleted, but  the  minimum  and  ruling  depth  >Yill  be  5  feet. 

On  April  4, 1907,  drill  boat  103^  with  double  crew,  was  put  at  work 
blasting  rock  in  vicinity  of  Lock  29,  where  she  blasted  a  cut  80  feet 
wide,  7  feet  deep,  and  500  feet  long,  completing  the  blasting  down- 
stream to  the  5-foot  contour.  She  then  went  to  head  of  Anderson 
Island  and  worked  in  the  chute  until  May  15,  finishing  the  proposed 
blasting.  During  the  time  mentioned  she  broke  up  11,076  cubic  yards 
rock  in  an  area  of  67,776  square  feet  and  at  a  cost  of  26.1  cents  per 
cubic  yard. 

Suction  dredge  Geyser  began  operations  April  9, 1907,  in  the  cross-  , 
ing  below  Anderson  Island,  wher'e  she  made  a  channel  80  feet  wide, 
7  feet  deep,  and  about  800  feet  long.  She  then  worked  in  Anderson 
Island  chute  and  above  until  May  31.  In  the  chute  she  made  1,600 
linear  feet  and  above  the  island  1,200  feet  of  channel  of  above-named 
dimensions.  She  removed  32,080  cubic  yards  of  sand  at  a  cost  of  4.6 
cents  per  cubic  yard. 

Dipper  dredge  Apache  commenced  removing  the  broken  rock  in  the 
chute  April  22,  1907,  and  continued  to  June  30,  She  has  removed 
20,485  cubic  yards  broken  rock,  clay,  gravel,  and  sand,  at  a  cost  of 
21.3  cents  per  cubic  yard.  The  Apache  is  still  at  work,  and  it- is 
expected  the  project  will  be  completed  some  time  in  September. 

The  amount  expended  during  the  year  was  $9,886.73. 


Z7. 

OPERATING  AND  CARE  OF  GALENA  RIVER  IMPROVEMENT,  ILLINOIS. 

During  the  past  fiscal  year  the  lock  was  open  to  navigation  from^ 
July  1  to  November  20,  1906,  and  from  March  1  to  June  30,  1907,  a 
period  of  235  days,  during  56  days  of  which  it  was  flooded  by  back- 
water from  the  Mississippi  River.  Small  repairs  were  made  to  lock, 
dam,  and  appurtenances,  and  a  survey  of  the  pool  and  Harris  Slough 
was  made.  This  survev  showed  that  the  dredging  of  about  29,247 
cubic  yards  of  mud  and  sand  would  be  necessary  to  restore  a  3-foot 
grade  above  the  lock  and  in  Harris  Slough. 

The  improvement  is  in  local  charge  of  Assistant  Engineer  J.  C. 
McElherne. 
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APPROPRIATIONS  AND  ALLOTMENTS. 

By  act  approved — 

September  19,  1890,  purchase  of  Improvement ^100,000.00 

July  5,  1884,  expended  during  fiscal  year  ending — 

June  30,  1894 635.68 

June  30,  1895 6,000.00 

June  30,  1896 3,400.00 

June  30,  1897 8,588.20 

June  30,  1898 5,890.05 

June  30,  1899 3,226.87 

June  30,  1900 8,750.94 

June  30,  1901 12,077.01 

June  30,  1902 9,166.68 

June  30,  1903 2,937.27 

June  30,  1904 2,916.49 

June  30,  1905 3,833.28 

June  30,  1906 2,679.91 

June  30,  1907 2,805.06 

Total 172,  907.  44 


Summary  of  expenditures  for  operating  and  care  of  Oalcna  River  improvement 
for  fiscal  year  ending  June  30,  1907. 


Month. 

Superintend- 
ence, office 
expenses,  in- 
cidental re- 
pairs, con- 
tingencies, 

and 
dredging. 

Operating. 

Repairs. 

Labor. 

Supplies. 

Total. 

July 

1906. 

S160.00 

S160.00 

August 

September 

160.00 
160.00 
320.00 
120.00 

120.00 
120.00 
120.00 
160.00 
160.00 
244.00 

S84.00 
82.00 

244.00 

October 

S55.00 

S16.08 
27.66 

268.08 

November 

847.55 

December 

255.00 

875.00 

January .  ... 

1907. 

120.00 

February 

875.00 

81.60 

526.50 

March 

120.00 

April 

67.71 

227.71 

May.:::::::::;: :::::::::: ::: 

7.35 

167.85 

June. 

9.92 

258.92 

Total . . 

694.92 

1.844.00 

82.48 

188.71 

2,806.06 

COMMERCIAL   STATISTICS. 

Traffic  statement  of  the  Galena  River  improvement  for  the  fiscal  year  ending 

June  SO,  1901. 


Month. 

Boats 
up  and 
down. 

Paosen- 
geis. 

Merchan- 
dise. 

Lock- 
ages. 

July 

1906. 

651 
482 
522 
410 
158 

11 
167 
878 
462 

8,814 
2.958 
2,267 
1,067 
281 

82 

675 

1,078 

878 

Tom. 
530 
452 
574 
690 
517 

115 

August , 

304 

September 

341 

October 

264 

November  .... 

99 

March 

1907. 

April 

41 

756 
669 

May 

265 

June --          

820 

• 

Total 

8,181 

12.640 

4,128 

1,708 
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RESERVOIRS  AT  HEADWATERS  OF  MISSISSIPPI  RIVER;  IMPROVE- 
MENT OF  MISSISSIPPI  RIVER  FROM  ST.  PAUL  TO  MINNEAPOLIS, 
MINNESOTA;  OF  RIVERS  IN  WISCONSIN  AND  MINNESOTA  TRIBU- 
TARY TO  THE  MISSISSIPPI  RIVER;  OF  WARROAD  HARBOR  AND 
RIVER,  MINNESOTA,  AND  OF  RED  RIVER  OF  THE  NORTH,  MINNE- 
SOTA AND  NORTH  DAKOTA;  GAUGING  MISSISSIPPI  RIVER  AT  ST. 
PAUL,  MINNESOTA. 


REPORT  OF  CAPT.  EDWARD  H,  8CHULZ,  CORPS  OP  ENGINEERS,  OFFI- 
CER IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907. 

IMPBOVEMENTB. 


5. 


Mississippi  River  between  St  Paul 
and  Minneapolis,  Minnesota. 

Reservoirs  at  headwaters  of  Missis- 
sippi River,  and  Mississippi  River 
between  Brainerd  and  Grand 
Rapids,  Minnesota. 

Operating  and  care  of  reservoirs  at 
headwaters  of  Mississippi  River. 

St.  Croix  River,  Wisconsin  and  Min- 
nesota. 

Minnesota  River,  Minnesota. 


6.  Red  River  of  the  North,  Minnesota 

and  North  Dakota. 

7.  Warroad     Harbor     and     Warroad 

River,  Minnesota. 

8.  Survey  of  Otter  Tail  Lake  and  Ot- 

ter Tall  River  and  Red  Lake  and 
Red  Lake  River,  Minnesota,  and 
Big  Stone  Lake  and  Lake  Trav- 
erse, Minnesota  and  South  Dakota. 

9.  Gauging  Mississippi  River  at  or  near 

St  Paul,  Minnesota. 


United  States  Engineer  Office, 

St  Pavl^  Minn.^  July  i,  J907. 
General  :  I  have  the  honor  to  submit  herewith    *     *     *      report 
upon  the  works  of  river  and  harbor  improvement  for  this  district  dur- 
ing the  fiscal  year  ending  June  30,  1907. 

Very  respectfully,  your  obedient  servant, 

Edward  H.  Schulz, 
Captain^  Corps  of  Engineers. 

Brig.  Gren.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S,  A. 

1677 


Digitized  by 


Google 


1578        REPORT   OF   THE   CHIEF   OF   ENGINEERS,  V.  S.   ARMY. 

A  A  I. 

IMPROVEMENT    OF    MISSISSIPPI    RIVER    BETWEEN    ST.    PAUL    AND 
MINNEAPOLIS,  MINNESOTA. 

The  approved  project  will  be  found  in  the  Report  of  the  Chief  of 
Engineers  for  1907,  ±*art  1,  page  497. 

IX>CK  AND  DAM  NO.  2. 

On  Julj  9,  1906,  the  lock  chamber  was  pumped  out  and  the  work 
of  repairing  the  disrupted  floor  was  commenced  and  finished  in  the 
fall.  The  repairs  consisted  in  removing  the  old  timber,  constructing 
a  cut-oflF  walisome  10  feet  deep  across  the  chamber,  a  wing  wall  behind 
the  land  wall,  filling  in  some  2,200  cubic  yards  of  gravel,  and  placing 
2,100  square  yards  of  large  paving  stone.  The  ironwork,  including 
the  lower  gate,  was  scraped  and  painted.  In  November  the  chamber 
was  filled  for  the  first  time  and  the  gates  and  walls  tested.  After  being 
operated  for  a  few  weeks  the  lock  was  laid  up  for  the  winter.  Early 
in  the  spring  the  upper  coffer  needles  were  removed,  the  gates  tested, 
and,  as  far  as  this  lock  is  concerned,  navigation  was  open  on  the  upper 
Mississippi  early  in  April,  1907.  The  first  power  t)oat  to  pass  through 
was  the  liura^  of  Minneapolis,  May  19,  1907.  The  site  was  cleared  of 
the  loose  timber,  piles,  and  other  material  used  in  construction  and 
the  same  rafted  and  floated  to  Lock  No.  1.  The  terrepleine,  60  feet 
wide,  was  covered  with  soil  and  planted  with  grass  seed.  Some 
changes  were  made  in  the  pumping  machinery. 

DAM   NO.   2. 

The  dam  is  seemingly  intact.  In  the  progress  of  the  work  it  was 
necessary  to  raise  and  lower  the  bear-trap  sluice  gates  several  times. 
These  gates  are  built  of  timber,  of  the  reversed  Parker  type,  held  in 
place  mainly  by  chains  provided  with  tumbuckles,  terminating  in 
rods  or  arms.  There  are  100  of  these  in  each  gate.  Loose  bolts  on  the 
surface  of  the  lower  leaf  of  both  gates  gave  evidence  that  something 
was  amiss  and  that  repairs  were  necessary.  Temporary  cofferdams 
were  built  and  the  interior  of  the  west  gate  pumped  out.  It  was 
found  that  the  gate  rested  upon  a  deposit,  composed  of  river  silt, 
gravel,  bark,  ana  sand,  which  held  it  about  2  feet  above  its  normal 
position  when  down.  The  holding-down  rods  were  practically  all 
broken  or  badly  bent.  This  had  been  caused  by  sediment  collecting, 
which  prevented  the  rods  from  falling  as  was  intended.  When  the 
gate  descended  they  were  struck  and  broken  or  bent.  This  will 
undoubtedly  happen  in  sediment-bearing  streams  whenever  this  type 
of  holding-down  device  is  used.  No  injury  was  apparent  to  the 
timber  or  hinges.  The  accompanying  drawing  «  and  two  photographs 
illustrate  the  condition  of  the  gate. 

There  were  several  methods  of  repair,  more  or  less  expensive.  The 
one  adopted  was  to  replace  the  broken  rods  by  chains.  (Jnly  one  gate, 
the  west  or  inshore  one,  was  repaired.    High  water  prevented  work 

«  Not  printed. 
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on  the  east  gate,  but  there  can  be  no  reasonable  doubt  that  the  same 
conditions  prevail  in  that  gate  also. 

This  type  of  gate  should  be  so  designed  that  the  interior  can  be 
examinea  at  any  time  and  thoroughly  flushed  whenever  necessary  to 
remove  the  sediment. 

Soundings  were  made  along  the  dam  both  above  and  below;  also 
above  andtelow  the  sluice  gate,  and  platted  for  comparison.  One 
hundred  and  fifty  cubic  yards  of  large  stone  were  placed  immediately 
below  the  west  sluice  where  scouring  had  occurrea.  General  repairs 
were  made  to  cableway  and  other  machinery  as  necessary. 

LOCK  AND  DAM  NO.   1. 

The  lock  cofferdam  was  pumped  out  early  in  July,  1906,  and  exca- 
vation for  the  land  wall  was  resumed.  On  account  of  high  water 
operations  were  suspended  and  the  cofferdam  was  allowed  to  fill  up 
August  5,  1906.  Plans  for  lock  No.  1  were  submitted  to  the  Chief 
of  Engineers  June  25,  1906,  and  referred  to  a  board  of  en^neer 
officers,  consisting  of  Lieut.  Col.  W.  L.  Marshall,  Maj.  C.  McD. 
Townsend,  Maj.  J,  G.  Warren,  and  Lieut.  P.  S.  Bond. 

New  plans  were  prepared  in  accordance  with  the  report  of  the 
board,  and  these,  after  modification,  were  approved  April  6,  1907. 
During  the  interim  the  plant  was  installed,  such  portions  of  it  as  were 
available  being  brought  down  from  Lock  and  Dam  No.  2.  The  lock 
cofferdam  was  again  pumped  out  April  23, 1907,  and  active  operations 
resumed.  At  the  close  of  the  year  the  foundation  of  the  land  wall 
had  been  completed. 

The  work  was  under  the  immediate  supervision  of  Mr.  A.  O.  Pow- 
ell, assistant  engineer,  until  August  10,  1906,  and  Mr.  George  W. 
Freeman,  assistant  engineer,  since  that  time. 

Statement  of  expenditures  during  the  year, 

LOCK    AND    DAM    NO.    2. 

Lock  floor : 

Removing  timber  and  paving  with  rocli—  $3,  611. 70 

Quarrying  roclc z. 1,133.25 

Cut-off  wall 1,427.35 

$6,172.30 

Painting  and  repair  of  gates 515.32 

Cleaning    up 480.81 

Protection  against  high  water 260.71 

Watching 956. 51 

Bear-trap  sluice  gates 531.26 

Bear-trap  sluice  gates,  repairs 2,792.43 

Pumping 1, 233. 94 

Coal .  1,801.12 

Oils  95.28 

Cableway : 

Operating $1,510.18 

Repairs — u 268.51 

1,  778.  69 

Plant: 

Purchase 523.  73 

Repairs t. 14. 00 

537. 73 

$17, 156. 10 
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LOCK    AND   DAM    HO.    1. 

Excavation |2,  lia  76 

Roads,  ditches,  etc - 73. 17 

Sheet  piling 426. 44 

Material  for  dam 629.91 

Watching 848. 97 

Installation  of  crusher  plant,  tracts,  bins,  etc 947.22 

Concrete : 

Mixing  and  placing ^1,031.58 

Cement 3,732.58 

Sand 62. 85 

Stone 4, 972. 33 

Forms 2,896.00 

12,695.34 

Pumping 1, 069. 30 

Coal 2, 107. 50 

Oils  113.  28 

Plant : 

Purchase 13,551.45 

Repairs 2,372.08 


5,923.53 


Board  of  Engineers  on  Plans 401.48 

$27,844.90 

SUPERINTENDENCE  AND  CONTINQENCIES. 

Commission  Investigating  water  power $45.50 

Inspection  1, 060. 09 

Lands,  surveys,  borings,  etc 196.72 

St.   Paul   office 5,432.52 


Total   expenditures 51,235.83 

Money  statement. 

July  1,  1906,  balance  unexpended $315,120.02 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907—      30, 000. 00 
Amount  derived  from  sales 13.19 


345, 133. 21 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $48,443.40 

For  maintenance  of  improvement 1      2,792.43 

51, 235. 83 


July  1,  1907,  balance  unexpended 293,897.38 

July  1,  1907,  outstanding  liabilities 8,870.95 


July  1,  1907,  balance  available 285,026.43 


July  1,  1907,  amount  covered  by  uncompleted  contracts 5,400.00 

Amount  (estimated)  required  for  completion  of  existing  project 239,543.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 239,543.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 
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VIEW  OF  INTERIOR  OF  WEST  BEAR  TRAP  SLUICE  GATE  AT  LOCK  AND  DAM  NO.  2,  SHOWING 
DEPOSIT  OF  SILT  AND  CONDITION  OF  RODS  ATTACHED  TO  THE  UPPER  HOLDING-DOWN 
CHAINS.     TAKEN  DECEMBER  12,  1906. 


VIEW  OF  INTERIOR  OF  WEST  BEAR  TRAP  SLUICE  GATE  AT  LOCK  AND  DAM  NO.  2,  SHOWING 
DEPOSIT  OF  SILT  AND  CONDITION  OF  RODS  ATTACHED  TO  THE  LOWER  HOLDING-DOWN 
CHAINS.     TAKEN  DECEMBER  27,  1906. 
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APPROPRIATIONS. 

August  18,  1804 $51,000.00 

July  13,  1892  Callotted  by  act  of  August  18,  1804) ^ 49,877.67 

June  3,  1896 100,000.00 

March  3,   1890 1 150,000.00 

June  6,  1000 185,000.00 

March  3,  1901 ^ 157,000.00 

June  28,  1902 250,000.00 

March  3,  1903 223,579.33 

June  30,  1906 30,000.00 

March  4,  1907 30,000.00 

Total 1,226,457.00 

Receipt8  from  sales. 

July  17,  1906 $6.69 

August  31,  1906 1.00 

November  15,  1906 4.50 

May  31,  1907 1.00 

Total ■- 13. 19 


CONTRACT    (emergency)    IN   FORCE. 


Name. 

Date. 

For— 

In  effect. 

Expires, 

The  General  Flreproofing  Co.... 

May  17,1907. 

150  tons Bteel  bare.... 

May  22,1907. 

July  21, 1907. 

COMMERCIAL  STATISTICS. 

The  principal  commerce  over  this  part  of  the  river  is  that  of  drifting  about 
75,000,000  feet  B.  M.  of  loose  logs  (about  300,000  tons)  over  the  upper  and  mid- 
dle sections  and  rafting  the  same  with  steamboats  on  the  lower  section.  The 
estimated  value  of  these  logs  was  $900,000. 

The  excursion  business  on  the  lower  and  middle  sections  amounted  to  about 
$1B,000.  The  river  is  also  much  used  by  numerous  steam  and  naphtha  pleasure 
boats. 


A  A  2. 


CONSTRUCTION  OP  RESERVOIRS  AT  HEADWATERS  OP  MISSISSIPPI 
RIVER  AND  IMPROVEMENT  OF  MISSISSIPPI  RIVER  BETWEEN 
BRAINERD  AND  GRAND  RAPIDS,  MINNESOTA. 

The  approved  project  and  report  of  progress  of  the  work  up  to 
June  80,  1906,  will  be  found  in  the  Report  or  the  Chief  of  Engineers 
for  1907,  part  1,  page  499. 

The  expenditures  during  the  fiscal  year  were  $20,766.68. 
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OPERATIONS   DURING  THE   YEAR. 

Reconstruction  of  Pine  River  dam. — The  embankments  abutting 
the  masonry  of  the  dam  were  completed;  a  small  dike  was  built  at 
the  gauging  station  below  the  dam ;  the  sluice  gates  were  put  in  and 
stop  plank  hoist  erected  at  log  sluice ;  the  concrete  railing  on  upstream 
side  of  dam  was  completed ;  and  the  buildings  and  plant  have  been 
overhaided  and  put  in  good  order. 

Reconstruction  of  Sandy  Lake  dam. — Plans  and  specifications  for 
a  concrete  dam,  without  a  lock  for  steamboats,  to  replace  the  present 
timber  dam  and  lock  were  prepared  and  proposals  issued  tor  the 
construction  by  contract  of  the  portion  now  occupied  by  the  dam 
proper.  In  view  of  the  fact  that  considerable  protest  has  been  made 
against  the  elimination  of  the  lock  in  the  proposed  new  structure, 
the  Chief  of  Engineers  directed  that  the  portion  in  which  the  lock 
is  now  located  be  left  in  its  present  condition  until  Congress  shall 
have  had  an  opportunity  to  consider  the  question  of  renewing  the  lock. 

Improving  Mississippi  River  between  Brainerd  and  Grand  Rapids^ 
Minn, — Early  in  July,  1906,  the  snag  boat,  which  had  been  laid  up  on 
account  of  high  water,  resumed  operations  about  7  miles  below  Aitkin, 
Minn.,  and  worked  downstream  to  near  Brainerd,  removing  snags  and 
other  obstructions  from  the  dliannel  and  overhanging  trees  from  the 
banks  of  the  river.  The  boat  then  worked  upstream  until  early  in 
November,  when  freezing  weather  set  in,  and  the  boat  was  laid  up  at 
Sandy  Lake  dam.    The  season's  work  was  as  follows : 

One  hundred  and  eleven  miles  of  river  was  worked  over. 

One  hundred  and  twenty-three  cubic  yards  of  bowlders  removed. 

Seven  hundred  and  fifty-nine  snags,  46,766  deadhead  logs,  and  122 
stumps  removed. 

Twelve  thousand  four  hundred  and  thirty-three  overhanging  trees 
and  bushes  removed. 

The  stage  of  water  in  the  river  has  been  too  high  to  permit  work 
being  done  to  advantage  during  the  season  of  1907,  but  it  is  expected 
to  resume  operations  early  in  July,  1907. 

Purchase  of  lands  or  easements. — The  fee  title  to  or  flowage  rig^ht 
on  91  tracts,  a^gre^ting  517.29  acres,  were  acquired  at  from  $3  to  $5 
per  acre  for  fee  title  and  from  $1  to  $3  for  flowage  right.  This 
completed  the  lands  or  easements  which  could  be  acquired  by  direct 
negotiation  with  the  owners,  and  condemnation  proceedings  have  be^n 
inaugurated  for  the  acquisition  of  the  balance  required.  Of  the 
latter,  139  tracts  for  flowage  right,  aggregating  1,195  acres,  and  7 
tracts  for  fee  title,  ag:gregating  24  acres,  nave  been  examined  and 
appraised  by  commissioners,  but  the  award  has  not  yet  been  con- 
firmed. There  still  remain  770  tracts,  aggregating  5,025  acres  of 
flowage  right,  and  4  tracts,  aggregating  44  acres  of  fee  title,  to  be 
examined  and  appraised,  but  it  is  expected  that  the  matter  will  be 
closed  up  before  the  end  of  the  calendar  year  1907. 

The  reconstruction  of  reservoirs  and  the  improvement  of  the  Missis- 
sippi River  between  Brainerd  and  Grand  Rapids  are  under  the 
direct  supervision  of  Mr.  Thomas  Robinson,  assistant  engineer.  The 
acquisition  of  lands  and  flowage  easements  is  under  the  direct  super- 
vision of  Mr.  R.  Davenport,  assistant  engineer. 
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The  cost  of  the  work  accomplished  during  the  year  is  shown  in  the 
following  itemized  statement : 

Reconstruction  of  Pine  River  dam : 

Abutments $1,630.28 

Booms  and  piers 58.13 

Bridge 163. 31 

CJoflferdam 318.61 

Concrete 787. 89 

Embanisments 315.35 

Gauging  station 114.91 

Inspection 152.08 

Plant 1, 290. 91 

Removal  of  old  dam 242.  06 

Repairs  to  buildings 777.10 

Repairs  to  old  foundations 289.25 

Riprapping 927.  35 

Steelwork  and  gates 2,592.45 

Telephone  line  from  Pe<iuot,  Minn.,  to  dam 42.80 

$9,  702. 48 

Improving  Mississippi  River  between  Brainerd  and  Grand  • 
Rapids : 


Plant  70. 62 

Removal  of  obstructions 2,757.60 

Inspection 52.21 


I'urchase  of  lands  or  easements : 

Below  Pokegama 2, 073.  24 

Above  Pokegama • 2, 410. 08 


2,880.43 


4, 483.  32 


Administration  and  St.  Paul  office  exi)enses 3, 690.  45 


Total 20,  756.  68 

Money  statement, 

July  1,  1906,  balance  unexpended _*_ $158,815.68 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907    145, 000. 00 
Amount  derived  from  sales 38.  65 


303, 854.  33 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 20,  756.  68 


July  1,  1907,  balance  unexi)ended 283,007.65 

July  1,  1907,  outstanding  liabilities 2,453.39 

July  1,  1907,  balance  available 280, 644.  26 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 60,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


June  14,  1880 $75,000 

March  3,  1881 150,000 

August  2,  1882 300,000 

July  5,  1884 60,000 

August  5,  188(5 37,500 

August  11.  1888 12,000 

September  19,  1890 80,000 

July  13,  1892 60,000 


August  18,  1894 $51,000 

June  3,  1896 80,000 

March  3,  1899 210,000 

June  13,  1902 250,000 

March  3,  1905 160,000 

March  2,  1907 145,000 

Total 1,670,500 
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Receipts  from  sales. 

July  17.  1906 - 1 10.65 

February  28,  1907 3.00 

June  15,  1907- 35.00 

Total 38.65 


OOMMERCIAL  STATISTICS. 

Mississippi  River  between  Brainerd  and  Grand  Rapids, — ^The  river  buBlness 
for  the  season  of  1907  was  carried  by  the  steamer  Irene^  30  tons,  and  steam 
barge  Atlas,  400  tons,  both  of  Aitkin,  Minn.,  and  several  smaller  boats  ranging 
from  5  to  15  tons,  owned  at  Brainerd  and  other  places. 

During  the  year  these  boats  Jointly  carried  5,550  passengers,  11,900  tons  of 
manufactured  lumber,  and  2,800  tons  of  farm  products  and  general  merchan- 
dise, having  a  total  value  of  $1,083,550. 

About  410,000,000  feet  B.  M.  of  logs  were  drifted  down  this  portion  of  the  river. 
The  welglit  of  these  logs  was  about  1,435,000  tons,  and  their  value  $4920,000. 

In  addition  to  loose  logs,  rafts  of  logs,  railroad  ties,  cedar  poles  and  posts 
were  floated  down,  but  the  actual  quantities  could  not  be  obtained. 


A  A  3. 


0PE3RATING  AND  CARE  OP  RESERVOIRS  AT  HEADWATERS  OP 
MISSISSIPPI  RIVER. 

The  approved  project  and  report  of  progp'ess  of  the  work  up  to 
June  30, 1906,  will  be  found  in  the  Eeport  of  the  Chief  of  Engineers 
for  1907,  Part  1,  pap  502. 

Winnibigoshish,  Leech  Lake^  Poke^ma,  Sandy  Lake,  and  Pine 
River  reservoirs  were  in  operation  during  the  entire  year. 

It  is  endeavored  to  operate  the  reservoirs  to  the  best  advantage  for 
the  general  welfare.  Daily  reports  are  received  from  each  of  them 
and  from  gauge  stations  along  the  river,  and  the  orders  to  the  dam 
tenders  are  changed  from  day  to  day  to  best  meet  the  requirements 
of  the  situation.  The  reservoirs  affect  seven  different  interests  which 
often  conflict — steamboat  navigation  below  St.  Paul,  steamboat  navi- 

Stion  above  St.  Paul,  logging,  mills  at  Minneapjolis,  mills  above 
inneajpolis,  riparian  owners  on  the  river,  and  riparian  owners  on  the 
reservoirs.  It  is  impossible  to  so  manage  the  reservoirs  as  to  suit  all 
concerned,  because  each  party  minimizes  or  imores  entirely  the  inter- 
ests of  all  the  others.  The  reservoirs  are  being  so  managed  as  to 
benefit,  in  the  course  of  the  year,  every  one  of  the  seven  interests 
concerned  except  the  riparian  owners  on  the  reservoirs,  who  have 
been,  or  are  being,  compensated  in  cash.  Each  of  these  interests  is 
materially  better  off  than  it  would  be  if  the  reservoirs  did  not  exist, 
but  none  are  entirely  satisfied,  and  some  very  much  dissatisfied,  be- 
cause each  would  like  the  reservoirs  managed"  exclusively  for  its  own 
benefit,  so  that  it  might  receive,  if  possiWe,  all  of  the  jgreat  public 
good  which  the  reservoir  system  is  intended  to  accomplish  and  does 
accomplish. 

Without  the  reservoirs  the  discharge  of  the  river  at  St.  Paul  is 
liable  to  fall  to  1,500  cubic  feet  or  less  per  second,  as  it  has  in  the  past, 
while  with  them  the  discharge  can  be  readily  held  throughout  the 
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navi^tion  season  at  or  above  6,000  cubic  feet  per  second.  The 
benefit  to  steamboat  navigation  at  and  below  St.  I*aul  is  manifest 
from  these  figures. 

This  same  increment  to  the  low-water  discharge  produces  a  still 
greater  effect  above  St.  Paul  throughout  the  434  miles  of  navigable 
river  between  Minneapolis  and  Cass  Lake.  It  is  true  that  there  are 
but  few  steamboats  on  the  river  above  St.  Paul  at  present,  but  it  is 
mainly  due  to  the  fact  that  the  logging  industry  is  using  this  length 
of  the  river  to  its  extreme  capacity,  making  other  forms  of  naviga- 
tion impossible  in  many  places.  There  are  annually  carried  about 
450,000,000  feet  B.  M.  of  logs,  or  1,575,000  tons,  a  very  heavy  tonnage 
for  so  small  a  stream,  largely  due  to  the  facilities  offered  by  the  reser- 
voir system.  The  use  or  the  reservoirs  for  the  benefit  of  navigation 
also  benefits  the  mills,  though  of  course  the  benefit  is  not  as  ^eat  for 
any  one  mill  as  it  would  be  if  the  reservoirs  were  used  as  mill  ponds 
to  equalize  the  available  power  for  that  mill.    Recent  acts  of  Con- 

Sess  have  authorized  the  development  of  the  water  power  of  the 
ississippi  at  seven  new  sites  above  Minneapolis  in  addition  to  the 
four  dams  that  already  existed. 

During  the  past  year  necessary  repairs  were  made  to  the  various 
dam  tender's  quarters  and  to  the  telephone  lines  between  Winni- 
bigoshish  and  Leech  Lake  dams  and  Bena,  Minn.,  between  Sandy 
Lake  dam  and  McGregor,  Minn.,  and  between  Pine  River  dam  and 
Pequot,  Minn.  At  Leech  Lake  dam  the  repairs  begun  on  the  earthen 
embankment  of  the  dam  last  year  were  continued,  5,239  cubic  yards 
of  sand  being  put  on.  The  river  bed  below  the  log  sluice  was  pro- 
tected from  further  erosion  by  the  extension  of  the  sluice  piers  to  the 
edge  of  the  apron,  a  distance  of  26  feet,  and  the  construction  of  a 
flume  12  feet  wide,  3  feet  deep,  and  100  feet  long,  carried  on  piles 
downstream  from  the  apron. 

The  following  is  a  brief  statement  of  the  liabilities  incurred  during 
the  year: 

Operation  and  minor  repairs  to  dams  and  quarters $8, 138. 15 

Repairs  to  embankment  of  Winnibigoshlsh  dam 400. 32 

Repairs  to  Leecli  Lalce  dam  embankment __  2, 238. 71 

Hydrological  expenses 283.  (J5 

Administration,  etc 4,051.73 


Total 15, 112. 56 

The  following  table  shows  the  discharge  and  difference  in  storage 
for  the  year  June  30,  1906,  to  June  30,  1907: 


Gauge  in  lake. 

Average 
discharge 

per 
Mcond. 

Total  storage 
June  80, 1907. 

Increase  (+) 

Reservoir. 

Standard 

high-water 

flowage 

line. 

June  80, 
1906. 

June  80, 
1907. 

or  decrease  (-) 

in  storage 

since  June  80, 

1906. 

Lake  Winnibigoshlsh  a 

Leech  L&kea 

14.20 
6.74 
12.00 
18.60 
11.00 

18.06 
8.65 

12.66 
9.15 

U.71 

12.60 
8.80 
11.10 
12.80 
5.80 

CW»icferf. 

296 

1,611 

876 

871 

CubicfeeL 

86,628,^,000 

20,964,020.000 

4,869.000,000 

8,872,920,000 

959,780,000 

OubicfeeL 
-2,656,862,000 
4-    889,560,000 

PokfiffATnA 

-1,710,000,000 

PineRlTer 

+1,777,600,000 

Bandy  IjAke .....  .......... 

-2,686,161,000 

Total 

66,794,120,000 

-4,286,868,000 

•  The  water  from  these  two  reservoirs  passes  through  Pokegama  reservoir.     Total  aver- 
age discharge  from  Pokegama,  Pine,  and  Bandy  lakes,  2,368  cubic  feet  per  second. 


BNO  1907- 


-100 


uigiiizea  oy  %^j  v^ 


ogle 


1586        BEPOBT   OF   THE   CHIEF   OF   ENGINEEKS,  U.  S.  ARMY. 

Leech  Lake  reservoir  when  full  being  about  4  feet  below  the  level 
of  Lake  Winnibigoshish  reservoir,  a  channel  between  the  two  would 
make  it  possible  to  draw  off  the  surplus  water  from  Lake  Winnibi- 
goshish reservoir,  storing  it  in  Leech  Lake,  to  great  advantage  at 
times.  Such  a  channel  could  be  constructed  at  small  expense.  The 
efficiency  of  the  reservoir  system  could  also  be  ffreatly  mcreased  at 
small  expense  by  dredging" the  channels  above  the  dams  and  those 
connecting  the  various  lakes  that  constitute  the  reservoirs.  The 
aprons  of  the  dams  are  now  several  feet  below  the  level  to  which 
the  water  can  be  drawn  down  through  the  existing  contracted  chan- 
nels. 

Summary  of  expenditures  during  the  fiscal  year  ending  June  SO,  1907, 

Services $12,459.76 

SuppUes- 341.17 

Materials 941.55 

Traveling  expenses 676.28 

Office  expenses  and  c«ontIngencIe.s 4,050.79 

Total 18,409.55 


Total  liahiliiies  incurred  in  each  fiscal  year. 


During  fiscal  year  ending 
June  30— 

1895 $6,  416. 19 

1896 30,800.13 

1897 36,180.41 

1898 19, 487.  80 

1899 14, 100.  02 

1900 19,  350. 00 

1901 18, 498. 12 

1902 14, 500. 00 

1903 12, 302. 18 


During  fiscal  year  ending 
June  30 — 

1904 $11,280.00 

1905 12,  940.  00 

1906 24,  789. 03 

1907 15, 112. 56 

Amount  available  June  30, 
1907 972. 41 


Total 235,  72a  87 


ALLOTMENTS. 


January  25,  1895 $17. 590. 00 

June  15,  1895 _•  18, 852. 91 

June  20,  1896 3,000.00 

July  24,  1896 23,471.98 

For  repairs  to  Pine  River 

reservoir ,_  7,481.86 

August  4,  1897 23, 870. 00 

August  4,  1898 16, 347. 80 

August  15,  1899 12,720.02 

July  16.  1900 20.610.00 

September  28,  1900 7. 000. 00 


August  12,  1901 $12, 94a  12 

July  16,  1902 13,300.00 

July  23,  1003 12, 182. 18 

July  12,  1904 5,540.00 

July  13,  1905 13,400.00 

October  19,  1905 7,000.00 

May  29.  1906 2,500.00 

June  28,  1906 15,914.00 

Total 235, 72a  87 


COMMERCIAL   STATISTICS. 


For  commercial  statistics,  reference  must  be  made  to  the  reports  upon  the 
improvement  of  the  Mississippi  River  between  Bralnerd  and  Grand  Rapids, 
Minn.,  and  between'  Minneapolis  and  St.  Paul,  Minn. 
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A  A  4. 

IMPROVEMENT  OP  ST.  CROIX  RIVER,  WISCONSIN  AND  MINNESOTA. 

The  approved  project  and  report  of  progress  of  the  work  up  to 
June  30,  1906,  will  be  found  in  the  Report  of  the  Chief  of  Engineers 
for  1907,  Part  1,  page  503. 

In  August,  1906,  the  dredge  St,  Croix  and  fleet  of  barges  were 
taken  from  the  mouth  of  the  Minnesota  River  to  Sweazy's  Landing, 
near  Osceola,  Wis.,  and  the  dredging  of  the  bar  at  that  point  was 
commenced  September  9.  A  cut  of  143  feet  in  length  was  made  for 
a  width  of  60  feet  and  depth  of  4  feet  at  low  water.  Total  excavation, 
932  cubic  yards.  The  training  dam  at  that  point  was  repaired  for  a 
length  of  300  feet,  being  raised  2^  feet.  Work  was  suspended  on 
November  6  on  account  of  ice  in  the  river,  and  the  fleet  was  towed  to 
Stillwater,  Minn.,  and  laid  up  for  the  winter.  In  May  and  June, 
1907,  the  dredge  and  its  machinery  and  the  barges  were  thoroughly 
overhauled  and  repaired,  the  cost  iJeing  $1,371.38.  At  the  latter  part 
of  June,  1907,  the  fleet  proceeded  to  Osceola,  Wis.,  and  dredging  was 
resumed  in  that  vicinity. 

The  following  is  a  statement  of  expenditures  during  the  year : 

Dredging ^495. 27 

Repairing  brush  and  stone  dams 1 493.57 

Repairing  dredge  and  barges 1,011.86 

Subsistence 247. 50 

Outfit  of  dredge 54. 18 

Gaugings    61.33 

Inspection 59.  50 

Care  of  boats  and  property 440. 42 

St.  Paul  office 185.36 


Total 3,048.99 

Money  statement. 

July  1,  1906,  balance  unexpended $2,880.65 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_      4, 000. 00 


6,880.65 
June  30,  1907,  amount  Expended  during  fiscal  year,  for  maintenance 
of  improvement 3,048.99 


July  1,  1907,  balance  unexpended 3,831.66 

July  1,  1907,  outstanding    liabilities 656.90 

July  1,  1907,  balance  available 3,174.76 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 3,600.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1907,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 


June  18,  1878 $10,000 

March  3,  1879 8,000 

June  14.  1880 10,000 

March  .%  1881 8.000 

August  2,   1882 30,000 

July  5,  1884 9.000 

August  5.  1880 7,  500 

August  11,  1888 10, 000 

September  19,  1890 8,000 

July  13,  1802 8,000 


August  18,  1894 $4, 000 

June  3,  189G ^ 15,000 

March  3,  1899 9,000 

June  13,  1902 2,000 

April  28,  1904  (allotment) 865 

March  3,  1905 4,000 

March  2,  1907 4,000 

Total 147,365 


COMMERCIAL   STATISTICS,  SEASON  OF  1906. 

Rafted  logs  towed  out  of  St  Croix  River feet  B.  M—  40,000,000 

Rafted  lumber,  etc.,  towed  out  of  St.  Croix  River : 

Lumber do 86,500,000 

Shingles number_-  10, 000, 000 

Laths do 34. 000, 000 

Loose  logs  run  on  river  above  Stillwater Itons^*^""  ^^'32?!  250 

Number  of  steamboats  engaged  in  rafting  business  out  of  Stillwater.  16 

A  few  steamboats  made  occasional  trips  between  Taylors  Falls  and  Still- 
water during  the  season,  and  one  is  now  running  regularly  between  Taylors 
Falls  and  Osceola,  carrying  freight  and  passengers,  but  no  reliable  statistics  can 
be  obtained. 


A  A  5. 
IMPROVEMENT  OF  MINNESOTA  RIVER.  MINNESOTA. 

The  approved  project  and  the  report  of  progress  of  the  work  up  to 
June  30,  1906,  will  be  found  in  the  Report  of  the  Chief  of  Engineers 
for  1907,  Part  1,  page  504. 

Other  than  the  removal  of  a  few  overhanging  trees  and  snags  from 
the  Fort  Snellinff  chute,  no  work  was  done,  there  not  being  suffi- 
cient funds  available.  Owing  to  the  good  stage  of  water  in  the  river, 
however,  there  was  no  serious  difficulty  in  navigating  the  river  at 
the  mouth. 

Money  statement* 

July  1.  1906,  balance  unexpended $163.64 

Amount  appropriated  by  river  and  harlx>r  act  approved  March  2,  1907-  2, 000.  00 


2. 163.  64 

June  30,  1007,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 17.  87 


July  1,  1907,  balance  unexpended 2.145.77 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 2,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 


March  3,  1867—, $37,500 

July  11,  1870 10.000 

March  3,  1871 10, 000 

June  10,  1872 10, 000 

March  3,  1873 10,000 

June  23,  1874 10, 000 

March  3,  1875 10,000 

August  14,  1876 10, 000 


June  18,  1878 $10, 000 

August  11,  1888 10, 000 

June  3,  1896 4, 000 

March  3,  1899 1,000 

March  3,  1905 3,000 

March  2,  1907 2,000 


Total 137,500 


COMMERCIAL   STATISTICS. 

Owing  to  the  precarious  condition  of  the  channel  at  the  mouth  of  the  river, 
navigation  on  the  Minnesota  River  has  been  practically  confined  of  recent 
years  to  irregular  operations  of  excursion  steamers  from  St.  Paul,  Hastings, 
Stillwater,  etc.,  to  Shakopee.  The  Minnesota  Hiver  has  also  become  a  popular 
resort  for  a  large  number  of  steam  and  naphtha  launches  operated  from  St. 
Paul  and  other  river  points. 

Statistics  of  number  of  trips  made  and  passengers  carried  by  the  various 
boats  engaged  in  this  navigation  during  the  season  of  1906  have  not  been 
obtainable. 


A  A  6. 


IMPROVEMENT   OP   RED   RIVER   OF   THE   NORTH,   MINNESOTA   AND 

NORTH  DAKOTA. 

The  approved  project  and  the  report -of  progress  of  the  work  up 
to  June  30,  1906,  will  be  found  in  the  Report  of  the  Chief  of  Engi- 
neers for  1907,  Part  1,  page  505. 

There  has  been  no  work  of  improvement  on  Red  Lake  River  since 
the  season  of  1900,  when  the  river  north  of  Thief  River  Falls  was 
well  cleared  of  obstructions  in  the  shape  of  snags,  bowlders,  and  over- 
hanging trees. 

On  September  11,  1906,  work  was  commenced  on  the  bars  south  of 
Grand  Forks,  N.  Dak.  Seven  miles  of  river  were  worked  over  and 
cuts  aggregating  3,045  linear  feet  were  dredged  to  a  width  of  60  feet 
and  depth  of  4  feet  at  low  water.  Material  removed,  14,050  cubic 
yards.  With  the  dredged  material  3,045  linear  feet  of  training  dams 
were  constructed.  The  steamer  Ocjama^  operated  as  a  snag  boat, 
removed  from  the  river  banks  and  channel  165  overhanging  trees, 
73  snags  and  stumps,  2  deadhead  logs,  and  3  bowlders  containing  \\ 
cubic  yards.  On  account  of  the  formation  of  ice  in  the  river,  opera- 
tions were  suspended  at  the  end  of  October  and  the  fleet  laid  up  at 
Grand  Forks  for  the  winter. 

Early  in  May  the  fleet  was  overhauled  and  repaired  and  work  was 
resumed  on  the  bars  south  of  Grand  Forks.  At  the  close  of  the  fiscal 
year  10 J  miles  of  river  had  been  worked  over,  810  linear  feet  being 
dredged,  60  feet  wide  and  4  feet  deep  at  low  water.  Material  re- 
moved, 4,850  cubic  yards.  With  this  material  810  linear  feet  of 
training  dams  were  constructed.  The  steamer  Ogama  removed  45 
overhanging  trees  and  12  snags.  .,„.ed.yGoOgle 
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The  following  is  a  statement  of  the  expenditures  made  during  the 
year: 

Repairs  to  boats  and  machinery $577. 10 

Dredging  and  snagging 1,883.99 

Subsistence 412. 95 

Fuel 208. 55 

Outfit    165. 13 

Care  of  boats  and  property , 810.53 

Inspection  and  St.  Paul  office  expenses 952.80 


Total 5,011.05 

Money  statement, 

July  1,  1900,  balance  unexpended $3,442.11 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  15, 000. 00 
Amount  derived  from  sales ^ 149.50 


18,501.01 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 5,  Oil.  05 


July  1,  1907,  balance  unexpended 13,580.56 

July  1,  1907,  outstanding  liabilities 1,067.41 


July  1,  1907,  balance   available 12,5iai5 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 7,500  00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


August  14,  1876 $10,000 

June  18,  1878 30,000 

March  3,  1879 25,000 

June  14,  1880 20,000 

March  3,  1881 18,000 

August  2,  1882 10,000 

July  5,  1884 10,000 

August  5,  1886 50.000 

August  11,  1888 20,000 

September  19,  1890 2,^000 


July  13,  1892 $25,000 

August  18,  1894 15.000 

June  3,  1896 20.000 

March  3,  1899 25,000 

June  13,  1902 10,000 

April  28,  1904  (allotment) ._.  1,623 

March  3,  1905 9.000 

March  2,  1907 15,000 


Total 338,623 


Receipts  from  sales. 

June  15,  1907 $122.00 

June  29.  1907 27.50 


Total 149.50 


COMMERCIAL  STATISTICS. 

Red  River  of  the  Vorih, — ^Two  steamboats  from  25  to  100  tons  burden  and 
about  30  inches  draft,  with  a  fleet  of  12  barges,  were  operated  on  the  river  from 
Grand  Forks,  N.  Dal£.    Total  freight  carried,  13,965  tons. 

Red  Lake  River. — Four  boats  carried  general  merchandise  and  passengers  to 
points  on  Red  Lake,  the  total  tonnage  in  1906  being  estimated  at  about  300. 
About  625  passengers  were  carried.  Fifty-five  million  feet  B.  M.  of  logs  were 
run  on  the  river  during  the  year. 

Five  steamboats  are  running  on  Red  Lake,  towing  the  at>ove  65,000,000  feet  of 
logs  to  the  head  of  Red  Lake  River. 
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A  A  7. 

IMPROVEMENT     OF     WARROAD    HARBOR     AND     WARROAD     RIVER, 

MINNESOTA. 

The  approved  project  and  report  of  progress  of  the  work  up  to 
June  30,  1906,  will  be  found  in  the  Annual  Report  of  the  Chief  of 
Ei^neers  for  1907,  Part  1,  page  608. 

Work  on  the  outer  bar  was  continued  until  the  end  of  October, 
1906,  and  a  100-foot  channel  completed  to  a  depth  of  9  feet  between 
stations  1  and  18,  and  to  a  depth  of  11  feet  between  stations  18  and  62, 
at  the  standard  lake  level,  7.2  feet, on  the  Warroad  gauge.  When 
the  weather  was  too  rough  for  work  on  the  outer  bar  the  dredge 
was  operated  on  the  inner  channel  between  stations  O  and  29  A,  a 
channel  being  cut  100  feet  wide  and  9  feet  deep,  standard  gauge. 
Work  was  suspended  October  28,  1906,  and  the  fleet  laid  up  for  the 
winter.  In  March  and  April,  1907,  the  dredge  and  machinerj'  were 
overhauled  and  repaired  and  dredging  resumed  May  8. 

A  total  of  76,039  cubic  yards  of  material  was  removed  during  the 
year  at  a  cost  of  9.94  cents  per  cubic  yard.  During  the  months  of 
July,  August,  and  September,  1906,  and  June^  1907,  a  double  crew 
was  employ^ea,  the  dredge  working  day  and  night.  The  balance  of 
the  time  a  single  crew  was  en^ged,  working  in  daytime  only. 

A  map,®  showing  the  condition  of  the  improvement  at  the  close  of 
the  fiscal  year,  is  appended. 

On  account  of  the  heavy  wind  storms  which  are  prevalent  on  Lake 
of  the  Woods  the  dredged  channel  shoals  up  when  operations  are  sus- 
pended. This  necessitates  redredging  the  excavated  channel  each 
season.  The  cost  of  this  work  of  maintenance  is  approximately  oner 
third  of  the  amount  expended  each  year. 

The  above-described  work  was  accomplished  during  the  year  under 
the  immediate  supervision  of  Mr.  R.  Davenport,  assistant  engineer, 
who  also  performed  the  like  duties  in  connection  with  improving 
Red  River  of  the  North,  Minnesota,  and  Dakota;  improving  St. 
Croix  and  Minnesota  rivers,  Wisconsin  and  Minnesota;  the  prelimi- 
nary examinations  ordered  by  the  river  and  harbor  act  approved 
March  3,  1905,  and  the  acquisition  of  lands  and  flowage  easements 
required  on  account  of  the  reservoirs  at  the  headwaters  of  the  Mis- 
sissippi river. 

The  following  is  a  statement  of  the  expenditures  during  the  year: 

Dred&ing $5, 023.  33 

Subsistence - 1, 030.  34 

Fuel 292.  66 

Outfit  of  dredge 319. 46 

Repairs 1, 562. 37 

Surveys  and  soundings 101.55 

Care  of  boats  and  property 282. 20 

Inspection  and  St.  Paul  office  expenses 2,339.28 

Total 10,  951. 19 

The  improvement  of  the  harbor  at  Warroad  depends  very  largely 
upon  the  level  of  the  Lake  of  the  Woods,  all  estimates  for  (Iredging 
of  the  harbor  and  its  approaches  being  based  upon  the  maintenance 
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of  this  level  at  or  above  the  datum  of  7.2  feet  on  the  Warroad  Harbor 
gauge.  ■  The  level  of  the  lake  may  be  readily  regulated  by  inserting 
or  removing  stop  planks  in  the  Keewatin  dam  near  Rat  Portage, 
Ontario,  which  is  now  under  the  control  of  the  government  of  Sie 
Dominion  of  Canada. 


Money  statement, 

July  1,  1906,  balance  unexpended $23,233.60 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 10,951. 19 


July  1,  1907,  balance  unexpended 12,282.41 

July  1,  1907,  outstanding  liabilities 2,360.21 


July  1,  1907,  balance  available 9,922.20 


July  1,  1907,  amount  covered  by  uncompleted  contracts 1,719.00 

Amount  (estimated)  required  for  completion  of  existing  project 13. 500. 00 


Amount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $10,000.00 

For  maintenance  of  improvement 5,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  18^. 


15,000.00 


APPROPRIATIONS. 

March  3,  1899 $3,000 

June  13.  1902 45,000 

March  3,  1905 35.000 

Total 83,000 


COMMERCIAL  STATISTICS. 

The  town  of  Warroad,  now  7  years  old,  has  a  population  of  about  1,000,  and 
the  adjacent  country  is  rapidly  filling  up  with  settlers. 

Until  recently  Warroad  Harbor  has  had  no  regular  lake  traffic,  the  condition 
of  the  entrance  to  the  harbor  not  having  been  such  as  to  permit  It. 

On  Lake  of  the  Woods  there  are  at  present  26  or  more  registered  Canadian 
boats,  ranging  from  30  to  486  tons  burden,  any  of  which  can  now  visit  Warroad 
Harbor. 

The  United  States  boats  connected  with  Warroad  Harbor  are  the  propellers 
Va-ma-puk  and  KntUe  'Nelson,  the  former  about  36  feet  long  and  the  latter 
about  80  feet,  four  sailing  vessels,  and  two  gasoline  boats.  A  total  of  about 
3,200  tons  of  freight  and  3,260  passengers  were  carried  during  the  season  of  190a 

Foreign  commerce  of  the  port  of  Warroad, 


Year. 


1900. 
1901, 
1902. 
1908 


Imports. 


Tims. 

254 

315 

1,486 

2,524 


Exports. 


Tom. 
1,215 
8,010 
3,395 
9,170 


Year. 


1904 
1905 
1906 


Imports. 


Ton*. 
2,764 
8,300 
4,000 


Exports. 


Tbns. 
9.929 
20,867 
28,684 
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A  A  8. 

SURVEY  OF  OTTERTAIL  LAKE  AND  OTTERTAIL  RIVER,  RED  LAKE 
AND  RED  LAKE  RIVER,  MINNESOTA,  AND  BIG  STONE  LAKE  AND 
LAKE  TRAVERSE,  MINNESOTA  AND  SOUTH  DAKOTA. 

The  approved  project  and  report  of  progress  of  the  work  up  to 
June  30,  1906,  will  be  found  in  the  Annuaf  Report  of  the  Chief  of 
Engineers  for  1907,  Part  1,  page  509. 

On  account  of  the  heavy  snowfall  of  last  winter  it  seeried  likelj 
that  there  would  be  high  water  on  all  the  streams  covered  by  this 
project,  and  preparations  were  made  for  taking  high-water  gaugings 
at  Grand  Forks  and  Wahpeton,  N.  Dak.  (Red  River  of  the  North  and 
Red  Lake  River),  Thiet  River  Falls,  Minn.  (Red  Lake  River), 
Battle  Lake,  Minn.  (Ottertail  River),  and  Ortonville.  Minn.  (Min- 
nesota River).  The  warm  weather  at  the  latter  end  oi  March  began 
to  melt  the  snow  rapidly,  but  before  flood  stages  were  reached  the 
weather  changed,  and  the  continued  cold  weather  prevented  the  snow 
from  passing  off  too  rapidly  and  allowed  the  excess  waters  to  run  off 
gradually. 

Meter  measurements  were  made  in  the  Red  River  of  the  North  and 
Red  Lake  River  at  Grand  Forks  and  Wahpeton,  N.  Dak.,  and  gauges 
were  reestablished  and  read  at  Thief  River  Falls,  Battle  Lake,  and 
Ortonville,  Minn.,  until  the  danger  of  flood  stages  was  passed. 

Money  statement. 

July  1,  1906,  balance  unexpended $9,179.02 

June  30,  1907,  amount  expended  during  fiscal  year 968. 12 

July  1,  1907,  balance  unexpended 8,210.90 

July  1,  1907,  outstanding  liabilities 11.00 

July  1,  1907,  balance  available 8,199.90 


APPROPRIATIONS  AND  ALLOTMENTS. 

By  act- 
Passed  June  3,  1896  (allotment  for  Big  Stone  Lalve,  etc $2,500 

Approved  March  3,  1899: 

Appropriation  for  Big  Stone  Lake,  etc 5,000 

Appropriation  for  Red  Lake  and  Red  Lake  River 5, 000 

Appropriation  for  Ottertail  Lake,  etc 3,000 

Approved  June  13,  1902   (allotment  for  continuing  surveys) 10,000 

Total 25,500 


A  A  g. 
GAUGING  MISSISSIPPI  RIVER  AT  OR  NEAR  ST.  PAUL,  MINNESOTA. 

The  approved  project  and  report  of  i)rogress  of  the  work  will  be 
found  in  the  Report  of  the  Chief  of  Engineers  for  1907,  page  510. 

During  the  year  the  gauges  between  Lock  No.  2  and  the  mouth  of 
the  Minnesota  River  were  read  and  meter  measurements  of  the  Missis- 
sippi River  taken  between  Lock  No.  2  and  Lock  No.al^eaDv^jv^v^^iw 
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Money  statement. 
Jnly  2,  1906,  allotment  for  fiscal  year  1907 $500.00 


July  1,  1007,  balance  unexpended 500.00 

July  1,  1907,  outstanding  liabilities 250.92 


July  1,  1907,  balance  returned  to  Treasurj- 249.08 


AUiOTMENTS. 


For  fiscal  year  ending  June  ^ — 

1889 1900. 00 


1890. 

1891 

1892 

1893 

1894 

1895 

1896 

1397 

1898 

1900 


600.00 
900.00 
900.00 
500.00 
500.00 
500.00 
500.00 
500.00 
500.00 
500.00 


For  fiscal  year  ending  June  30 — 

1903 $500. 00 

1904 500.00 

1905 50O.  00 

1906 500.  00 

1907 J 500.  00 


Total  allotted 9,300.00 

Returned  to  Treasury 2,53&20 


Total  expended 6,761.80 


Digitized  by 


Google 


APPENDIX  B  B. 


IMPROVEMENT   OF    MISSOURI    RIVER,    AND   OF   OSAGE   AND    GASCO- 
NADE RIVERS,  MISSOURI. 


REPORT  OF  CAPT,  EDWARD  H.  SCHVLZ,  CORPS  OF  ENGINEERS.  OFFI- 
CER IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907, 


IMPROVEMENTS. 


1.  Missouri  River.  |  3.  Gasconade  River,  Missouri. 

2.  Osage  River,  Missouri. 


United  States  Engineer  Office, 

Sioiix  City^  lowa^  July  ^,  1907. 
General  :  I  have  the  honor  to  submit  herewith  my  annual  reports 
upon  the  improvement  of  the  Missouri,  Osage,  and  Gasconade  rivers 
for  the  fiscal  year  ending  June  30, 1907. 
Very  respectfully, 

Edward  II.  Schulz, 
Captain^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


BB  I. 

IMPROVEMENT  OF  MISSOURI  RIVER. 

The  improvement  work  on  the  Missouri  River  during  the  past 
fiscal  year  has  consisted  in  the  maintenance  of  existing  works  and  in 
snagging. 

The  river  and  harbor  act  of  March  2,  1907,  contained  the  following 
items  for  work  on  the  Missouri  River : 

Improving  Missouri  River  from  mouth  to  Fort  Benton :  For  maintenance,  four 
hundred  thousand  dollars,  of  which  amount  one  hundred  and  fifty  thousand 
dollars  may  be  expended  between  the  mouth  and  Kansas  City,  one  hundred  and 
fifty  thousand  dollars  between  Kansas  City  and  Sioux  City,  and  one  hundred 
thousand  dollars  between  Sioux  City  and  Fort  Benton,  one  half  of  which  last 
amount  shall  be  expended  north  of  the  forty-sixth  parallel :  Provided,  That  these 
amounts  shall  be  applied  in  the  first  instance  for  the  purpose  of  clearing  the 
river  of  snags  with  a  view  to  navigation,  and  no  part  of  such  amount  shall  be 
applied  for  revetment  or  the  protection  of  banl^s  of  the  stream  unless  such  revet- 
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ment  or  protection  Is  directly  and  necessarily  required  for  purposes  of  navigation : 
Provided  further.  That  so  much  of  the  amount  as  is  to  be  expended  north  of  the 
forty-sixth  parallel  may  be  applied  for  improving  the  harbor  at  Bismarck,  North 
Dakota,  on  the  east  side  of  the  river  below  the  Northern  Pacific  Railroad  bridge : 
Provided  further,  also.  That  the  Secretary  of  War  shall,  as  soon  as  practicable, 
cause  a  survey  to  be  made  to  determine  the  necessity  of  continuing  the  improve- 
ment of  the  Missouri  River  at  Saint  Joseph,  Missouri,  to  prevent  a  diversion  of 
the  waters  of  said  river  through  Lake  Contrary  and  other  contiguous  lakes,  and 
to  determine  the  effect  of  such  diversion,  with  an  estimate  of  the  cost  of  the 
improvement,  and  shall  also  report  whether  the  same  Is  directly  and  necessarily 
required  In  the  interest  of  navigation. 

Projects  have  been  approved  for  the  expenditure  of  these  sums,  as 
follows : 

From  mouth  to  Kansas  City,  Mo, 

For  repairing  and  outfitting  the  snag  l)oat  C.  R.  Suter $10, 000 

For  operating  the  snag  boat  C.  R.  Suter,  two  seasons 85,000 

For  care  of  plant,  oflJce,  and  traveling  expenses,  etc.,  two  seasons 30,000 

For  extraordinary  contingencies  and  such  work  of  revetment  or  bank 
protection  as  is  directly  and  necessarily  required  for  purposes  of 
navigation 25, 000 


150,000 
From  Kansas  City,  Mo„  to  Sioux  City,  Iowa. 

For  repairing  and  outfitting  the  snag  l)oat  James  B,  McPherson $10, 000 

For  op€»rntlng  snag  boat  Jamc»  B.  McPherson,  two  seasons 59,  000 

For  care  of  plant,  oflSce  and  traveling  expenses,  etc.,  two  seasons 30,  000 

For  survey  work  at  St.  Joseph,  Mo 1,000 

For  extraordinary  contingencies  and  such  work  of  revetment  or  bank 
protection  as  is  directly  and  necessarily  required  for  the  purposes  of 

navigation 50, 000 


150,000 

From  Sioux  City,  Iowa,  to  Fort  Benton,  Mont. 

For  launching,  repairing,  and  outfitting  the  snag  boat  Mandan $3,000 

For  operating  the  snag  boat  Mandan  between  Sioux  City,  Iowa,  and  the 
forty-sixth  parallel,  two  seasons 30,000 

For  operating  the  snag  boat  Mandan  between  the  forty-sixth  parallel  and 
Fort  Benton,  Mont 7,000 

For  Improving  the  harl)or  at  Bismarck,  N.  Dak.,  etc.,  on  the  east  side 
of  the  river  below  the  Northern  Pacific  Railroad  bridge,  by  construc- 
tion of  pile  dikes  or  such  other  works  as  may  be  suitable 40,000 

For  care  of  plant  office  and  traveling  exi>enses,  etc.,  between  Sioux 
City,  Iowa,  and  the  forty-sixth  parallel 17,000 

For  care  of  plant,  etc.,  above  forty-sixth  parallel 3,000 

100,000 

Upon  the  approval  of  the  project,  work  was  immediately  begun 
repairing  and  outfitting  the  three  snag  boats.  The  Mandan  com- 
menced her  regular  work  of  snagging  at  Bismarck,  N.  Dak.,  on  May 
17,  1907,  and  the  McPherson  at  Kansas  City,  Mo.,  on  June  24,  1907. 
The  Suter  started  out  on  May  12,  1907,  but  it  was  soon  ascertained 
that  her  boilers  were  in  bad  condition  and  they  were  later  condemned 
by  the  local  boiler  inspector.  She  was  towed  to  St.  Louis,  Mo.,  from 
Gasconade,  Mo.,  by  the  McPherson,  arriving  there  May  18,  1907,  and 
is  still  at  that  port  having  an  entire  new  battery  of  boilers  made.  It 
is  expected  that  she  will  be  ready  for  work  upon  the  subsidence  of 
the  June  flood.  ^^  , 
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The  balance  of  available  funds  from  last  year's  project  was  so 
small  that  no  work  of  any  consequence  was  done  previous  to  March 
21,  1907,  when  the  present  project  was  approved. 

Five  short  spur  dikes  were  built  in  Wilhoit  Bend  by  local  inter- 
ests, with  Government  plant  loaned,  under  authority  of  War  Depart- 
ment. 

In  accordance  with  act  of  Congress  of  March  4, 1907,  appropriating 
$5,000  for  the  destruction  of  an  ice  gorge  in  the  vicinity  of  Vermilion, 
S.  Dak.,  the  project  for  which  was  later  submitted  and  approved,  a 
small  party  was  organized  and  ammunition  purchased  for  that  pur- 
pose on  March  8, 1907.  After  several  days  of  hardship  in  transport- 
ing two  yawls  with  ammunition  and  tools  over  7  miles  of  frozen 
flooded  district,  the  party  arrived  at  the  Missouri  Eiver  below  the 
site  of  the  gorge  a  few  hours  after  it  let  go  from  natural  causes,  when 
the  party  was  disbanded  and  the  yawls  and  supplies  shipped  back 
to  the  ice  harbor  at  Sioux  City,  Iowa. 

All  plant  in  storage  at  the  several  harbors,  from  Bismarck,  N.  Dak., 
to  Gasconade,  Mo.,  was  properly  taken  care  of  by  the  usual  force  of 
watchmen. 

Examinations  were  made  from  time  to  time  at  different  localities 
along  the  river  and  special  reports  submitted. 

In  accordance  with  river  and  harbor  bill,  act  of  Congress  March 
2, 1907,  estimates  were  prepared  and  submitted,  of  the  cost  of  making 
necessary  surveys  to  show  the  needs  of  improvement. 

The  Missouri  River  appears  at  present  to  be  the  object  of  renewed 
interest  and  there  are  indications  of  a  greater  or  less  revival  of  its 
commercial  activity.  Two  boats  have  recently  been  placed  in  com- 
mission between  Kansas  City  and  St.  Louis,  Mo.,  and  two  others  are 
projected. 

The  entire  work  was  in  local  charge  of  Mr.  W.  E.  DeWitt,  U.  S. 
assistant  engineer. 

Money  statements. 

UPPER  RIVEB. 

July  1,  1906,  balance  unexpended $15,208.26 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 100, 000. 00 

Amount  appropriated  by  deficiency  act  March  4,  1907 5, 000. 00 

Amount  received  from  sale  of  property 554. 99 

120,763.25 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $370.85 

For  maintenance  of  improvement 12,993.00 

13,363.85 


July  1,  1907,  balance  unexpended 107,399.40 

July  1,  1907,  outstanding  liabilities 6,964.49 


July  1,  1907,  balance  available 100,434.91 


Amount  (estimated)  required  for  completion  of  existing  project Indefinite. 

(Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 
For  works  of  improvement $250,000.00 
For  maintenance  of  improvement 100, 000. 00 

350, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.     Zr\r\cs\f> 
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LOWEB  BIVEB. 

July  1,  1906,  balance  unexpended $55,32ai5 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 - 300.000.00 

Amount  received  from  sale  of  proi)erty 2, 328. 57 

Amount  received  by  transfer - 8.33 

357,657.05 
June  30,  1907,  amount  expended  during  fiscal  year,  for  mainte- 
nance of  improvement 40,429.90 

July  1,  1907,  balance  unexpended 317,227.15 

July  1,  1907,  outstanding  liabilities -^ 29,101.44 

July  1,  1907,  balance  available 288,125.71 

Amount  (estimated)  required  for  completion  of  existing  project.  Indefinite. 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1909,  in  addition  to  the  balance  unexpended  July  1, 
1907: 

For  works  of  improvement $1,000,000.00 

For  maintenance  of  improvement 250,000.00 

1,250,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of 
1899. 


APrROPRIATIONS  AND  ALLOTMENTS. 
IMPBOVING   UPPER   MISSOURI   RIVER,   EXCLUSIVE  OF  THOSE   FOR   SNAGOIZfO. 

August  14,  1876 $20,000.00 

June  18,  1878 42,500.00 

March  3,  1870 60,000.00 

June  14,  1880 43,000.00 

March  3,  1881 92,000.00 

August  2.  1882 100, 000. 00 

July  5,  1884 140,000.00 

August  5,  188(> 60,000.00 

August  11,  1888 200.000.00 

September  19,  1890 107.088.00 

July  13,  1892 152,338.47 

August  18,  1894 110,000.00 

March  2,  1895 : 40,000.00 

June  3,  1896 235,000.00 

March  3,  1899 205,00a00 

June  13,  1902 100,000.00 

June  13,  1902  (allotment) 2,000.00 

March  3,  1905 75,000.00 

March  3,  1907 100,000.00 

March  4,  1907,  deficiency  act  (destruction  of  Ice  gorge  in  Missouri 

River,  South  Dakota) 5,000.00 

Total  appropriations  and  allotments 1,888,926.47 

Received  from  sale  of  condemned  property 1,697. 15 

Received  from  refundment 11.55 

Total 1,890.635.17 


Digitized  by 


Google 


APPENDIX   B   B — ^BEPORT   OF   CAPTAIN    SCHULZ.  1599 
IMPBOVINO   UPPEB   MI8SOUBI  BIVEB  BY  SNAGGING. 

September  19,  1890 $192,912.00 

July  13,   1892 101.53 

March  3,  ISaS 50,000.00 

August  18.  1804 50,000.00 

June  3,  1896 50,000:00 

March  3,  1899 l 50,000.00 

Total . 393. 073.  53 


IMPBOVING    MI8S0UBI   BIVEB    FBOM    MOUTH    TO   SIOUX    CITY,    IOWA. 

June  18,  1878 l $265,000.00 

March  3,  1879 174,000.00 

June  14,  1880 232,000.00 

March  3,  1881 233,000.00 

August  2,  1882 850,000.00 

July  5,  1884 500, 000. 00 

August  5,  1886 375,000.00 

August  11,  1888 800,000.00 

February  22,  1800 75,000.00 

September  19,  1890 800,000.00 

July  13,  1892 600,000.00 

March  3,  1893 700, 000. 00 

August  18,  1894 700,000.00 

March  2,  1895 710, 000. 00 

June  3,  1896 300,000.00 

June  4,  1897 300,000.00 

July  1,  1898 300, 000. 00 

January  5,  1899 100,000.00 

March  3,  1899 300, 000. 00 

June  6,  1900 250,000.00 

June  13,  1902 175,000.00 

February  18,  1904 19.35 

April  28,  1904  (allotment) 50,000.00 

March  3,  1905 150. 000. 00 

March  2,  1907 300, 000. 00 

.     Total 0, 239, 019.  35 

The  total  of  appropriations  and  receipts  from  other  sources  for  the 
Missouri  River  from  mouth  to  Sioux  City,  Iowa,  is : 
Act  of  August  2,  1882,  applied  to  works  above  Sioux 

City,  Iowa $4,000.00 

Survey  of  Missouri  Hiver  from  mouth  to  Fort  Ben- 
ton, act  of  August  2,  1882 8,  844. 39 

Act  of  August  5,  1886,  applied  to  removing  obstruc- 
tions from  Missouri  River 1,982.80 

14, 827. 19 

Funds  contributed  by  citizens  of  St  Joseph,  Mo 50,000.00 

Refunded  on  account  of  overpayments,  etc 3,488.76 

Received  from  transfer  of  materials 5,021.59 

Received  from  transfer  of  surplus  property 7,556.15 

Received  from  sale  of  condemned  and  surplus  property 12, 050. 00 

Total 9, 331, 963. 13 
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COMMERCIAL  STATISTICS. 


UPPEB    MIS80UBI  BIVEB. 


During  the  calendar  year  1906  the  number  of  boats  engaged  in  car- 
rying freight  and  passengers,  exclusive  of  those  doing  a  strictly  fer- 
riage business,  was  10.  The  freight  and  passengers  carried  by  them 
are  as  follows: 

Tons. 

Grain 9, 540 

Live  stock 8,  250 

Lumber  and  wood 5,567 

Building  material  and  sand 11,780 

General   merchandise 8,850 


Total 43.987 

Passengers.  185 ;  commerce  of  upper  river  expressed  in  mile-tons,  2,722,307. 

Commerce  of  the  Missouri  River  from  mouth  to  Sioux  City,  lotoa,  during  the 

calendar  year  1906. 

The  following  table,  giving  the  amount  of  freight  carried,  towed,  and  rafted, 
but  not  including  any  ferriage,  is  an  approximation  to  the  lower  Missouri  River 
trade  for  1906 : 

Table  1. 


Class. 

Grain. 

Live 
stock. 

Lumber 
and 
wood. 

ill 

General 
dise. 

Total. 

Mile- 
tons. 

Short-trade  packets,  miscellaneous 
boats,  etc 

Tbfu. 
12,836 

Tbru. 
1,086 

Tbfw. 

1,867 

TbJM. 

15,510 
471,178 

Tons. 
3,09S 

IbM. 

84,332 

471,173 

14,868 

68,476 

1,215,415 
43,236 

Sand  steamers  and  barges 

Rafts 

14,868 

260,186 

Biprap.  willows,  and  lumber  used 
by  private  parties  for  bank  pro- 
tection In  vicinity  of  St.  Joseph 
and  Kansas  City,  Mo 

68,476 

806,642 

Total 

12,886 

1,036 

16,225 

540,168 

8.098 

578,848 

2,324,879 

Three  hundred  and  thirty-six  passengers  were  carried. 

The  following  table  gives  the  total,  in  tons,  for  the  different  classes  of  trade 
during  the  last  eight  years  for  the  lower  Missouri : 

Table  2. 


Class. 

1906. 

1905. 

1904. 

1903. 

1902. 

1901. 

1900. 

1899. 

Lonir-trade  nackets ... 

4,677 

19,480 

402,149 
4,459 

24,286 

2,876 

61,605 

678,878 
1,965 

15,547 

7,989 

38,051 

834,164 
12,078 

18.250 

7,806 

87.588 

468,840 
10,986 

4,397 

34,787 

232,395 
6,727 

715 

Short-trade    packets, 
etc 

84,332 

471,173 
14,368 

53,475 

23,468 

805,378 
550 

14,044 

87,610 

Sand  and  wood  steam- 
Rafts 

21S,614 
6,275 

Mattress  brush,  stone, 
and  dike  material 
for  bank-protection 
^ork 

Total 

573,348 

343,435 

455,000 

750,291 

410.627 

669,669 

277,306 

263,114 
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Table  3. — Comparative  commerce  of  the  lower  Missouri  kiver,  caressed  in 

mile-tons. 


CImb. 


Long-tiude  packets . . . 

Short-trade  packetn, 
etc , 

Sand  and  wood  steam- 
ers and  barges 

Rafts. 


Mattress  brush,  stone, 
and  dike  material 
for  bank-protection 
work 


Total. 


1906. 


1.215,416 

43,236 
260.186 


806,542 


1905. 


1904. 


971,815 


1908. 


1902. 


494,746  1.485,605 


807,968  ,  892.568  1,250,966 

284,649  441,013  149,994 

50,200  i  117,810  95.911 

I 

117,827  817,920  !  287,714 


626.925 

429,492 
570,187 


164,760 


2.824.379  ,  760,144  2.240,666  12,229,881  ,8,226,909 


1901. 


999,116 

1,089.767 

668,783 
195.872 


2,908,588 


1900. 


558,807 
860,878 
460,440 


1,488,600  1,057,761 


1899. 


98,193 
410.580 
422,606 


108,975   126,482 


B  B  2. 


IMPROVEMENT  OF  OSAGE  RIVER,  MISSOURI. 

Work  under  this  project  was  practicallv  completed,  but  on  Febru- 
ary 14,  1906,  a  new  breach  was  made  by  the  sudden  disappearance  of 
pier  No.  3  and  about  20  feet  of  the  dam  adjacent  to  it. 

Owing  to  the  conditions  existing  at  the  beginning  of  the  year,  a 
Board  ol  Engineers  was  convened  tfuly  19, 1906,  who  submitted  a  pro- 
ject, which  was  later  approved,  and  under  which  work  has  been 
carried  on. 

On  August  25, 1906,  the  work  suffered  further  damage  by  the  sink- 
ing and  total  destruction  of  pier  No.  2,  section  of  Dam  No.  3,  and  par- 
tial destruction  of  section  of  Dam  No.  2,  a  portion  of  which  was 
undermined  to  a  depth  of  28  feet. 

The  Board  was  reconvened  September  10,  1906,  and  made  further 
recommendations.  In  accordance  with  this  project  the  following 
work  was  done  during  the  year : 

The  crib  dam  (245  linear  feet)  built  last  year,  was  cut  down  from 
elevation  116  to  105  for  a  distance  of  50  feet,  the  next  105  feet  was 
lowered  to  106.50  and  the  remaining  90  feet  to  108. 

The  temporary  brush  dam  above  the  permanent  dam  was  cut  down 
to  elevation  106.50. 

The  river  lock  wall  was  strengthened  by  a  deposit  of  153  cubic 
yards  of  rock  along  its  face. 

The  lower  slope  and  apron,  including  decking  and  stringers,  were 
removed  from  below  sections  1  and  2,  the  bottom  leveled  off  and  a 
crib  120  feet  long  constructed  and  sunk  in  place  below  section  1. 
Sheet  piling  was  driven  against  the  upper  side  of  the  crib  the  entire 
length. 

After  boring  relief  holes  through  floor  of  dam  between  crib  and 
weir,  stone  to  ftie  depth  of  3  feet  was  placed  thereon. 

The  entire  cofferdam  was  removed  except  some  of  the  round  piles 
which  could  not  be  pulled,  and  they  were  cut  off  at  an  elevation  of 
106.75. 

Two  hunderd  and  twenty -five  cubic  yards  of  stone  was  placed  above 
the  dam  from  pier  No.  1  to  end  of  what  was  left  stable  of  section  No, 
2,  to  prevent  further  scour. 


■HG  1907- 


-101 


Digitized  by 


Google 


1602       EBPOBT  OF  THE   CHIEF  OF  ENGINEEBS,  U.  S.  ABMY. 

The  lock  chamber  was  kept  free  from  mud  around  the  gates. 

The  usual  force  of  watchmen  was  on  duty  in  care  of  plant  and 
property  and  operating  lock  gates. 

Tne  work  was  in  local  charge  of  Mr.  Robert  Walker,  United  States 
superintendent. 

Money  statement. 

July  1,  1906,  balance  unexpended $28,960.24 

Amount  allotted  from  emergency  appropriation  act  of  March  3,  1905.  10, 000. 00 
Amount  allotted  from  emergency  appropriation  act  of  June  13,  1902.  10, 000. 00 
Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  78, 000. 00 
Amount  received  from  sale  of  property 316.00 


127,276.24 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 19,497. 14 


July  1,  1907,  balance  unexpended 107,779.10 

July  1,  1907,  outstanding  liabilities 4,324.50 


July  1,  1907,  balance  available 103,454.60 

Amount  (estimated)  required  for  completion  of  existing  project Indeflnita 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement,  lock  and  dam $160,000.00 

For  maintenance  of  ipiprovement 20, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


180, 000. 00 


APPROPRIATIONS  AND  ALLOTMENTS. 

August  18.  1894 $46,000.00 

June  3,  1896 -50,000.00 

March  3,  1899 25,000.00 

June  6,  1900 146,000.00 

June  13,  1902 30,000.00 

Balances  transferred  January  15,  1895,  from  MaJ.  Charles  J.  Allen. 

Corps  of  Engineers: 

September  19,  1890 $42,655.18 

July  13,  1892 43.366.44 

86,021.62 

March  3,  1905 80,000.00 

Allotted   from   emergency   appropriation,   river  and   harbor  act  of 

March  3,   1905 10,000.00 

Allotted  from  appropriation  act  of  June  13,  1902 10,000.00 

March  2,  1907 78, 000. 00 

Refundment  on  account  of  overpayment 15.83 

Received  from  sale  of  property 316.00 

Total 561, 353. 45 
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COMMERCIAL  STATISTICS. 

The  steamboat  traffic  on  the  Osage  River  was  performed  principally  by  the 
steamers  J.  R,  Wells,  Buck  Elk,  and  Romana,  carrying  1,500  passengers. 

Table  1. — Close  approximation  to  the  amount  of  river  trade  during  1906, 


Class. 

Grain. 

Live 
stoclc. 

Lumber 
and 
wood. 

Railroad 
ties. 

Building 
material 
and  sand. 

Qeneral 

merclian- 

dise. 

Total. 

Packet8 

Tons. 
2,494 

Tons. 
1.487 

Tons. 
1,567 
8,400 

Tons. 

Tbns. 
474 

Tons. 
4,407 

Tons. 
10,419 
10,087 

MUetons. 
862.006 

Rafte 

6,687 

467,074 

Total         

2,494 

1,487 

4,957 

6,687 

474 

4,407 

20,606 

819,060 

Table  2. — Comparative  statement  of  the  commerce  of  the  river,  expressed  in 

tons,  from  1906  to  1898. 


Shipments. 


1906. 


1905. 


1904. 


1908. 


1902. 


1901. 


1900. 


1899. 


1898. 


Hay  and  grain 

Live  stock 

Lumber,  wood,  and  ties 

Building  material  and  gravel . 
General  merchandise,  farm 

machinery,  etc 

Barytes 


2,494 

1,487 

11,644 

474 

4,407 


Total 20,606 


1,092 
141 

6,963 
204 

1,164 
94 


466 

827 

18,376 

14,578 

1,430 
76 


1,496 

489 

24,256 

10,639 

1,584 
86 


6,000 

168 

74,386 

12,869 

2.284 
8 


4,232 
1,058 
56.221 
8,000 

2,738 
90 


8,722 

934 

76,588 

7,500 

2,885 
70 


4,077 

673 

57,663 

9,946 

4,144 


8,678 


86,746 


38,501 


96,194 


72,889 


96,144 


76,702 


3,418 

1,088 

74,881 

3,015 

1,934 


84,286 


Table  3. — Comparative  commerce  of  the  river,  expressed  in  mile-tons,  from  1906 

to  1898. 


Class. 

1906. 

1906. 

1904. 

1908. 

1902. 

1901. 

1900. 

1899. 

1898. 

Packets 

Rafts,  etc.... 

862,006 
467,074 

667,195 
158,000 

•294.104 
980,416 

283,018 
970,723 

676, 705 
3,834,065 

277,106 
2,425,710 

546,107 
3,060.215 

893,136 
2,968,121 

349,956 
3,826,099 

Total.. 

819.080 

716,196 

1,274,620 

1,233,741  J4, 009, 770 

2,702,816 

3,606,322 

3,361,257 

4,176,054 

B  B 


IMPROVEMENT  OF  GASCONADE  RIVER,  MISSOURI. 


The  river  and  harbor  act  of  March  2, 1907,  appropriated  the  sum  of 
$10,000  for  continuing  improvement  of  the  river.  A  project  has  been 
approved  providing  for  the  expenditure  of  this  money  along  the  lines 
heretofore  followed. 

In  addition  to  the  above,  $100  was  allotted  from  the  appropriation 
of  March  2,  1907,  for  preliminary  examinations  and  surveys. 

During  the  past  season  operations  have  been  carried  on  at  the  fol- 
lowing points :  Deer  Slough,  Cooper  Hill,  Mount  Sterling,  Sand 
shoals,  Clay  Bank  shoals,  Pryors  Mill  Bend,  Buzzard  Island,  Sweet 
Water  Island,  Hensleys  shoals,  Koellings  Island,  Deppes  shoals, 
Turnpike  shoals,  and  Woodpecker  Island,  and  consisted  of  repairing 
old  aams  and  building  new  ones  wherever  necessary,  clearing  the 
channel  of  snags  and  wreck  heaps,  and  removing  overhanging  trees. 
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The  work  was  in  local  charge  of  Mr.  W.  R.  De  Witt,  United  States 
assistant  en^neer. 

It  is  considered  that  a  small  dredge  boat  operating  continuously 
on  this  stream  would  accomplish  desired  results  and  much  more  eco- 
nomically and  efficiently  than  the  present  method  of  improvement, 
and  an  appropriation  of  $20,000  is  earnestly  recommended  for  the 
construction  of  such  a  boat. 

The  work  on  this  river  is  undoubtedly  of  great  benefit  to  navigation 
and  should  be  provided  for. 

Money  statement. 

July  1,  1906,  balance  unexpended $9,802.27 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-     10, 000. 00 
Amount  received  from  sale  of  property 124.31 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  Improvement $6, 007. 88 

For  maintenance  of  improvement 4,000.00 


19, 92a  58 


10, 007. 88 


July  1,  1907,  balance  unexpended 9,918,  70 

July  1,  1907,  outstanding  liabilities 1,341.72 


July  1.  1907,  balance  available 8,570.98 

Amount  (estimated)  required  for  completion  of  existing  project Indefinite. 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $20,000.00 

For  maintenance  of  improvement 7,500.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


27.500.00 


APPROPRIATIONS   AND   ALLOTMENTS. 


June  14,  1880 $5,000.00 

March  3,  1881 10,000.00 

August  2,  1882 10,000.00 

July  5,  1884 5,000.00 

August  5,  1880 7,  500. 00 

August  11,  1888 5,000.00 

September  10,  1890 4, 000.  00 

July  13,  1892 4,000.00 

August  18,  1894 5,000.00 

June  3,  1896 5, 000. 00 

March  3,  1899 15,000.00 


Jurife  13,  1902 $10,000.00 

Allotted  by  Secretary  of 
War  from  act  of  June  13, 
1902 1,000.00 

March  3,  1905 15,000.00 

March  2.  1907 10,000.00 

Received  from  sale  of  con- 
demned property 124.31 


Total 111,  624. 31 


COMMERCIAL  STATISTICS. 

The  steamboat  traffic  on  the  Gasconade  River  was  carried  on  principally  by 
the  steamers  Buck  Elk^  Henry  Wohlt,  and  Juliue  F.  Silber,  carrying  597  pasr 
sengers. 
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Table  1. — Close  approsHmation  to  the  amount  of  river  trade  during  the  year  1906. 


Class. 

Grain. 

live 
stock. 

Lumber 

and 

wood. 

Railroad 
ties. 

Buildine 
material. 

Genera] 
merchan- 
dise. 

Total. 

Packets 

Tons. 
4,235 

Tons. 
S59 

Tons. 
1,766 
1,560 

Tons. 
■"i8,'426* 

Tons. 
523 

Tons. 
751 

Tons. 
7,624 
19,980 

Mile-tons: 
169.160 

Rafts 

405,629 

Total 

4,285 

859 

8,316 

18,420 

623 

761 

27,604 

564,779 

Table  2. — Comparative  statement  of  the  commerce  of  the  river,  expressed  in 

tons,  from  1906  to  1898, 


Shipments. 

1906. 

1905. 

1904. 

1908.. 

1902. 

1901. 

1900. 

1899. 

1898. 

Grain  and  hay 

4,235 
539 

21,736 
523 

761 

3,764 
242 

22,814 
82 

2,735 

1,896 
227 

11,733 
93 

842 

196 
•  15 

10,651 
2 

24 

4,446 
167 

28,306 
9.845 

1,617 

2,437 

486 

14,869 
418 

1,251 

4,796 
266 

15.604 
166 

850 

2,100 
414 

19,864 
6 

1,876 

1,667 
708 

Live  stock 

Lumber,  wood,  and  railroad 
ties 

27,184 

Building  material 

General  merchandise,  farm 
machinery,  etc 

320 
1,152 

Total 

27,604 

29,837 

14,791 

10,788 

44,380 

19,460 

21,680 

24,269 

30,981 

Table  3. — Comparative  commerce  of  the  river,  expressed  in  mile-tons,  during 

the  years  1906  to  1898. 


Class. 

1906. 

1905. 

1904. 

1903. 

1902. 

1901. 

1900. 

1899. 

1898. 

Packets 

Rafts 

169,150 
405,629 

426,285 
1,172,895 

226,247 
664,680 

9,139 
691,600 

1,281,188 
2,508.270 

369,228 
1,347,300 

236,992 
1,187,280 

807,376 
1,079,753 

162,694 
1,669,669 

Total... 

564,779 

1,698,180 

800,927 

700,639 

3,739,458 

1,716,523 

1,424,272 

1,887,129 

1,882,268 
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IMPROVEMENT  OF  CUMBERLAND  RIVER,  TENNESSEE  AND  KEN- 
TUCKY, AND  OF  CANEY  FORK,  OBION,  AND  FORKED  DEER  RIVERS, 
TENNESSEE. 


REPORT  OF  MAJ.  WM,  W.  HARTS,  CORPS  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907, 

IMPBOVEMENTS. 


Obion  and  Forked  Deer  rivers,  Ten- 
nessee. 

Cumberland  River,  Tennessee  and 
Kentucky. 

Operating  and  care  of  locks  and 
dams  on  Cumberland  River,  Ten- 


4.  Caney  Fork  River,  Tennessee. 

5.  Removing  sunken   vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


Engineer  Office,  United  States  Ahmy, 

Nashville^  Tenn.^  July  5, 1907. 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  report 
*     *     *     upon  the  river  improvements  in  my  charge  relating  to  the 
Nashville,  Tenn.,  district  for  the  fiscal  year  ending  June  30, 1907. 
Verv  respectfully, 

.Wm.W.  Harts, 
Majo7'j  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  J^.  A. 


C  C  I. 

IMPROVEMENT  OF  OBION  AND  FORKED  DEER  RIVERS,  TENNESSEE. 

(a)    OBION   RIVER. 

No  work  was  done  on  this  stream  during  the  past  fiscal  year  owing 
to  lack  of  sufficient  funds. 

The  total  expenditures  for  the  fiscal  year  ending  June  30,  1906, 
were  applied  to  the  care  of  floating  plant,  which  is  moored  at  Obion, 
Tenn.,  in  charge  of  watchman. 

It  is  expected  to  send  out  a  snagging  party  as  early  as  practicable 
during  the  coming  fiscal  year  to  clear  the  channel  of  surface  obstruc- 
tions. 

1607 
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Money  statement, 

July  1,  1906,  balance  unexpended 

Amount  allotted  from  river  and  harbor  act  approved  March  2,  1907- 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


$695. 15 
1,  700. 00 

2. 395. 15 

147.  G5 


July  1.  1907.  balance  unexpended 2.247.50 

July  1,  1907,  outstanding  liabilities 13.00 


July  1,  1907,  balance  available 2,234.50 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1.  1907 1.700.00 

Submitted  in  compliai^ce  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


July  13,  1892 $7,500 

August  18,  1894 7,500 

June  3,  1896 6,000 

March  3,  1899 2,500 

June  13,  1902  ( allotment ) 2, 500 


March  3,  1905  (allotment).. 
March  2,  1907  (allotment)  .. 


$1,700 
1,700 


Total 29,400 


COMMERCIAL   STATISTICS. 

[From  January  1  to  December  31,  1906.] 

Tons. 

Logs 8.  639 

Lumber 1,111 

Railroad   ties 1,  500 

Grain 107 

Other  farm  products 125 

Live  stock,  large 580 

Live  stock,  small , 2 

Lime  and  cement 3 

General  merchandise 291 

Total 12,358 

Estimated   value $92,919 

Passengers  carried 1,750 

List  of  steamboats  (stern-wheel)  plying  upon  Ohion  River,  calendar  year  1906. 


Name. 

Registered  dimensions. 

Net 

Length. 

Breadth. 

Depth, 

tonnage. 

Carnthenville , 

Feet. 
71,0 
46.0 
60.4 
101.0 
100.0 
48.0 
86.0 

Feet 
18.0 
12.0 
11.8 
19.4 
21.8 
8.5 
20.0 

FeeL 
2.5 
8.1 
2 

3.8 
5.6 
8.2 
3.4 

47 

Clydeo ] 

n 

lona  o 

e 

J.  C.  Atiee 

87 

Joy  Patton 

68 

SaiahO ....T.-,rr...T.... 

g 

Satellite 

GO 

•  Qasollne. 

Digitized  by 


Google 


APPENDIX   C   C — ^BEPOBT  OF  MAJOE  HARTS.  1609 

(b)  FOitK£I>  D££B   mV£R. 

No  work  was  done  on  this  stream  during  the  past  fiscal  year  owing 
to  lack  of  available  funds. 

The  total  expenditures  for  the  fiscal  year  ending  June  30,  1907, 
were  applied  to  care  of  floating  plant  moored  at  Obion,  Tenn. 

It  is  expected  to  send  out  a  snagging  party  as  early  as  practicable 
during  the  coming  fiscal  year  to  clear  the  channel  of  surface  obstruc- 
tions. 

Money  statement, 

July  1,  1906,  balance  unexpended $563.35 

Amount  allotted  from  river  and  harbor  act  approved  March  2,  1907.       1, 300. 00 

1,863.35 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 147. 14 


July  1,  1907,  balance  unexpended 1,716.21 

July  1,  1907,  outstanding  liabilities 11.50 


July  1,  1907.  balance  available 1, 704.  71 


Amount  that  can  t>e  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 l,80a00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

By  act  of — 

August  2;  1882,  for  South  Fork $3^000 

July  5,  1884,  for  South  Fork ^ 2.000 

August  5,  1886,  for  South  Fork 5,000 

August  11,  1888,  for  South  Fork 2,500 

August  11,  1888,  for  North  Fork 4,500 

August  11,  1888,  for  main  river 2,500 

September  19,  1890,  for  North  Fork  and  main  river 2, 500 

July  13,  1892,  for  Forked  Deer  (completing  improvement) 3,000 

Total  to  complete  old  project 25,000 

Present  project,  by  act  of — 

June  3.  1896 1,000 

June  3,  1896,  for  North  Fork  of  Middle  Fork  from  Dyersburg  to 

Mississippi  River 5,  000 

March  3,  1899 2,000 

June  13,  1902  (allotment) 2,000 

March  3,  1905  (allotment) 1,300 

March  2,  1907  (allotment) 1,300 

Total 12,600 
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OOMMEROIAL  STATISTICfl. 

[From  January  1  to  December  81,  1906.] 

Tona. 

Logs 8,000 

Grain 107 

Other  farm  products 45 

Live  stock,  large 1,262 

Live  stock,  small '_ 108 

Lime  and  cement 18 

General  merchandise 206 

Total 9,746 

Estimated  value $105,059 

Passengers  carried 1, 800 

Comparative  statement  of  traffic  on  Obion  and  Forked  Deer  rivers  for  six  years. 


Calendar  year. 

Tona.    1 

Calendar  year. 

Tona. 

1901    

26.717 
117,415 
22,576 

1904 

60,286 
66,285 

1902 

1905 

1908 

1906 

23,104 

List  of  steamboats  {stem-wheel)  plying  upon  Forked  Deer  River,  calendar  year 

1906. 


Name. 

Registered  dlmensionB. 

Net  ton- 

Tx^ngth. 

Breadth. 

Depth. 

nage. 

Caruthersville 

Feet. 
71.0 
46.0 
50.4 
101.0 
100.0 
48.0 
86.0 

18.0 
12,0 
11.8 
19.4 
21.3 
8.5 
20.0 

2.6 
8.1 
•     2.0 
8.8 
5.6 
8.2 
8.4 

47 

Clydeo 

11 

lonaa - 

6 

J.C.  Atlee 

87 

Joy  Patton 

68 

Saraha 

8 

Satellite 

60 

■  Gasoline. 


C    C    2. 


IMPROVEMENT  OF  CUMBERLAND  RIVER,  TENNESSEE  AND  KENTUCKY. 


(a)    below   NASHVILLE,   TENN.    (193   MILES) . 

During  the  fiscal  year  ending  June  30,  1907,  $1,232.17  were  ex- 
pended, of  which  $1,171.27  were  applied  to  expenses  of  organizing  a 
survey  party  for  the  location  of  sites  for  new  locks  and  aams,  and 
$60.90  to  maintenance  of  improvement. 

There  were  no  operations  on  this  section  during  past  fiscal  year 
except  at  Lock  A,  for  which  see  page  1618  of  this  report. 

The  Board  of  Engineers  for  Rivers  and  Harbors  naving  reported 
in  favor  of  continuing  the  improvement  of  the  Cumberland  River 
below  Nashville  (H,  Doc.  No.  699,  Fifty-ninth  Congress,  first  session), 
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it  is  very  important  that  provision  be  made  at  once  for  purchasing 
the  necessary  lock  sites  and  for  commencing  work  on  Locks  B  and  C. 
It  is  therefore  recommended  that  an  appropriation  of  $390,000  for 
this  purpose  and  $10,000  for  maintenance  be  made  for  the  fiscal  year 
1909. 

Money  statement, 

July  1,  1906,  balance  unexpended $22,632.^5 

June  30,  1907,  amount  expended  during  fiscal  3'ear : 

For  works  of  improvement   (survey) $1,171.27 

For  maintenance  of  improvement 60. 90 

1, 232. 17 


July  1,  1907,  balance  unexpended 

July  1,  1907,  outstanding  liabilities. 

July  1,  1907,  balance  available 


21, 400.  78 
1,078.46 

20, 322.  32 


Amount  (estimated)  required  for  completion  of  existing  project 1, 549, 818. 81 


Amount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement ^90,000.00 

For  maintenance  of  improvement 10, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


400,000.00 


APPROPRIATIONS. 

IMPBOVINO   CUMBEBLAND  BIVEB   BELOW    NASHVILLE,   TENN.,   UNDEB   OLD  PBOJECT  FOB 
OPEN-CHANNEL    WOBK,    FBOM    1871    TO    1890. 


Act  Of— 

March  3,  1871 $30,000 

June  10,  1872 20,000 

March  3,  1873 25,000 

March  3.  1875 25,000 

June  18.  1878 45, 000 

March  3,  1879 40,000 

June  14,  1880 20,  000 

March  3,  1881 15,000 


Act  of — 

August  5.  1882 $15,000 

July  5,  1884 7,500 

August  5,  1886 12,  500 

August  11,  1888 10,000 

September  19,  1890 40, 000 


Total 305,000 


UNDEB  NEW  PROJECT  FOB  LOCKS  AND  DAMS,  FBOM   1892  TO  1907. 

Act  Of— 

July  13,  1892 $40,000.00 

August  18,  1894 30,000.00 

June  3,  1896 80,000.00 

March  3,  1899 100,000.00 

Amended  act  of  June  13,  1902 180,000.00 

Act  of  March  3,  1905 10,000.00 


BECETPTS    FBOM    SALES    AND   BEDEPOSITS, 


Received,  account  of  sales 

Cash  deposit  taken  up,  pay  due  sundry  persons  un 
called  for .•-_. 


$440,  000. 00 

970.  90 

3. 15 

974.  05 

Total 440,974.05 
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OOMKERCIAL  STATianCS. 

rOpen  river.] 

Cumberland  River  below  'Nashville,  Tenn.,  from  January  1  to  December  31, 1906, 


Tons. 

Logs  5,987 

Lumber   2,744 

Railroad  ties 151,148 

Hoop  poles ^ 1,000 

Spokes 155 

Tobacco 1,440 

Grain  13,920 

Sand  and  gravel 31,680 

Live  stock,  large 600 


Tons. 
Live  stock,  small 1, 575 

Other  farm  products 11,  650 

General  merchandise 2,000 

Total — 223,809 

Estimated  value $3,678,420 

Passengers  carried 6,000 


(For  commerce  passing  Lock  A,  see  commercial  statistics  **  Operating  and 
care,"  etc.) 

Comparative  statement  of  traffic  for  six  years. 


CalendAF  year. 

Tons. 

Calendar  year. 

Tons. 

1901 

256.657 
268.681 
297,488 

1904 

275.871 
253.490 
228,809 

IflOa 

1906 

1908       

1906 

List  of  steamboats  (stem-wheel)  plying  on  the  Cumberland  River  below  Nash- 
ville, Tenn.,  calendar  year  1906. 


Name. 


Re^tered  dimenBions. 

Length. 

Breadth. 

Depth. 

F^Btt, 

F^. 

FM. 

37.0 

7.0 

2.0 

160.0 

29.0 

8.8 

110.0 

26.2 

8.7 

104.0 

20.8 

8.0 

170.0 

35.0 

5.2 

78.8 

18.8 

8.5 

160.0 

80.0 

4.1 

130.0 

24.0 

4.3 

160.0 

29.0 

8.2 

129.0 

21.0 

4.8 

165.0 

29.0 

4.0 

120.0 

26.0 

8.8 

176.0 

33.0 

5.5 

138.6 

29.2 

4.0 

45.0 

11.0 

1.5 

105.0 

20.0 

8.0 

122.0 

24.0 

2.4 

120.0 

20.6 

3.5 

100.0 

22.0 

8.0 

112.0 

28.0 

4.8 

143.3 

26.8 

4.4 

73.0 

17.5 

8.0 

120.0 

26.0 

4.0 

160.0 

29.4 

6.4 

155.0 

28.0 

8.5 

100.5 

18.4 

8.0 

103.6 

20.8 

8.0 

170.0 

85.0 

5.2 

Net  ton- 
nage. 


Bemice 

Bob  Dudley 

Oastalia 

Charles  Turner 

Electra 

QateCity 

H.  W.Buttorfl 

Henrietta 

Henry  Harley 

Inverness 

J.  B.  Riohardaon 

JimT.  Duffy,  jr 

J.  8.  (excursion) 

Kit  Carson 

Little  Bena 

LIttie  Clyde 

Lyda 

Mackle 

Margaret 

Martha  H.  Hennen . 
Mary  N.Michael... 

Monle  Bauer 

Pavonia 

R.  Dunbar 

Red  River 

Scotia 

Sycamore 

W.  T.  Scovel 


6 

ISO 

90 

78 

273 

87 

160 

153 

162 

121 

191 

146 

236 

287 

5 

78 

80 

77 

100 

77 

284 

45 

192 

1» 

V 

SL 

72 

27S 


•  Gasoline. 
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(b)    ABOVE   NASHVILLE,  TBNN.    (357   MILES ) . 

The  amount  expended  under  the  existing  project  during  fiscal  year 
ending  June  30,  1907,  was  $78,329.40,  the  disbursements  being  dis- 
tributed as  follows :  . 

Lock  and  Dam  No.  2 $42,576.77 

Locks  and  Dams  3,  4,  5,  6,  and  7 4, 883. 37 

Lock  and  Dam  No.  21 29,007.67 

Maintenance 1, 861.  59 

Total 78,  829.  40 

The  following  is  an  account  of  the  work  done: 

Lock  No.  2, — ^Work  has  been  carried  on  under  a  contract  with  Law- 
rence D.  Weaning,  of  Cleveland,  Ohio,  dated  June  16,  1905,  for  the 
construction^  delivery,  and  erection  of  two  steel  lock  gates,  filling 
valves,  and  operating  mechanism.  The  work  of  building  the  dam, 
the  erection  of  houses  for  lock  force,  and  the  protecting  of  the  bank 
has  been  carried  on  with  a  hired  labor  force. 

The  very  unusually  high  stage  of  water  in  the  river,  together  with 
scarcity  and  inefficiency  of  labor,  delayed  the  contractor  m  complet- 
ing the  erection  of  the  lock  gates  until  November  6,  1906,  and  final 
payment  was  made  December  12,  1906. 

The  hired  labor  force  was  employed  in  pumping  and  cleaning  lock 
pit,  framing  movable  dam  for  upper  end  of  the  lock,  quarrying  stone, 
riprapping  the  bank  below  the  lock,  paving  the  terre  j)lein,  dredging 
lower  approach  and  foundation  of  dam,  minor  repairs  to  floating 
plant,  finishing  guard  wall,  building  dam,  erecting  houses  for  lock 
force,  building  stone  foundation  under  storehouse,  care. of  buildings 
and  plant,  and  building  a  barge  for  survey  party  on  Cumberland 
River  below  Nashville. 

The  unusually  high  stage  of  water,  together  with  the  delay  of  the 
contractor  in  erecting  the  gates,  made  it  impossible  to  finish  the  dam, 
which  was  begim  on  August  13,  1906 ;  work  was  interrupted  by  high 
water  from  August  19  to  23,  from  September  6  to  18,  and  from  Sep- 
tember 19  to  November  6.  On  November  18  the  river  began  to  rise 
and  work  on  the  dam  was  abandoned  for  the  season. 

The  work  done  consisted  of  removing  2,178  cubic  yards  of  deposit 
from  lock  pit  at  a  cost  of  42  cents  per  cubic  yard,  3,582  cubic  yards 
of  stone  quarried  at  a  cost  of  about  $14  per  cubic  yard,  placing  1,158 
cubic  yards  riprap  on  bank  at  a  cost  of  $1.15  per  cubic  yard,  placing 
118.56  cubic  yards  paving  on  terre  plein  at  $2.05  per  cubic  yard, 
dredging  10,450  cubic  yaras  of  sand  and  travel  from  lower  approach 
and  dam  site  at  a  cost  of  15  cents  per  cubic  yard,  placing  952  cubic 
yards  of  stone  in  dam  at  a  cost  of  55  cents  per  cubic  yard,  framing 
and  placing  about  150,000  feet  B.  M.  timber  m  dam  at  a  cost  of  $4.50 
per  1,000  feet  B.  M.  The  houses  for  the  lock  force  were  almost 
finished. 

The  U.  S.  steamers  Cumherland^  Henry ^  and  John  were  in  commis- 
sion from  time  to  time  and  employed  as  needed  in  towing  supplies 
and  materials  in  connection  with  the  work.  The  U.  S.  steamer  Cunt- 
herland  was  found  in  need  of  repairs  to  her  hull.  Circular  proposals 
for  needed  repairs  were  sent  out  and  work  awarded  to  the  Piiducah 
Marine  Railway  Company,  Paduc£^,  Ky.     The  Cumberland  was 
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sent  to  Paducah  on  June  6,  where  she  was  placed  on  the  ways.  The 
repairs  were  finished  at  the  close  of  the  fiscal  year  at  a  cost  of  about 
$4,000. 

The  floating  plant  was  kept  in  serviceable  condition  by  doing  the 
necessary  calking,  painting,  and  minor  repairs.  A  barge  16  by  60  by 
2.5  feet,  for  use  on  the  survey  of  the  Cumberland  River  below  Nash- 
ville, was  built  at  Lock  No.  2  at  a  cost  of  $500. 

Locks  3  to  7,  includve. — For  statement  in  regard  to  the  proposals 
for  the  lock  gates  and  operating  mechanism  see  page  523  of  the  cur- 
rent summary. 

Lock  No.  4. — A  hired  labor  force  has  been  organized,  and  was  em- 
ployed principally  in  moving  machinery,  derricks,  etc.,  from  Lock  A 
to  Lock  4;  erecting  derricks,  flooring,  and  inclosing  space  under 
temporary  building  for  storing  cement;  building  incline  up  bank; 
excavating  mud  at  lower  end  of  the  lock;  building  trestle  for  use  in 
unloading  material ;  drilling  180  feet  bolt  holes  and  working  United 
States  road;  unloading  sana,  gravel,  and  coal.  High  water  lias  very' 
materially  interfered  with  the  delivery  of  sand  and  gravel.  Order 
has  been  given  for  1,000  barrels  of  Portland  cement  to  be  used  for 
construction  of  guard  wall. 

Lock  No.  21. — The  work  of  constructing  this  lock  is  being  carried 
on  under  the  continuous  contract  system,  with  two  contracts  in  force. 
The  contract  for  building  concrete  lock  and  dam  with  the  Continental 
Engineering  and  Contracting  Company,  of  Buffalo,  N.  Y.,  is  dated 
September  22, 1905.  The  contract  for  construction  and  erection  of  the 
lock  gates  and  maneuvering  appliances  with  the  Port  Huron  Ship- 
building Company,  of  Port  Huron,  Mich.,  is  dated  March  9,  1906. 

Frequent  rises  during  the  year  have  interfered  very  much  with  the 
contractor  for  the  lock  and  dam,  which  together  with  the  scarcity  of 
labor,  makes  the  results  accomplished  during  the  fiscal  year  fall  below 
expectations.  The  operations  consisted  in  the  completion  of  the  coffer- 
dam for  the  lock,  repairing  tram  track  and  trestle,  overhauling  mix- 
ing plant,  excavating  earth  and  rock  in  lock  pit,  grading  bank  below 
lock,  protecting  foot  of  same  with  a  mound  of  riprap,  building  con- 
crete foundation  for  lock,  excavating  earth  for  abutment,  quarrying 
stone,  and  delivering  and  storing  cement.  Quantities  were  as  follows: 
1,417.9  cubic  yards  of  earth  excavation ;  1,979.3  cubic  yards  of  rock 
excavation;  624.6  cubic  yards  embankment;  585.4  cubic  yards  of 
concrete;  356  cubic  yards  riprap,  hand-placed;  28  cubic  yards  stone 
filling,  and  10  linear  feet  of  bolt  holes. 

The  contractor  for  the  lock  gates  and  maneuvering  appliances  com- 
pleted the  delivery  of  all  material  February  13,  1907.  The  gates 
can  not  be  placed  until  the  masonry  work  is  finished,  causing  delay 
in  completing  this  contract. 

Snagging. — The  snag  boat  Apex  with  snag^ng  party  was  sent  to 
Burnside,  Ky.,  in  tow  of  the  U.  S.  S.  John  during  the  month  of  May. 
Work  was  begun  on  May  29  and  interrupted  by  high  water  from 
June  4  to  June  18.  The  work  done  during  the  fiscal  year  was  as 
follows,  69  miles  of  river  having  been  cleared : 


Snags  removed 330 

Snags  out 95 

Trees  cut 344 


Trees  deadened- 
Logs  cut 


41 

120 
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Money  statement. 

July  1,  1906,  balance  unexpended $281,684.77 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  150, 000. 00 
Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907_—    30,000.  00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  worlcs  of  improvement $76,467.81 

For  maintenance  of  improvement 1,861.59 


461,684.77 


78, 329.  40 


July  1,  1907,  balance  unexpended 383,355.37 

July  1,  1907,  outstanding  liabilities 8, 181. 16 


July  1,  1907,  balance  available 375,174.21 

July  1,  1907,  amount  covered  by  uncompleted  contracts 209,487.05 

Aifiount  (estimated)  required  for  completion  of  existing  project 450,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $250,000.00 

For  maintenance  of  improvement 6,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


256, 000. 00 


APPROPRIATIONS. 

IMFBOVINO  <;UMBEBLAND    BIVEB    ABOVE    NASHVILLE,    TENN.,    UNDEB    ORIGINAL    PROJ- 
ECTS FOR  OPEN-CHANNEL  WORK,  FROM    1876  TO   1884. 


Geographical  divlalon. 

Act  of— 

Aug.  14, 1876.  June  18, 1878. 

Mar.  8, 1879. 

June  14, 1880. 

1.  Nashville  to  Kentucky  line 

$15,000 

10,000 

25,000 

2,000 

120,000 
8,000 
80,000 
2,000 

$18,000 
6,000 
15,000 

S15,000 
10,000 
20,000 

2   Kentucky  line  to  3niith  shoals 

8.  Smith  shoals 

4.  Smith  shoals  to  Falls  of  Cumberland 

Total 

52,000 

60,000 

89,000 

45,000 

Geographical  division. 

Act  of— 

Total. 

Mar.  3.  1881. 

Aug.  2, 1882. 

July  5, 1884. 

1.  Nashville  to  Kentucky  line 

S15,000 
15,000 
10,000 

$88,000 
49,000 
115.000 

2.  Kentucky  line  to  Smith  shoals 

3.  Smith  shoals 

S15,010 

4.  Smith  shoals  to  Pal  Is  of  Cumlierland 

4,000 

6.  Above  moutb  of  Jelllco,  Ky 

10,000 

5,000 
30.000 

15  000 

6.  Nashville  to  Smith  shoals 

30,000 

7.  Nashville  to  head  of  Smith  shoals 

850,000 

50  000 

Total 

50,000 

60  000  1            .^n  nm 

346,000 

• 

IMPROVING  CUMBERLAND  RIVER  ABOVE  NASHVILLE,  TENN.,  UNDER  THE  PRESENT  PROJ- 
ECT FOR  A  SYSTEM  OF  LOCKS  AND  DAMS  FROM  NASHVILLE,  TENN.,  TO  HEAD  OF 
SMITH  SHOALS,  MOUTH  OF  ROCKCASTLE  RIVER,  KENTUCKY. 

Act  of— 

Augtist5,  1886 $75,000.00 

August  11,  1888 200,000.00 

September  19,  1880 250.000.00 

July  13,  1892 250,000.00 

August  18,  1894 - 200,000.00 

uigiiized  by  VjOOQ  IC 


1616       REPOBT  OF  THE   CHIEF   OF   BKGIKBEBS,  XT.  0.  ABMY. 

Act  of — Continued. 

June  3,  1896 $20,000.00 

June  4,  1807  (sundry  civil  act) 350,000.00 

July  1,  18»8  (sundry  civil  act) 250,000.00 

March  3,  1809 100.000.00 

Amended  act  of  June  13.  1902 ^ 200,000.00 

Act  of— 

March  3,  1906 124.000.00 

June  30.  1906  (sundry  civil  act) 120.000.00 

March  2.  1907 150,000.00 

March  4,  1907  (sundry  civil  act) 30.000.00 

$2. 319, 000. 00 

BECEIPTS  FBOM  RECOVEBIES.  SALES.  AND  BEDEPOSITS. 

Amount  recovered  from  failing  contractor $450. 17 

Cash  deposit  taken  up,  pay  due  sundry  persons  un- 
called tot 2.70 

Osb  deposit:  Redemption  of  United  States  Internal- 
revenue  stamps 2. 18 

Received  on  account  of  sales 20.85 

475. 00 

ToUl 2,319.475.90 


CONTBACTS  IN  FOBCE. 
Improving  Cumberland  River  above  Nashville,  Tenn, 

FORMAL   CONTRACTS. 

1.  For  construction,  delivery,  and  erection  of  two  steel  lock  gates,  filling  valves, 

etc.,  for  Lock  No.  2.  at  $15,715. 
Contractor:  Lawrence  D.  Weaning. 
Date  of  contract:  June  15,  1905. 
Date  of  approval :  July  3.  1905. 
Date  of  beginning  work :  June,  1905. 
Date  of  expiration:  Octot)er  31,  1905.     (Time  limit  waived  August  29. 

1905.)     Final  payment  made  December  12,  1906. 

2.  For  building  concrete  Lock  and  Dam  No.  21 : 

Total  consideration  (cement  in  barrels)  :  $215,658.35. 

Total  consideration  (cement  in  sacks)  :  $210,349.26. 

Contractor:  Continental  Engineering  and  Contracting  Company,  of  Buf- 
falo, N.  Y. 

Date  of  contract :  September  22.  1905. 

Date  of  approval :  October  11,  1905. 

Date  of  beginning  work :  October,  1905. 

Date  of  expiration :  Deceml)er  1,  1907. 

At  lock,  abutment,  etc. :  Earth  excavation,  48  cents  per  cubic  yard ;  rock 
excavation,  $2  per  cubic  yard;  embankment,  44  cents  |)er  cubic  yard; 
concrete,  $5.22  per  cubic  yard  (cement  in  sacks),  $5.45  per  cubic  yard 
(cement  in  barrels)  ;  riprap,  hand  placed,  $2.35  per  cubic  yard;  paving. 
$2.65  per  cubic  yard;  stone  filling,  $1.94  per  cubic  yard;  puddling,  $1.50 
per  cubic  yard;  oak  timber,  $65;  pine  timber,  $60  per  thousand  feet 
B.  M. ;  bolt  holes.  50  cents  per  linear  foot. 

Dam :  Earth  excavation,  $1.10  per  cubic  yard ;  rock  excavation,  $3.50  per 
cubic  yard;  concrete,  $7.22  per  cubic  yard  (cement  in  sacks).  $7.45  per 
cubic  yard  (cement  In  barrels). 

3.  For  construction,  delivery,  and  erection  of  two  steel  lock  gates,  filling  valves* 

etc.,  for  Lock  No.  21.  at  $17,900. 
Contractor :  Port  Huron  Shipbuilding  Company^  of  Port  Huron,  Mich. 
Date  of  contract :  March  9.  1906. 
Date  of  approval :   March  16,  1906L 
Date  of  beginning  work :   March,  1906. 

Date  of  expiration:   Forty  available  working  days  after  oompletioii  oC 
neoesBaiy  for  erection.  uigmzea  oy  '^^jv^v^^iw 
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EMEBGENCT  CONTRACT. 

For  lease  of  land  for  storing  of  timber  during  construction  of  Dam  No.  2,  Cum- 
berland River: 
Lessors:    Thos.  W.  &  H.  B.  Chadwell. 
Date :   June  26,  1905. 
Rate :  $60  lump  sum  during  occupancy. 
Termination:   On  completion  of  Dam  No.  2. 


COMMERCIAL   STATISTICS. 

[Open  river.] 

Cumberland  River  above  'Nashville,  Tenn.,  from  January  1  to  December  SI,  19G6, 


Logs  

Lumber   

Railroad    ties 

Poles,  post  and  piling. 

Hoop  poles 

Headings 

Staves 

Wood 

Tobacco 

Grain 

Other  farm  products. _ 


Tons. 

52, 103 

39,540 

28,  626 

50,209 

100 

375 

65,175 

4,000 

1,764 

7,743 

21,750 


Iron,  manufactured 

Sand  and  gravel 

Tons. 

1,800 

42,930 

Lime  and  cement 

1,501 

Live  stock,  large 

Live  stock,  small 

General  merchandise 

Total 

Estimated  value 

Passengers  carried 

800 

2,  030 

13,905 

. 334,351 

—  $7,  571,  305 
12,  365 

(For  commerce  passing  Lock  1   see  commercial  statistics,  "Operating  and 
care,"  etc.) 

Comparative  statement  of  traffic  for  six  years. 


Calendar  year. 

Tons. 

Calendar  year. 

Tons. 

1901     

267,211 
192,270 
804,462 

1904 

242,112 
382,807 
834,861 

1902 

1905 

1903   

1906 

List  of  steamboats  (stern-tcheel)  plying  on  the  Cumberland  River  above  Nash- 
villCy  Tenn,,  and  in  Kentucky^  calendar  year  1906. 


Name. 


R^stered  dimensions. 


Length.   Breadth.    Depth. 


Net  ton- 
nage. 


Albany 

Bob  Dudley . . . 

CM.  Pate 

Castalla 

Chancy  Lamb. 
Dick  Clyde.... 

Eclipse 

Electra 

Ewalla. 


H.  W.  Buttorfl... 

Henrietta 

Henry  Barley 

J.  B.  Richardson . 


J.  8."  (excursion) . 
».  W.  Love 


Jno. 

Lyda 

Mackie 

Martha  H.  Hennen 

Obey's  Friend  (gasoline). 

R.  Dunbar 

Red  River 

Rowena 

Sycamore 

T.  L.  Herbert 


Fed. 
120.0 
160.0 
111.6 
110.0 
136.0 
95.8 
100.0 
170.0 


FeH. 
21.0 
29.0 
22.4 
26.2 
28.8 
17.4 
21.2 
85.0 


Fed. 
2.6 
3.8 
4.0 
8.7 
4.5 
8.9 
8.9 
6.2 


160.0 
130.0 
160.0 
165.0 
176.0 
120.0 
122.0 
120.0 
112.0 
64.4 
160.0 
155.0 
140.0 
103.6 
117.0 


30.0 
24.0 
29.0 
29.0 
38.0 
20.0 
24.0 
20.6 
28.0 
16.2 
29.0 
28.0 
26.0 
20.8 
24.0 


.  <1 
4.8 
8.2 
4.0 
5.6 
4.0 
2.4 
8.5 
4.8 
L8 
6.4 
8.5 
4.0 
3.0 
8.6 


52 
159 
82 
90 
194 
76 
57 
273 


160 

158 

162 

191 

286 

88 

80 

77 

77 

10 

158 

97 

97 

72 

80 


•  Qasoline ;  dimensions  not  known. 
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C  C  3. 

OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  CUMBERLAND 

RIVER. 

Besides  operating  locks,  the  following  work  was  done : 

At  Lock  rfo,  i.— No  new  work  undertaken. 

At  Lock  A. — Three  outhouses,  1  cistern  for  lockman's  house,  and  a 
kitchen  for  lockmaster's  house  were  built  \  620  cubic  yards  01  stone 
were  placed  on  the  bank  below  the  lock  end,  which  had  been  injured 
by  the  waves  causing  the  bank  to  cave,  as  mentioned  in  last  annual 
report.  (Report  or  Chief  of  Engineers,  1906,  p.  1504.)  Eleven 
pieces  of  sheeting  next  to  the  crest  of  the  dam  were  put  in  to  replace 
timbers  broken  up  by  the  drift  caught  in  the  reaction.  Roofs  of  tem- 
porary buildings  were  patched  and  the  buildings  whitewashed.  This 
work  was  done  by  the  lock  force  in  addition  to  operating  the  lock. 

Several  breaks  in  the  sheeting  on  the  lower  face  of  the  dam  are 
evident,  but  the  river  has  not  been  low  enough  to  determine  the  extent 
of  the  damage. 

ALLOTMENTS. 

June  26,  1905 $14,000.00 

July  18.  1906 6,014.87 


Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  Cumber- 
land River  for  fiscal  year  ending  June  30, 1907. 

Operating  and  care  of  Jocks— $3,909.75 

Dredging  and  maintenance  of  channel  in  canalized  portion  of  river.-        575.33 

Maintenance  of  buiidings  and  grounds 977.  29 

Maintenance  of  dams  and  floating  plant 610.36 

Office  expenses  and  contingencies 1,477.85 

Total 6,950.58 


COMMERCIAL   STATISTICS. 
Statement  of  traffic  passing  locks  on  Cumberland  River  during  calendar  year  1906. 


Total  lockages 

Craft: 

Packets No.. 

Towboatfl do. . . 

Government  boats  do. . . 

Barges do... 

Sana  dredgers do. . . 

Small  craft do. . . 

Rafts do.. 


Caiffo: 
Xogs. 


tons.. 

Lumber do... 

Railroad  ties do... 

Poles,    telegraph    and 

telephone tons. . 

Hoop  poles do . . . 

Headings do... 

Staves do... 

Spoke  timber do. . . 

Handles  and  handle 

slabs tons.. 


Lock  No.  1. 


760 

206 
238 
25 
484 
111 
223 
162 


14.522.0 

635.2 

1,2»8.4 

782.4 
160.6 


Lock  A. 


457 

201 

55 

2 

165 


194 
12 


87.5 
822.7 


6.8 


396.3 

887.7 

38,706.1 

285.8 

215.6 

32.0 

183.4 


54.6 


Carsro— Continued . 

Wood tons., 

Coal do.., 

Fertilizers do... 

Tobacco do.., 

Grain do... 

Other  farm  products, 

tons 

Iron,  manuf't'ed.tons. , 
Sand  and  gravel,  .do. . . 

Stone do... 

Bricks do... 

Lime  and  cement. do... 
Live  stock,  large  .do. . , 
Live  stock,  small  .do. . . 

Explosives do. . . 

General   merchan- 
dise  tons.. 


Total. 
Passengers. 


Lock  No.  I. 


580.0 
120.0 
40.0 
446.5 
13,820.5 

1,244.5 


15,145.5 

180.0 

5.5 

14.9 

654.5 

472.9 


6,124.7 


Lock  A, 


56,555.1 


7,6eo 


Goo 


471.6 
M,S77.2 

I.IOLO 
40.0 


21.1 
S29.0 
447.4 

80.0 

5,655.9 


6S,44&.2 


6,9f77 


tr 
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Comparative  statement  of  traffic  for  two  years. 


Lock  No.  1.      1         Lock  A. 

Calendar  year. 

Lock- 
ages. 

Tons. 

Lock- 
ages. 

Tons. 

1906 

818 
760 

50,868.2 
66,566.1 

882 
467 

89,026.9 
68,445.2 

1906 

C  C  4. 

IMPROVEMENT  OF  CANEY  FORK  RIVER,  TENNESSEE. 

No  active  operations  have  been  carried  on  during  the  past  fiscal 
year.  Authority  was  obtained  to  construct  two  flatboats  at  an  aggre- 
gate cost  of  about  $500  for  use  in  connection  with  work  of  maintenance 
of  channel.  Timber  for  these  boats  has  been  ordered,  but  has  not  yet 
been  delivered.  If  practicable,  these  boats  will  be  built  and  sent  out 
this  summer  for  the  season's  operations. 

During  fiscal  year  ending  June  30,  1907,  $113.30  have  been  ex- 
pended for  capstan  and  for  contingent  office  expenses. 

Money  statement. 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-  $3, 000. 00 
June  30, 1907,  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 113. 30 


July  1,  1907,  balance  unexpended 2, 886.  70 


APPROPRIATIONS. 


June  14,  1880 $6,000 

March  3,  1881 4,000 

August  2,  1882 4, 000 

July  5,  1884 3,000 

August  5,  1886 3, 000 


August  11,  1888 $2,500 

September  19,  1890 2, 500 

March  2,  1907 3,  000 


Total 28,000 


COMMERCIAL   STATISTICS. 

[From  January  1  to  December  31,  1906.] 

Tons. 

Logs 120 

Poles 120 

Staves 575 

Total 815 

Estimated    value $8, 550 

The  only  boat  reported  as  plying  on  the  Caney  Fork  River  during  the  calendar 
year  was  the  gasoline  boat  Starlight,  55  feet  long,  14  feet  wide,  and  2  feet  deep, 
with  net  tonnage  of  11. 
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C  C  5- 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING  NAVIGATION. 

IV reck  of  steamer  Bart  E,  Linehan^  in  Cumberland  River ^  Nashville^ 
Tenn. — Tliis  vessel  caught  fire  at  Rvman's  elevator,  on  river  front  at 
Nashville,  Tenn.,  March  30,  1905,  floated  downstream  and  sank  sev- 
eral hundred  feet  below  the  elevator,  where  the  wreck  obstructs  a 
portion  of  the  river  front.  Complaint  was  received  of  this  obstruction, 
and,  under  date  of  April  11,  1906,  an  allotment  of  $800  was  made  for 
its  removal.  The  boilers  and  some  machinery  still  remain  on  the 
wreck,  which  belongs  to  the  Nashville  Transportation  Company  of 
Nashville,  Tenn.  It  is  expected  to  begin  the  removal  as  soon  as  there 
is  a  fair  prospect  for  the  continuance  of  a  favorable  stage  of  water 
for  the  work. 

Wreck  of  wharf  boat  {hull  of  the  steamier  Mayflower)  in  Cumber- 
land  River^  Nashville^  Tenn. — ^This  wharf  boat  was  the  dismantled 
hull  of  the  old  steamer  Mayflower^  and  sank  November  22, 1905 ;  cause 
unknown.  The  wreck  lies  at  the  lower  end  of  the  upper  Nashville 
wharf,  and  is  dangerous  to  boats  at  medium  and  low  water  stages. 
Mr.  R.  L.  Johnson,  of  Nashville,  Tenn.,  has  an  emergency  contract 
with  the  United  States  for  its  removal,  and  was  allowed  sixty  favor- 
able working  days  after  date  of  beginning  (October  23,  1906)  for 
completing  his  contract.  The  work  has .  progressed  slowly  owing 
to  continued  interruptions  by  high  water  and  by  steamboats  mooring 
near  the  wreck.  The  contractor  applied  for  an  extension  of  time, 
which  was  granted  by  the  authority  of  the  Chief  of  Engineers,  June 
18,  1907.  An  expenditure  of  90  cents  was  made  for  contingent  office 
expenses. 


CONTRACT  IN   FORGE. 

For  removal  of  wrecked  wharf  boat  (hull  Mayfloicer)  In  Cumberland  River,  at 
Nashville.  Tenn. : 
CJontractor:  R.  L.  Johnson. 
Date :  October  23,  1906. 
Consideration:  $700  and  material  of  wreck. 

Date  of  expiration :  Sixty  favorable  working  days  from  date  of  l)eginning. 
(Time  limit  waived  June  18,  1907.) 
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APPENDIX  D  D. 


IMPROVEMENT  OF  TENNESSEE  RIVER  AND  ITS  TRIBUTARIES. 


REPORT  OF  MAJ.  WM.  W.  HART8,  CORPS  OF  EN0INEER8.  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 

IMPROVEMENTS. 


1.  Tennessee  River. 

2.  Operating  and  care  of  Muscle  Sboals 

Canal,  Tennessee  River. 

3.  French    Broad    and    Little    Pigeon 

rivers,  Tennessee. 


Clincb,  Hiwassee,  and  Holston 
rivers,  Tennessee  and  Virginia. 

Removing  sunken  vessels  or  craft 
obstructing  or  endangering  navi- 
gation. 


Engineer  Office,  United  States  Army, 

Chattanooga,  Tenn,,  July  10,  1907* 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  report 
for  the  Chattanooga  district  for  the  fiscal  year  ending  June  30,  1907. 
Very  respectfully,  your  obedient  servant, 

Wm.  W.  Harts, 
Major,  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A. 


D  D  I. 

IMPROVEMENT  OF  TENNESSEE  RIVER. 

For  the  purpose  of  simplifying  the  record  of  appropriations  the 
river  has  been  divided  into  three  sections. 

1.  ABOVE  CHATTANOOGA    (188  MILES). 

(a)  General  improvement. — Owing  to  the  abnormally  high  water 
of  1906,  work  was  abandoned  at  the  close  of  September.  Operations 
were  resumed  on  June  1,  1907,  as  soon  as  the  water  was  low  enough 
to  afford  a  reasonable  prospect  of  a  working  stage;  but  during  the 
month  a  good  deal  of  nigh  water  was  experienced,  making  the  cost 
of  work  two  or  three  times  as  high  as  it  would  have  been  in  a  normal 
season. 

The  work  has  been  superintended  by  First  Lieut.  W.  G.  Caples, 
Corps  of  Engineers,  with  Superintendent  E.  K.  Thacher  and  Over- 
seer B.  M.  Atwood  in  local  charge.  ^n\o 
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Field  operations  during  the  fiscal  year  were  confined  to  the  follow- 
ing localities: 

Shields  dam  {94  miles  above  Chattanooga) , — ^Work  was  in  progress 
here  at  the  beginning  of  the  fiscal  year^  and  was  continued  during 
July,  August,  and  September,  1906,  and  in  June,  1907.  A  chann^ 
was  dredged  through  the  obstruction,  the  lower  part  of  the  dam  ex- 
tended 575  feet,  and  the  cross  dam  at  the  head  about  rebuilt.  The 
channel  is  150  feet  wide  and  3  feet  deep  at  average  low  water.  With 
an  ordinary  stage  of  water  the  work  will  be  finished  in  1907. 

About  9,135  cubic  yards  of  sand  and  gravel,  at  12  cents  per  cubic 
j'ard,  3,032  cubic  yards  of  cemented  sand  and  gravel,  at  26i  cents 
per  cubic  yard,  and  4,308  cubic  yards  of  cemented  rock,  sand,  and 
gravel,  at  39  cents  per  cubic  yard,  were  dredged.  About  2,925  cubic 
yards  of  stone  were  quarried  at  a  unit  cost  of  96  cents,  and  2.318 
cubic  yards  placed  in  dams  at  a  unit  cost  of  51  cents.  The  total 
cost,  inclusive  of  field  repairs  and  delays  due  to  high  water,  amounted 
to  $10,578.65. 

Caney  Creek  shoals  {98  miles  above  Chattanooga). — The  work  of 
dredging  a  channel  through  the  bar  at  the  head  of  the  shoals  was 
commenced  in  June,  1907.  About  2,215  cubic  yards  of  loose  mate- 
rial were  removed,  at  a  cost  of  $342.65,  or  about  15.4  cents  per  cubic 
yard,  and  775  cubic  yards  of  rock,  at  a  cost  of  $752.85,  or  about  97 
cents  per  cubic  yard. 

Under  the  authority  of  the  Secretary  of  War  special  work  was 
carried  on  at  RichlanS  Creek  and  near  Whites  Creek  shoals  for  the 
benefit  of  the  Dayton  Coal  and  Iron  Company,  the  company  paying 
all  expenses.  At  the  mouth  of  Richlana  Creek  about  3,100  cubic 
yards  of  soft  material  and  the  timbers  of  two  old  barges  were 
removed.  At  the  companv's  landing  near  Whites  Creek  shoals  65 
cubic  yards  of  gravel  and  25  tons  of  iron  ore  were  taken  out  by 
derrick  boat  No»  4?  and  about  1,475  cubic  yards  of  gravel,  sand,  and 
iron  ore  by  the  dredge  Kwasind,  The  cost  of  the  work  was  $1,592.55, 
all  of  which  was  paid  by  the  Dayton  Coal  and  Iron  Company.  The 
arrangement  was  an  advantageous  one  for  the  United  States,  as  it 
enabled  carrying  over  the  wmter  a  trained  force  which  it  would 
otherwise  have  been  necessary  to  disband. 

The  approved  project  for  the  expenditure  of  the  appropriation 
made  by  the  river  and  harbor  act  of  March  2,  1907,  provides  for 
the  construction  of  floating  plant  at  a  cost  of  about  $30,000.  Lumber 
is  being  purchased  and  manufactured  at  Muscle  Shoals  Canal  for  this 
plant.  A  barge  for  storing  coal  was  purchased  of  the  Roane  Iron 
Company  and  is  being  redecked. 

Authority  was  granted  by  the  Chief  of  Engineers  to  lease  a  garden 
tract  for  the  purpose  of  supplying  fresh  vegetables  to  employees,  this 
being  more  economical  than  purchasing  such  supplies.  A  suitable 
tract  of  land  was  rented  for  the  season  of  1907  for  $50,  with  the 
privilege  of  renewal  at  the  same  price  for  the  calendar  year  1908. 

The  care  and  repair  of  the  fleet  between  working  seasons  amounted 
to  $3,545.18.  Other  contingent  expenses  (supplies,  administration, 
etc.)  aggregated  $6,574.41. 

Under  the  direction  of  Maj.  H.  C.  Newcomer,  Corps  of  Engineers, 
the  cost  of  the  works  necessary  to  carry  out  the  existing  project  was 
computed  by  Lieut  W.  G.  Caples  on  the  basis  of  the  eidsting  unit 
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prices.  It  was  estimated  by  him  that  the  works  required  would  cost 
$1,140,000.  Since  this  estimate  was  made  the  river  and  harbor  act 
of  March  2,  1907,  appropriated  $105,000  toward  this  work.  Of  this 
sum  $1,000  were  allotted  to  the  Little  Tennessee  River  by  the  Secre- 
tary 01  War  under  the  provisions  of  the  act,  and  $44,000  will  be 
necessary  for  plant  and  maintenance,  leaving  $60,000  for  works  of 
improvement.  This  reduces  Major  Newcomer's  estimate  for  comple- 
tion to  $1,080,000,  exclusive  of  maintenance. 

In  the  light  of  experience,  there  seems  to  be  some  question  whether 
the  Tennessee  River  above  Chattanooga  can  ever  be  satisfactorily 
improved  by  regulation  so  as  to  provicfe  for  a  commerce  of  national 
importance.  The  history  of  the  estimates  for  this  work  shows  that 
the  economy  of  the  system  will  not  be  as  great  as  was  formerly 
hoped.  To  obtain  3  feet  at  low  water  from  Chattanooga  to  the 
head  of  the  river  has  been  estimated  as  follows:  1871,  $225,000; 
1893,  $650,000  in  addition  to  $296,000  already  appropriated,  or 
$946,000  in  all;  1907,  $1,080,000  in  addition  to  $629,162.85  already 
appropriated,  or  $1,709,152.85  in  all. 

The  main  reason  for  improving  the  Tennessee  River  above  Chatta- 
nooga is  to  provide  an  outlet  for  the  mineral  products  of  this  section 
of  the  Tennessee  River,  and  of  the  Clinch,  Holston,  and  French  Broad 
rivers,  and  possibly  the  Little  Tennessee.  Mineral  products  can 
scarcely  be  carried  with  a  fair  profit  when  the  channel  depth  is  only 
3  feet  at  average  low  water  and  2  feet  at  extreme  low  water.  For 
these  reasons,  even  if  the  work  of  regulation  on  the  Tennessee  River 
were  complete  and  in  successful  operation,  it  seems  doubtful  whether 
an  all-year  commerce  of  national  importance  could  be  developed  suf- 
ficient to  pay  interest  and  sinking-fund  charges  on  the  investment. 

Whether  the  prospective  commerce  on  the  Tennessee  River  would 
justify  its  canalization  so  as  to  provide  for  boats  and  tows  drawing 
6  feet  is  a  subject  that  is  worthy  of  careful  and  deliberate  study. 

Money  statement, 

July  1,  1906,  balance  unexpended $20, 366.  60 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907 105, 000. 00 


Allotment  for  Improving  Little  Tennessee  River 1_  $1,000.00 

June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  Improvement 18,074.99 

For  maintenance  of  improvement 4,518.75 


125. 366. 60 


23,  593.  74 


July  1,  1907,  balance  unexpended 101,  772.  86 

July  1,  1907.  outstanding  liabilities 4,630.66 


July  1,  1907,  balance  available 97,142.20 


Amount  (estimated)  required  for  completion  of  existing  project—  1.080,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $100,000.00 

For  maintenance  of  Improvement 5.000.00 

105, 000. 00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APFROPBIATIONS. 


April  10,  1869_: $35,000.00 

March  3,  1871  (transferred 
trom  below  Chattanooga ) .    35, 000. 00 

June  10,  1872 25,000.00 

March  3,  1873 25.000.00 

June  23,  1874_ 25,000.00 

March  3,  1875 40,000.00 

August  14,  1876. 15,000.00 

June  18,  1878. 15,000.00 

March  3.  1879 11, 500.  00 

June  14,  1880. 10,000.00 

March  3,  1881 7,000.00 

August  2.  1882. 7.000.00 

July  5,  1884 3. 000. 00 

August  5,  1880. 7.  500.  00 

August  11.  1888. 15,000.00 

September  19,  1890 30,000.00 


July  13,  1892 $25,000.00 

August  18,  1894 50,000.00 

June  3,  18961 15.000.00 

March  3.  1899 30, 000. 00 

June  13,  1902 50,000.00 

March  3,  1905 50,000.00 

March  2,  1907 105,000.00 

TotaL 631,000.00 

Received        from        other 
sources 152. 85 

TotaL 631,152.85 

Transferred  to  Little  Ten- 
nessee River 2, 000. 00 

Total 629,152.85 


(6)  Little  River ^  Tennessee. — Under  authority  of  the  Secretary  of 
War  an  allotment  of  $1,000  was  made  from  the  appropriation  of 
March  2,  1907,  for  improving  the  Tennessee  River  above  Chatta- 
nooga, to  be  applied  to  maintenance  on  the  Little  Tennessee  River. 

Under  a  like  allotment  from  the  appropriation  of  March  3,  1905, 
a  working  party  was  sent  in  September,  1906,  to  the  head  of  Stratton 
shoals,  about  35  miles  above  the  mouth  of  the  river.  The  work  was 
superintended  by  Lieut.  W.  G.  Caples,  Corps  of  Engineers,  with 
Overseer  B.  M.  Atwood  in  local  charge. 

The  dams  at  Stratton  shoals  were  repaired  by  placing  therein  45 
cubic  yards  of  stone.  The  working  party  then  floated  down  the  river, 
removing  overhanging  trees  and  channel  obstructions.  The  total 
expense  of  the  work  was  $388.32. 

The  work  done  was  as  follows: 


Overhanging  trees  cut 372     Overhanging  trees  girdled 4 

Overhanging  trees  trimmed 21     Snags  removed 5 

Overhanging  limbs  removed 142 

This  work  has  been  of  considerable  benefit  to  navigation. 

Money  statement. 

July  1,  1906,  balance  unexpended 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907  (allotment) 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


$974. 31 

1,000.00 

1,974.31 

362.63 


July  1,  1907,  balance  unexpended 1,611.68 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the 
balance  unexpended  July  1,  1907 1,000.00 

Submitted  in  compliance  with  reiiuirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


Digitized  by  VjOOQIC 


APPENDIX  D  D — ^KBPOBT  OF   MAJOK  HABTS. 


i€ia& 


APFROPRIATIONfi. 

August  2,  1882 f5.000 

March  3,  1905  (allotment) 1.000 

March  2,  1907  (allotment) 1,000 

Total 7. 000 


GOMMERCIAL.   STATISTICS. 
Tennessee  River  above  Chattanooga,  Tenn, 


Brick 

Coal 

Fertilizer 

Flour 

General  merchandise 

Grain 

Hay 

Iionure 

Livestock 

Logs 


Year  ending  Decern-  ' 
ber  31, 1906. 


Q^mtlty.  l='^i'RJ^«'| 


Tom. 

1,140 

•    6,406 

468 

306 

6.470 

15.991 

4.666 

160,000 

2.232 

86,434 


S3. 

12, 

13, 

16, 

,132, 

809, 

98. 

240, 

223, 

728, 


648 
161 
890 
250 
200 
016 
300 
000 
200 
189 


Articles. 


Lumber 

Marble 

Produce 

Railroad  ties. 

Sand 

StrHW 

Tun  bark 

Wood 


Year  ending  Decem- 
ber 3lTl906. 


QuM.my.   ^SS^ 


Tons. 

8,148 

26,800 

2,256 

6.617 

141.376 

884 

400 

8.630 


Total I      476,515 


$101,850 
258,000 
180,480 
20,854 
94,260 
3.840 
8,000 
12.796 


3.448,928 


Moved  by  steamboats  and  barges,  389,037  tons;  by  flat  boats,  754  tons;  In 
rafts  (logs  and  lumber),  85,124  tons;   number  of  passengers  transported,  7,004. 

Li9t  of  boats  and  barges  navigatinu  the  Tennessee  River  above  Chattanooga, 
Tenn.,  during  the  year  1906. 


Name. 


N.  B. 

City  of  Loudon . 

Jane  Austin 

Catherine  P.  Lee 

John  Rom 

W.  T.  Oallaher. 

Milnor 

Oliver  King 

Grady 

Brownlow 

ToUl 


Net  ton- 
nage. 


134 

23 

86 
67 

188 
27 
49 
42 

137 
8 


7U 


Barges. 
N^^-  Tonnage. 


41 


600 
60 


1,200 

85 

290 

350 

2,400 

20 


5,355 


Between  what  points. 


/Chattanooga  and  Kingston 

\Chattanoogn  and  Charleston 

Pinhookand  Knoxville 

Kingston  and  Leadvale 

Dayton  Landing  and  Crescent  Mines 
Lenoir  and  Harriman 

I  Above  and  below  Knoxville 

Long  Island  and  Caney  Creek 

Dandridge  and  Knoxville 


Miles. 


104 
35 
116 

84 

40 
36 

15 

10 

4 


Comparative  statement  of  eommerve  for  fhe  past  ten  years. 


Year. 

Amount. 

Estimated 
value. 

Year. 

Amount. 

Estimated 
valne. 

1897 

Tons. 

266,331 

218,378 

269,552 

380.697 

294.607 

82.693,802 
2,425,066 
2.889,037 
8,847,629 
2,604,981 

1902 

Tons. 

478,268 

662.-268 

562,677 

486. 406 

475,615 

•4.296«8a2 

1898 

1903 

4.483»2il9 
4,473,617 
6,673.582 

1899      

19(M. 

1900 

190) .• 

1901                           

1906 

8,443  928 
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Little  Tennessee  River, 


ilrtlcles. 


Moved  in  rafts: 

LogB 

Lumber 

Moved  In  flatboata: 

Grain 

Logs 


Year  ending  Decem- 
ber 31, 1906. 


Quantity.   ^^^ 


Tons. 
2,070 
4,144 


400 


917,596 
51,800 

4,700 
8,400 


Articles. 


Moved  in  flatboats— Con- 
tinned. 

Lumber 

Sand 

Total 


Year  ending  Decem- 
ber 81, 1906. 


Quantity. 


Ton». 
820 
8,750 


10,922 


£Btimated 
value. 


KOOO 
1,500 


88,066 


2.  CHATTANOOGA,  TENN.,  TO  RIVBRTON,  ALA.    (238  MILES). 
(a)    OPEN-CHANNEL   WORK. 

This  work  was  superintended  by  First  Lieut.  W.  G.  Caples,  Corps 
of  Engineers,  with  the  following  assistants  in  local  charge:  Engine- 
man  James  Thompson,  Overseer  B.  M.  Atwood,  Surveyor  J.  E.  Hall, 
and  Overseer  D.  W.  Shedd. 

BETWEEN    HOBBS    ISLAND    AND    GDNTERSVILLB    (22    MILES). 

Work  was  resumed  between  Hobbs  Island  and  Guntersville  in  Sep- 
tember, 1906,  and  continued  until  the  remainder  of  the  $15,000  appro- 
priated for  that  work  by  the  act  of  March  3,  1905,  was  exhausted  in 
November. 

An  unexpended  balance  of  the  appropriation  of  March  3,  1899,  for 
improving  Tennessee  River  between  Chattanooga  and  Riverton  (the 
approved  project  for  which  included  a  provision  for  this  section) 
becoming  available  after  the  passage  of  the  last  river  and  harbor  act, 
was  applied  to  work  in  this  locality.  Dredging  was  resumed  in 
April,  1907,  using  the  dredge  Kentucky  from  the  lower  river,  and  was 
continued  until  May  8,  when  advantage  was  taken  of  a  rise  in  the 
river  to  remove  the  dredge  below  Colbert  shoals  to  do  some  needed 
work  at  Riverton  before  beginning  operations  on  the  lower  river. 

Work  during  the  fiscal  year  was  done  at  the  following  points,  at  a 
total  cost  of  $8,498.71 : 

Browns  bar  {109  miles  below  Chattanooga). — This  has  been  the 
worst  obstruction  between  Guntersville  and  Hobbs  Island,  and  con- 
sists mainly  of  cemented  gravel.  It  was  greatly  improved  in  1905 
and  1906,  but  some  final  work  was  necessary,  and  about  12,660  cubic 
yards  of  cemented  rock  were  dredged  during  the  season  at  an  average 
cost  of  about  10  cents  per  cubic  yard.  This  has  completed  the  channel 
to  full  dimensions,  rendering  it  accessible  and  safe. 

Aliens  bar  {118  miles  below  Chattanooga), — During  the  fall 
months  of  1906  about  3,500  cubic  yards  of  sand  and  gravel  were 
removed,  at  a  cost  of  about  17  cents  per  cubic  yard,  and  in  April  and 
May,  1907,  about  10,600  cubic  yards  at  a  cost  of  nearlv  13  cents  per 
cubic  yard ;  a  total  of  14,100  cubic  yards,  about  one-third  of  which 
was  cemented  gravel. 
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LITTLE   MUSCLE   SHOALS. 

A  tripod  was  placed  at  the  head  of  the  rock  cut  above  Little  Muscle 
shoals  to  mark  the  channel. 

In  May  the  dredge  Kentucky  dug  and  stored  at  Muscle  Shoals 
Canal  a  supply  of  gravel  and  sand  to  be  used  in  building  concrete 
piers  above  the  Twin  Towheads  in  Little  Muscle  shoals.  At  certain 
stages  of  the  river  boats  have  to  lay  a  line  to  assist  in  passing.  This 
is  an  operation  attended  with  some  danger.  The  old  piles  of  rock 
marking  the  excavated  channel  have  washed  down,  and  new  piers 
will  replace  them,  making  the  laying  of  a  line  easier  and  safer. 

The  steamer  Colbert  and  a  small  crew  were  sent  to  trim  the  banks 
and  remove  snags  below  Florence.  The  work  accomplished  at  the 
end  of  the  fiscal  year  consisted  of  853  trees  cut  and  1  snag  removed,  at 
a  total  cost  of  $803.45 

Under  the  direction  of  Maj.  H.  C.  Newcomer,  Corps  of  Engineers, 
the  cost  of  the  works  necessary  to  carry  out  the  project  for  open- 
channel  regulation  in  this  section  was  reestimated  by  Lieut.  W.  G. 
Caples,  Corps  of  Engineers,  on  the  basis  of  existing  unit  costs.  It 
may  be  found  desirable  at  an  early  date  to  again  carefully  study  this 
section  of  the  river  with  a  view  to  ascertaining  whether  the  prospec- 
tive commerce  would  not  justify  the  more  certain  method  of  improve- 
ment by  locks  and  dams. 

Money  statement. 

July  1,  1906,  balance  unexpended $11,164.80 

Amount  appropriated  by  river  and  harl>or  act  approved  March  2, 

1907 205.  000.  00 


216, 164.  80 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $9, 198. 38 

For  maintenance  of  improvement 292. 18 

9, 490.  56 


July  1,  1907,  balance  unexpended i 206, 674. 24 

July  1,  1907,  outstanding  liabilities 7,359.60 


July  1,  1907,  balance  available 199,314.64 


Amount  (estimated)  required  for  completion  of  existing  project.-  1,031,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $200,  (KK).  00 

For  maintenance  of  improvement 5,  (KX).  00 


Submitted  in  compliance  with  reciuirenients  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of 
1899. 


205, 000.  00 
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March  2,  1827  (survey)..  $200. 00 

June  9.  1860  (claim) 1, 350. 00 

July  26,  1868 85. 000. 00 

April  10,  1869 5,095.00 

July  11,  1870 45,000.00 

June  10,  1872 50, 000. 00 

March  3,  1873 100,000.00 

June  23,  1874 100, 000.  00 

March  3,  1875 360.000.00 

August  14,  1876 255. 000. 00 

June  18.  1878 300, 000.  00 

March  3,  1879 210,000.00 

June  14.  1880 300. 000. 00 

March  3,  1881 250,000.00 

August  2,  1882 250,  000.  00 

July  5,  1884 350.000.00 

August  5,  1886 262,  500.  00 

August  11,  1888 250. 000.  00 

September  19,  1890 300, 000. 00 

July  13,  1892 175,000.00 


August  18.  1894 $30, 000. 00 

June  3,  1896 50, 000. 00 

March  3,  1899. 35, 000. 00 

March   23.    1903    (emer- 
gency river  and  harbor 

act) 6, 000. 00 

June  7,  1904  (emergency 

river  and  harbor  act)..  2, 853. 40 

March  3.  1905 15,000.00 

March  2.  1907 205,000.00 


Total 3, 992, 99a  40 

Received  on  account  of 
transfer  settlement 3.91 

Refundment  of  overpay- 
ment-   24.30 

Receipts  from  sales 906.87 


Total 3.993,933.48 


(B)   HALES  BAH  LOCK  AND  DAM    (.1.3  MILES  BELOW  CHATTANOOGA). 

General  plans  for  the  masonry  of  this  lock  and  dam  were  completed 
in  August,  1905,  and  subsequently  approved.  The  Chattanooga  and 
Tennessee  River  Power  Company  submitted  plans  for  the  power 
house  and  other  structures  on  the  left  bank,  and  these  were  approved 
by  the  Secretary  of  War  on  August  23,  1905.  A  contract  was  then 
made  with  the  pjower  company,  under  date  of  September  12,  1905, 
for  the  construction  of  the  lock  and  dam  as  authorized  by  the  act  of 
Congress  approved  April  26, 1904,  amended  fas  to  location)  by  act  of 
January  7,  1905,  and  a  contract  bond  was  furnished  in  the  sum  of 
$100,000. 

Actual  work  on  clearing  the  ground  was  begun  October  18,  1905. 
The  power  company  has  purchased  and  deeded  to  the  United  States 
a  tract  of  about  9.1  acres  on  the  right  bank  to  provide  the  land  neces- 
sary for  the  successful  construction  and  operation  of  the  lock  and 
dam.  All  structures  on  the  left  bank  pertain  to  th6  power  plant, 
and  the  land  there  belongs  to  the  power  company.  Field  work  has 
been  prosecuted  continuously,  and  at  the  end  of  the  fiscal  year  the 
principal  items  accomplished  were  as  follows : 

Right  hank, — A  sawmill  for  getting  out  lumber  for  various  uses 
was  erected  and  operated.  The  interlocking  steel-pile  cofferdam 
failed  and  was  strengthened  with  internal  struts^  It  failed  again  and 
a  crib  coffer  had  to  be  built  all  around  it  and  filled  with  earth,  gravel, 
and  quarry  spalls.  The  site  of  quarry  was  stripped,  quarrying  was 
carried  on,  and  the  stone  transported  on  cableways  across  the  river 
for  use  in  the  concrete  core  wall.  Excavation  of  earth  and  rock  for 
the  site  of  the  land  wall  of  the  lock  was  begun  inside  the  cofferdam. 

Left  hank, — Quarrying  was  continued  about  five-eighths  of  a  mile 
below  the  dam,  and  the  oroken  stone  was  transported  to  the  crusher 

oThe  sum  of  $3,191,726.50  was  expended  from  these  appropriations  for  the 
Muscle  shoals  improvement 
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for  use  in  the  concrete  for  the  core  wall.  This  quarry  was  abandoned 
about  June  1.  Excavation  was  continued  for  the  core  wall,  in  which 
5,886  cubic  yards  of  concrete  were  laid,  building  it  to  full  height  for 
a  distance  of  421  feet  from  its  hillside  end.  Excavation  ror  the 
site  of  the  power  house  and  approaches  was  continued  and  the  material 
placed  in  the  earthen  embankment.  A  crib  cofferdam  to  surround 
the  power  house  and  its  approaches  was  begun. 

Office  work  has  consisted  in  making  a  complete  new  design  of  the 
lock  gates,  in  designing  most  of  the  metal  work,  and  in  making 
erection  drawings  of  metal  work  and  of  masonry  details.  The  de- 
sign for  the  iipper  gates  and  for  the  metal  work  were  approved  by 
the  Chief  of  Engineers  December  28,  1906,  and  contracts  nave  been 
entered  into  (1)  with  the  Baltimore  Bridge  Companv  to  make  and 
erect  the  upper  gates,  and  (2)  with  the  Atlanta  Machine  Works  to 
make  and  deliver  the  necessary  metal  work  for  the  lock.  Designs  for 
lower  lock  gates  were  submitted  to  the  Chief  of  Engineers  for  his 
approval  on  June  14,  1907. 

Cement  testing  was  carried  on  in  the  field  office  for  the  cement 
used  in  the  core  wall.  The  brands  were  Lehigh  and  Alpha,  and  the 
lots  were  all  satisfactory  with  the  exception  of  two  carloads  of  the 
former,  which  were  rejected  on  account  of  lack  of  tensile  strength. 

The  total  amount  of  work  done  by  the  contractors  up  to  June  30, 
1907,  is  as  follows : 

Cubic  yards. 

Earth  excavation «109, 162 

Rock  excavation .1, 883 

CJoncrete    , 5,886 

The  sum  of  $62,970,  stated  in  the  Annual  Report  for  1906  as  needed 
for  completion  of  lock  gates,  operating  machinery,  etc.,  which  under 
the  act  are  to  be  provided  by  the  Government,  was  appropriated  by 
the  river  and  harbor  act  of  March  2,  1907. 

Money  statement, 

July  1,  1906,  balance  unexpended $46,519.56 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  62, 970. 00 
Proceeds  sale  of  maps 18.29 

109, 507.  85 
June  :W),  1907,  amount  expended  during  fiscal  year  for  maintenance 
of  improvement 5.445.97 

July  1,  1907,  balance  unexpended 104,061.88 

July  1,  1907,  outstanding  liabilities 255.75 

July  1,  1907,  balance  available 1 103,806.13 

July  1,  1907,  amount  covered  by  uncompleted  contracts 24,  758. 00 

a  Of  this  amount  41,000  cubic  yards  were  excavated  during  the  fiscal  year 
1906. 
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APPROPRIATIONS.* 

March  3,  1905 |10,000.00 

June  30,  190G  (sundry  civil  act) 40,000.00 

March  2,  1907 62,970.00 

Total 112.970.00 

Receipts  from  sales  of  maps 18.29 

Total 112,988.29 

(C)    COLBERT   SHOALS  CANAL    (8  MILES). 

The  masonry  of  the  lift  lock  and  its  approaches  at  the  lower  end 
of  this  canal,  at  Riverton,  was  begun  in  1893  and  completed  in  1900, 
according  to  the  project  then  in  force. 

Under  the  act  of  June  13,  1902,  authorizing  additional  contracts 
for  this  work  to  the  amount  of  $600,000,  a  contract  was  made  in  May, 
1903,  with  the  Sheridan-Kirk  Contract  Company  for  building  the 
upper  section  of  the  canal,  including  the  construction  of  a  concrete 
river  wall  about  10,500  feet  long  and  the  excavation  of  about  57,000 
cubic  yards  of  earth  and  143,000  cubic  yards  of  rock  from  the  canal 
trunk.  A  contract  supplemental  to  this  was  entered  into  December 
14,  1903,  with  the  object  of  extending  the  lower  end  of  the  concrete 
river  wall  about  1,500  linear  feet^  thus  completing  it  to  the  site  of 
the  proposed  guard  lock,  by  permitting  the  substitution  of  a  rock- 
fill  dam,  with  rubble  masonry  toe  wall  for  about  5,500  feet  of  the 
upper  end  of  the  wall.  A  further  supplemental  agreement  was 
entered  into  September  20,  1904,  permitting  the  use  of  concrete  not 
less  than  2  feet  thick  instead  of  rubble  masonry  in  the  toe  wall, 
which  is  to  be  built  along  the  line  of  the  omitted  concrete  wall,  having 
its  top  at  elevation  34.  The  rock-fill  dam  is  to  rise  from  this  toe  wall, 
with  a  slope  not  steeper  than  1  on  1^,  to  elevation  42,  with  a  top 
width  of  not  less  than  40  feet,  measured  from  inside  of  toe  wall. 
The  extreme  low-water  elevation  in  the  canal  is  assumed  at  33.5.  A 
third  supplemental  agreement  was  made  February  23,  1906,  author- 
izing the  contractors  to  use  about  5,000  cubic  yards  of  quarry  spalls 
and  other  refuse  stone  belonging  to  the  Government  at  Keller  quarry 
for  the  purpose  of  crushing  and  pulverizing  into  sand  for  concrete, 
at  the  rate  of  25  cents  per  cubic  yard  plus  any  royalty  on  the  stone 
so  used. 

The  work  done  by  these  contractors  during  the  year  was  as  follows: 

Cubic  yards. 

Earth  and  hardpan  excavation 589,895 

Rock  excavation 33,207 

Concrete  river  waU 2,573 

When  the  last  annual  report  was  submitted  it  was  expected  that 
this  contract,  which  had  been  extended  from  September,  1905,  would 
be  practically  completed  by  December  31,  1906.  This,  however,  has 
not  been  the  case,  only  about  three-fourths  of  the  prescribed  work 
having  been  so  far  accomplished. 

aAn  aUotment  of  $6,000,  made  June  30,  1904,  from  the  appropriation  for 
examinations,  surveys,  and  contingencies  of  rivers  and  harbors,  was  expended 
in  making  preliminary  examinations  l)etween  Scott  Point  and  Hales  bar,  and 
is  not  included  in  the  appropriations  for  this  improvement 
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The  excavation  of  the  canal  trunk  has  been  carried  on  bjr  Shippey 
&  Outzen,  of  Memphis,  Tenn.,  under  three  contracts  covering  in  all 
stations  10  to  260,  approximately,  with  a  total  yardage  of  about 
1,800,000.  The  contractors  began  operations  November  21,  1905,  and 
were  to  finish  by  December  31,  1907;  but  the  progress  made  indicates 
that  they  will  be  unable  to  complete  their  contracts  on  time.  In  the 
course  of  the  work  more  hardpan  was  encountered  than  had  been 
expected,  which  will  increase  the  estimated  cost  of  the  excavation. 

The  quantities  excavated  to  June  30,  1907,  are  as  follows : 


Earth. 

Hardpan. 

Rock. 

stations  10  to  110 

Cubic  yards. 
469,894 
854,092 

Cubic  yards. 
89,048 
54,090 

Cubic  yards. 
2 

Stations  110  to  210 

0 

Total 

823,986 

93,138 

2 

The  completion  of  the  concrete  river  wall,  with  incidental  earth 
and  rock  excavation,  was  placed  under  contract  with  McGee  &  Co., 
of  Kansas  City,  Mo.,  as  stated  in  last  annual  report.  The  con- 
tractors began  operations  May  21,  1906,  and  were  to  have  finished 
their  work  by  the  end  of  that  year.  Owing  mainly  to  unfavorable 
weather  conditions,  however,  they  were  unable  to  make  the  required 
progress,  and  their  time  for  completion  was  extended  for  a  reasonable 
period.  It  is  now  expected  that  they  will  be  able  to  finish  their  con- 
tract by  the  end  of  the  coming  low-water  season. 

The  following  work  has  been  done  bv  McGee  &  Co.  up  to  June  30, 
1907: 

Cubic  yards. 
Earth  excavation 5,648 

CJoncrete  river  wall 968 

The  lift  lock  at  Riverton,  and  more  especiallv  the  entrance  to  it, 
had  become  clogged  by  deposits  of  mud  and  debris  from  the  river. 
These  deposits  were  about  9  feet  deep  in  the  lock  chamber  and  from 
10  to  20  leet  deep  in  the  approach,  and  had  produced  a  dense  growth 
of  willows,  some  of  which  were  8  inches  in  diameter.  In  May  the 
dredge  Kentucky^  on  its  way  to  the  lower  river,  was  detained  to  re- 
move these  obstructions.  The  willows  were  cut  down  and  the  tops 
dragged  out  into  the  river,  and  a  cut  was  then  made  by  the  dredge 
through  the  heavy  bank  by  casting  the  material  aside  so  as  to  permit 
the  entrance  of  scows.  About  45,800  cubic  yards  of  mud,  etc.,  were 
removed,  at  a  cost  of  $1,167.32,  or  about  2^  cents  per  cubic  yard. 

The  river  and  harbor  act  of  March  2,  1907,  appropriated  $200,000 
for  this  canal,  and  authorized  contracts  to  the  additional  amount  of 
$213,000.  It  is  expected  that  these  appropriations  will  complete  the 
canal.  Specifications  have  been  submitted  with  a  view  to  contracting 
for  the  remainder  of  the  excavation,  for  riprapping  about  6  miles  of 
the  inner  banks  of  the  canal,  and  for  paving  the  crests  of  five  waste 
weirs. 


Digitized  by 


Google 


1^82       BEPORT  OF   THE  CHIEF   OF  ENGINEEHS,  V.  S.  ABMT. 

Money  statement. 

July  1,  1906,  balance  unexpended $541,050.03 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  200, 000. 00 
Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907—  100,000.00 

841.050.03 
June  30,  1907,  amount  expended  during  llscal  year,  for  works  of 

Improvement 257,529.42 


July  1,  1907,  balance  unexpended 683,520.61 

July  1,  1907,  outstanding  liabilities 59,470.57 

July  1,  1907,  balance  available 524,050.04 


July  1,  1907,  amount  covered  by  uncompleted  contracts 369.574.55 

Amount  (estimated)  required  for  completion  of  existing  project 852,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  worlds  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 213,00a00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 
COLBERT   AND  BEE  TREE   SHOALS. 


September  19,  1890. $150,000.00     March  2,  1907 $200,000.00 

July  13,  1892 300,000.00     March   4,    1907    (sundry 

August  14,  1894. 245.(K)0.00  ,      civil  act) 100,000.00 


March  3,  1899 100,  (KM).  00 

June  13,  1902. 200,000.00 

March  3,    1903    (sundry 

civil   act) 3.50.000.00 

March  3,  1905 200,000.00 

March   3,   1905    (sundry 

civil  act) 50.000.00 

June   30,    1906    (sundry 

civil  act) 100,000.00 


Total 1,995,000.00 

Received      from      other 
sources 16.  70 


Total 1,995,016.70 


CONTRACTS  IN  FORCE. 
LOCK   AND   DAM    AT   HALES   BAB,   TENNESSEE  RIVER. 

1.  Contract  with  Baltimore  Bridge  Company,  of  Baltimore,  Md.,  for  furnish- 
ing and  erecting  in  place  the  two  leaves  forming  the  upper  lock  gate,  for  $14,400. 
Contract  dated  March  20,  1907,  approved  April  19, 1907;  expires  October  29, 1907. 

2.  Contract  with  Atlanta  Machine  Works,  of  Atlanta,  Ga.,  for  furnishing  and 
delivering  certain  metal  work,  for  $10,358.  Contract  dated  March  26,  1907; 
approved  April  27,  1907 ;  expires  July  29,  1907. 

COLBERT  SHOALS  CANAL. 

1.  Contract  tcith  Sheridan-Kirk  Contract  Company,  of  ChdrleBton,  W.  Fa.,  for 
huilding  section  of  canal.— Contract  dated  May  5,  1903,  approved  May  16,  1003. 
Supplemental  contracts  dated  December  14,  1903  (approved  December  30,  1903), 
September  29,  1904  (approved  October  8,  1904),  and  February  23,  1906  (ap- 
proved March  6,  1906).  Date  of  beginning  of  work,  June  20,  1903;  date  of 
expiration,  September  20,  1905,  extended  to  December  31,  1906. 

Prices:  Concrete,  $8.28  per  cubic  yard;  earth  excavation,  50  cents  per  cubic 
yard ;  rock  excavation,  $1.98  and  $2.33  per  cubic  yard ;  iron  and  steel,  7  cents 
per  pound ;  laying  masonry,  $6  per  cubic  yard ;  riprap,  $2  per  cubic  yard ;  stone 
backing,  $10  per  cubic  yard ;  stone  coping,  $24  per  cubic  yard ;  face  stone,  $16 
per  cubic  yard;  special  stone,  $24  per  cubic  yard;  timber,  $50  per  1,000  feet 
B.  M. ;  test  holes,  60  cents  per  linear  foot ;  additional  cofferdam  required  for  a 
portion  of  the  rock-fill  dam  under  supplemental  contract,  p.50  per  linear  foot. 
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2,  5,  and  k.  Contracts  with  Shippey  d  Outzen,  of  Memphis,  Tenn.,  for  excavor 
tion  of  canal  trunk. — The  first,  covering  stations  10  to  110,  dated  October  12, 
1905,  approved  Novemt)er  6,  1905 ;  the  second,  covering  stations  110  to  210,  dated 
October  12,  1905,  approved  November  6,  1905 ;  the  third,  covering  stations  210  to 
260,  or  as  far  as  available  funds  will  go,  dated  March  12,  1906,  approved  March 
17,  1906.  Date  of  beginning  work,  November  21,  1905 ;  date  of  expiration,  De- 
cember 31,  1907.  In  all  three  the  prices  are  as  follows:  Earth,  17.49  cents  per 
cubic  yard ;  hardpan,  50  cents  per  cuBic  yard ;  rock,  $1  per  cubic  yard. 

5.  Contract  with  McOee  d  Co,,  of  Kansas  City,  Mo.,  for  construction  of  con- 
crete river  wall  with  foundations  for  hear-trap  sluice. — Contract  dated  December 
11,  1905.  approved  January  3,  1906.  Date  of  beginning  work.  May  21,  1906 ;  date 
of  expiration,  December  31,  1906;  extended  for  a  reasonable  period.  Prices: 
Earth  excavation,  50  cents  per  cubic  yard ;  rock  excavation,  $3  per  cubic  yard ; 
concrete,  $8  per  cubic  yard. 


COMMERCIAL  STATISTICS. 
Tennessee  River  between  Chattanooga,  Tenn.,  and  Florence,  Ala. 


Articles. 


Brick 

Coal 

Coke 

Cotton 

Cotton  seed 

Fertilizer , 

Flour 

General  merchandise. 

Grain 

Hay 

Iron,  pig 

Livestock 

Logs 


Year  ending  Decem- 
ber 31, 1906. 


^„„_tn.^.    Estimated 
Quantity.       ^^^^^ 


Tons. 
2,579 

13,038 
2,440 
7,561 
2,100 
7,200 
7,621 

48,924 

11,744 
2,032 
•  935 
8,699 

41,796 


99.  ass 

29.335 

4,270 

1,510,200 

31,500 

216,000 

881,050 

6,115,500 

234,880 

40,640 

14,025 

869,900 

865,266 


^ 


Articles. 


Lumber , 

Peanuts 

Produce 

Railroad  ties 

Sand 

Staves 

Stone 

Tan  bark  ... 

Tobacco 

Wood 

Total  .. 


Year  ending  Decem- 
ber 31, 1906. 


Quantity. 


Tims. 

300 

966 

15,834 

84,000 

26.350 

1,059 

1,044 

26 

116,276 


418,751 


Estimated 
value. 


1215,462 

24,000 

77,280 

60,669 

66,000 

190,126 

2,118 

7,830 

7,800 

203,488 


10,146,886 


Number  of  passengers  transported,  24,380. 

Of  the  traffic  for  1906,  12,474  tons  of  logs  were  rafted,  and  11.822  passengers 
and  60,040  tons  of  freight  carried  by  railway  transfer  boats  between  Hobbs 
Island  and  Guntersvllle,  Ala.  (22  miles).  Nearly  all  of  tlie  commerce  above 
reported  was  carried  on  locally  between  points  within  the  limits  of  this  section. 

List  of  boats  and  barges  navigating  the  Tennessee  River  between  Chattanooga, 
Tenn.,  and  Florence,  Ala.,  during  the  year  1906. 


Name. 


Chattanooga 

John  A.  Patten 

Joe  Wheeler 

Sam  Da  vis 

J.  T.  Reeder 

Chastang 

City  of  Loudon 

C.  H.  Ackert 

George  Ashley 

Star 

Sudle 

Buck  Lindsay 

City  of  Charleston. . 

Meteor 

Almande 

J.  R.  GunnNo.  2  ... 

Decatur  No.  1 

White  Oak 

Columbus 

T.  N.  Pearson 

Guntersvllle 

Huntsville . 

Parker 

Total 

ENG  1907- 


Net  ton- 
nage. 


390 

225 

198 

98 

54 

72 

23 

67 

8 

8 

11 

14 

92 

14 

73 

61 

48 

30 

6 

8 

204 

172 

75 


1,951 


No.    Tonnage, 


57 


Between  what  points. 


600 

80 
550 
60 

900 

75 
340 
210 
275 

8,200  I 

400 
125 
600 
450 


Chattanooga  and  Paducah . 
Chattanooga  and  Decatur.. 


Miles. 


Decatur  and  Savannah.. 
Bridgeport  and  Decatur. 
Decatur  and  Florence . . . 


7,865 


Hales  Bar  and  Subletts  Ferry  . . 

Hales  Bar  and  Raccoon  Creek  . 
Chattanooga  and  Gates  Island  . 
Lambs  Ferry  and  Sheffield 


Decatur  and  Lambs  Ferry . 


Hobbs  Island  and  Guntersvllle. 
Chattanooga  and  Suck  Shoals. ., 


464 

160 

115 
110 

48 

41 

36 
80 

27 


24 


22 
18 
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Five  of  the  above  boats  have  not  been  previously  reported  as  operating  on  the 
Tennessee  River.     Their  dimensions  are  given  in  the  following  table : 


Name. 


John  A.  Patten  . . 

Parker 

C.  H.  Ackert 

Staro 

George  Ashley  a  . 


Depth. 


Height 
oCpflot 
house. 


Height 

of  amoke- 

stack. 


1 

FteL 

Feel. 

4.6 

39.0 

4.8 

28.0 

2.9 

21.6 

2.3 

14.0 

14.0 

Feel. 
47.5 
35.0 
28.0 


*  Gasoline  boats. 
Comparative  statement  of  commerce  for  the  past  ten  years. 


Year. 


TbvM. 
247,422 
224.456 
253.340 
229,160 
1901 129.160 


1897. 
1898. 
1899. 
1900. 


Amount. 


Estimated 
value. 


Year. 


$4,078,227 
3,578,120 
6,118.618 
6,499,779 
4,584,322 


1902 
1903 
1904 
1905 
1906 


Amount 


Tons. 
137,861 
297.851 
173.406 
175,800 
413,751 


Estimated 
value. 


S5, 567. 464 
7,439,914 
7,204,682 
9,475,632 

10,146,386 


3.  BELOW  RIVBRTON,  ALA.   (226  MILES). 

.  The  appropriation  of  March  3,  1905,  for  this  section  of  the  river 
was  by  the  terms  of  the  act  available  only  for  work  in  Tennessee. 
Needed  work  at  points  in  Kentucky  was  provided  for,  however,  by 
an  allotment  of  $4,700  from  the  appropriation  for  emergencies  in 
river  and  harbor  works.  Under  this  allotment  the  dredge  Kentucky 
and  its  attendant  plant,  which  was  wintered  at  Paducah,  Ky.,  began 
dredging  in  August,  1906,  at  the  lower  end  of  the  river,  taking  the 
most  serious  obstructions  in  their  upstream  order.  Channel  improve- 
ments were  made  at  the  following  places; 

Head  of  Tennessee  Island  {2  7niles  above  Paducah). — This  place 
was  dredged  in  1901,  but  during  the  low-water  period  of  1904  it  was 
thought  that  the  channel  was  being  encroached  upon  near  the  lower 
end  by  a  bar  from  Tennessee  Island.  A  minor  survev  of  the  place 
was  made  and  showed  a  channel  with  an  available  width  of  150  feet 
at  low  water.  The  channel  was  difficult  of  passage,  however,  for  a 
boat  with  a  heavy  tow.  Three  cuts  were  made  through  the  bar, 
removing  about  7,100  cubic  yards  of  gravel  and  sand,  and  widening 
the  channel  120  feet.  The  dredged  material  was  deposited  behind 
the  bar,  near  the  island  shore. 

Mouth  of  Guess  Creek  {16  miles  aboi^e  Paducah). — The  channel 
opposite  the  mouth  of  Guess  Creek  was  obstructed  by  several  pro- 
jecting points  composed  of  bowlders,  loose  rock  of  a  cherty  character, 
and  rock  ledges.  These  were  so  situated  that  a  very  narrow  and 
sinuous  passageway  was  left  between  them.  About  4,300  cubic  yards 
of  bowlders  and  rock  were  taken  out,  serving  to  straighten  the  channel 
as  well  as  widen  it.  The  available  width  at  this  place  is  now  about 
220  feet. 

Little  Chain  bar  {18  miles  above  Paducah). — ^The  channel  at  this 
place  is  obstructed  by  two  rock  ledges,  one  projecting  from  the  left 
shore  and  the  other  from  a  gravel  bar  in  the  middle  of  the  river ; 
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both  being  nearly  opposite  Government  Light  No.  503.  The  gap 
between  these  ledges  is  less  than  100  feet  wide,  and  there  is  over 
them  only  a  4-foot  depth  at  low  water.  While  the  dredge  was  here 
their  removal  was  attempted,  but  the  ledges  are  composed  of  a  hard, 
flinty  limestone,  and  the  dredge  could  not  break  them  up.  The  river 
being  then  at  a  very  high  stage,  blasting  was  also  impracticable,  and 
they  were  left  in  this  condition  for  future  attention. 

The  channel  below  the  li^ht  was  further  obstructed  by  a  gravel 
bar  from  the  left  shore,  which  left  a  very  narrow  channel  between 
it  and  the  middle  bar.  Three  cuts  were  made  through  the  former 
bar,  removing  about  5,900  cubic  yards  of  cemented  gravel  and  adding 
about  120  feet  to  the  channel  width. 

Foot  of  Threemile  Island  {25  miles  above  Paducah), — Here  the 
channel  crosses  the  river,  passing  through  a  gap  in  a  bar  which 
extends  from  the  foot  of  the  island  to  the  left  shore.  This  crossing 
was  dredged  in  1897,  but  it  had  filled  again,  and  in  1904  had  given 
trouble, "  according  to  the  statements  of  pilots,  who  reported  that 
several  boats  had  grounded  there.  A  minor  survey  made  September 
1,  1906,  indicated  a  depth  of  less  than  3  J  feet  over  this  crossing  at 
low  water. 

Operations  here  were  twice  interrupted  by  high  water,  and  the 
improvement  was  not  completed  until  September  24.  About  39,700 
cubic  yards  were  removed,  opening  a  channel  200  feet  wide  and  6  feet 
deep  at  low  water.  The  dredged  material  was  sand  and  loose  gravel, 
and  was  deposited  near  the  left  shore  abreast  of  the  excavation  in  a 
series  of  dams  intended  to  counterbalance  the  increased  sectional  area 
caused  by  opening  the  channel. 

Head  of  Threemile  Island  {27  miles  above  Paducah). — ^This 
locality  was  improved  in  1897  by  removing  a  small  gravel  bar  from 
the  middle  of  the  channel  just  below  the  Government  light  on  the  left 
shore.  The  bar,  however,  has  again  formed,  and  the  place  gave 
trouble  during  the  low  water  of  1904.  The  dredge  reached  this  place 
September  24,  and  a  minor  survey  was  at  once  l^gjm,  but  was  inter- 
rupted by  heavy  rains.  A  considerable  rise  in  the  river  ensued,  neces- 
sitating another  suspension  of  work. 

No  further  work  could  be  acconiplished  under  the  allotment  for 
improving  the  Tennessee  River  in  Kentucky,  as  the  funds  were  ex- 
hausted. The  plant  was  therefore  moved  to  Leatherwood  shoals, 
Tennessee. 

Leatherwood  shoals  {72  miles  above  Paducah). — ^The  improve- 
ment of  this  place  was  undertaken  in  1905,  but  before  it  was  finished 
a  heavy  rise  in  the  river  caused  the  suspension  of  operations  for  the 
season.  This  work  was  again  taken  up  on  October  17,  1906,  and  to 
complete  the  original  project  two  additional  cuts  were  made.  About 
15,300  cubic  yards  of  cemented  gravel  were  removed  and  dumped  near 
the  left  shore,  closing  the  chute  behind  Leatherwood  Island  and  form- 
ing a  series  of  spur  dams  just  abreast  of  the  channel  opened,  to  pre- 
vent drawing  off  water  from  the  pool  above  and  thus  affecting  the 
slope.  There  is  now  a  channel  over  the  crossing  200  feet  wide  and  6 
feet  deep  at  low  water. 

Panther  Creek  Island  {60  miles  above  Paducah). — The  dredge 
returned  to  this  place  after  completing  the  work  at  Leatherwood 
shoals,  the  improvement  at  the  latter  place  having  been  first  under- 

uigiiizea  oy  v.jv^v^'v  iC 


1636        BEPORT   OF   THE   CHIEF   OF   ENGINEERS,   U.   S.   ARMY. 

taken  for  the  reason  that  a  high  stage,  such  as  prevailed  at  the  time, 
was  needed  for  the  work  there  in  order  to  dispose  economically  of  the 
dredged  material. 

The  channel  at  the  head  of  Panther  Creek  Island  passes  down  the 
right  shore  to  a  point  200  feet  below  the  Government  light,  where  it 
was  obstructed  by  a  bar  composed  of  cemented  gravel  underlaid  with 
a  stratum  of  blue  mud.  During  the  low  water  of  1904  this  place 
gave  upbound  boats  a  great  deal  of  trouble.  In  order  to  keep  in  the 
best  water  it  was  necessary  for  them  to  come  up  the  middle  of  the 
chute  until  the  foot  of  the  obstructing  bar  was  reached  and  then 
turn  sharply  toward  the  right  shore.  This  gave  them  a  cross  current 
on  the  side,  and  they  were  sometimes  driven  aground  on  the  bar 
below  the  light.  To  improve  this  locality  it  was  decided  to  dredge 
a  channel  through  the  bar  about  normal  with  the  current.  Four 
cuts  were  made  in  this  direction,  opening  a  channel  160  feet  wide  and 
6  feet  deep  at  low  water.  The  material  dredged,  which  amounted  to 
about  18,300  cubic  yards,  was  deposited  near  the  island  abreast  of  the 
channel  opened. 

Danville  (78  miles  above  Paducah). — The  improvement  needed  at 
this  place  was  only  partially  carried  out  in  1905;  the  work  that  re- 
mained to  be  done  consisting  of  a  cut  along  the  shore  where  the  boats 
coal  and  a  cut  near  the  wharf  boat.    The  cut  alongside  of  the  coaling 

J)lace  was  made,  the  excavation  amounting  to  4,400  cubic  yards  of 
oose  gravel. 

The  appropriation  having  now  become  practically  exhausted,  how- 
ever, work  was  suspended  for  the  season  and  the  fleet  taken  to  Muscle 
Shoals  Canal  for  repairs  and  economical  care  during  the  winter. 

This  work  was  in  local  charge  of  Surveyor  J.  E.  Hall,  from  whose 
report  the  following  extract  is  taken : 

The  following  is  a  tabulated  statement  of  work  done  while  the  dredge  was  in 
commission  from  July  19  to  December  3,  1906.  The  dredge  was  operated  with  a 
double  crew  until  November  8,  each  crew  working  eight  hours  per  day,  making 
two  eight-hour  days  of  each  calendar  day.  After  November  8  a  single  crew  was 
used. 

Time  at  work :  Days. 

Dredging  gravel  and  soft  material 60 

Dredging  cemented  gravel  and  hard  material 47 

Total 107 

Time  lost: 

Sundays 32 

Traveling 40 

High  water 66 

Rain  and  fogs 4 

Accidents 3 

Total ^ 145 

Time  in  commission  (days  of  eight  hours  each) 252 


Nature  of  work. 


Loose  gravel  and  soft  material  excavated 

Cemented  gravel  and  hard  material  excavated . 

Total 


Avera^ 
per  day. 


Total  dur- 
ing seafiOD. 


Cvb.  ydg, 

1,225 

467 


I'odgl 


Cub.ydt, 
73,S00 


21,600 
96,000 
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Stpmmary  of  expenditures, 
[Dredge  in  commission.] 


ClasBification. 


Per  day 
in  com- 
mission. 


Equipment  and  repairs. . 

Fuel 

Salaries  and  subsistence. 


S9.59 

4.72 

81.95 


Total  , 


46.26 


Per  day 
of  work. 


922.58 
11.12 
76.19 


109.89 


For  the 


92,416.00 
1,190.38 
8,152.06 


11,758.89 


Total  cost  of  dredging  each  class  of  material : 

Loose  gravel  and  soft  material ^ $6,593.49 

Cemented  gravel  and  hard  material 5,164.90 


Total 11,  758.  39 

Cost  per  unit : 

Per  cubic  yard  of  loose  gravel,  etc $0,089 

Per  cubic  yard  of  cemented  gravel .  240 

Per  cubilc  yard  excavated .124 

The  above  includes  cost  of  repairs  made  to  plant,  viz,  new  roof  and  smoke- 
stacks put  on  the  steamer  Lookout  at  Paducah  and  extensive  repairs  to  three 
dump  scows  at  Muscle  Shoals  Canal.  The  unit  cost  was  also  greatly  increased 
by  the  prevalence  of  high  water,  much  actual  time  being  lost  on  this  account, 
and  the  work  moreover  being  greatly  retarded  by  the  deep  digging,  which 
ranged  from  13  to  16  feet  below  water  surface. 

In  addition  to  the  field  cost  reported  above,  expenditures  were 
made  for  the  care  of  plant,  repair's,  pay  of  salaried  employees,  and 
other  contingencies,  amounting  to  $4,481.60.  Including  this  sum, 
the  total  cost  per  cubic  yard  excavated  becomes  about  17  cents. 

In  June,  1907,  the  dredging  plant  was  again  taken  to  the  lower 
river.  After  making  a  survey  of  the  obstruction  at  Chalk  Bluff 
(183  miles  above  Paducah),  the  water  was  found  to  be  too  high  to 
permit  of  economical  work  at  that  locality  and  the  plant  was  moved 
to  Petticoat  Ripple  (174  miles  above  Paducah),  where  about  5,200 
cubic  yards  of  gravel,  loose  and  cemented,  were  dredged  before  the 
close  of  the  fiscal  year.  After  completing  the  work  at  this  place,  the 
most  important  obstructions  will  be  taken  up  in  downstream  order. 

Money  statement. 

July  1,  1906,  balance  unexpended $18,510.33 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907. __    40, 000. 00 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $552.81 

For  maintenance  of  improvement 17,598.77 


58,  510.  33 


18, 151. 58 


July  1,  1907,  balance  unexpended 40,358.75 

July  1,  1907,  outstanding  liabilities 1,421.21 


July  1,  1907,  balance  available 38,937.54 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909.  in  addition  to  the  balance  unexpended  July  1.  1907 : 

For  works  of  improvement $36,000.00 

For  maintenance  of  improvement 14,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  actLJ^fri^J^^.^ 
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APPROPRIATIONS   AND   ALLOTMENTS. 
TENNESSEE  KIVEB  BELOW  BIVEBTON,  ALA. 


September  19,  1890 

July  13,  1892 

August  18,  1894. 

March  3.  1899 

June  1.3,  1902. 

June  13,  1902  (allotment). 

March  3,  1905 

March  3,  1905  (allotment). 


$25, 000.  00 

25,000.00 

125,  000.  00 

100,  000. 00 

19,  000.  00 

3,  497.  74 
30,000.00 

4.  700.  00 


March  2,  1907 $40,000.00 


Total 372, 197.  74 

Received        from        other 
sources 75.79 


Total 372,  273. 53 


COMMERCIAL   STATISTICS. 
Tennessee  Rircr  between  Florenee,  Ala.,  and  Paducah,  Ky. 


Articles. 


Year  ending  December 

31.  1906.  il 


I  Quantity.   ^^^^^^ 


Brick 

Coal 

Cotton 

Cottonseed 

Fertilizer 

Flour 

General  merchandise. . . 

Grain 

Hay ' 

Live  stock I 

Logs ' 

Lum  ber 


Tone. 

430 

1,497  I 

8,650  ! 

2.282  ; 

1,522 

6.530  I 

39,807  I 

16,990  I 

1,474  , 

5,596  1 

89,920  I 

42,040  ; 


$1,505 

3,368 

780.000 

83,480 

45,660 

276.500 

4,913,375 

351,600 

29,480 
559,600 
359,280 
525,600 


Articles. 


Marble 

Peanuts 

Produce 

Railroad  ties 

Sand 

Staves,  spokes,  etc 

Tan  bark 

Telephone  poles  . 

Tobacco 

Wood 

ToUl 


Yearendtng  December 

81,  1906. 


Quantity. 


Totu. 

822 

7,780 

1,146 

644,506 

8,750 

25,508 

1,209 

13,591 

947 

7,176 


766,118 


EsUmated 
value. 


S32,200 

622,400 

91.680 

.742,419 

2,250 

191,272 

9,018 

118,255 

2^,100 

12,358 


10.930,300 


Moved  by  steamboats  and  barges,  715.983  tons;  rafted  (logs  and  poles),  50,135 
tons;  number  of  pas-sengers  transported,  28.744. 

List  of  boats  and  barges  navigating  the  Tennessee  River  between  Florence,  Ala., 
and  Paducah,  Ky,,  during  the  year  1906. 


Name. 


Chattanooga 

I.N.  Hook 

Wilford 

J.  T.Duffy,  jr 

Margaret 

Pavonia  

Ru.sHell  Lord 

Castalia 

Inverness 

Hosmer 

Henrietta 

Lyda 

Kit  Carson 

Martha  H.  Hcnnen 

E.Douglas 

City  of  Saltillo 

Clyde 

City  of  Memphis... 
City  of  Savannah. . 

Kentucky 

Shiloh 

Charles  Turner 

Bemice 


Net 
tonnage. 


390 
55 


Baxiges. 


^b'J™- 'Tonnage. 


55    I 

47  ,/ 
116 
201   I 
132 
186 

90  I 
121  I 

52 

95 

80 
237 

77 
107 
372 
335 
322 
293 
191 
110 

73 

51 


Between  what  points. 


Miles. 


J  Chattanooga  and  Paducah 464 

'I 


53,250 


3,700 
5.650 
6,000 
2.000 
3.200  I 


Florence  and  Paducah. 


257 


Waterloo  and  Paducah. 


4,800    Saltillo  and  Paducah. 
1, 880  i  Clifton  and  Paducah . 


227 


172 
iSfi 
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List  of  boats  and  barges  navigating  the  Tennessee  River,  etc. — Continued. 


Name. 


Wabash 

Nellie 

J.  T.  Reeder . . 
Nellie  WlUett. 

CarrieV 

Monie  Bauer  . 

Saturn 

Anna  H 

Kuttawa 


Barges. 


Net      

tonnage.  Num- 
ber. 


.1 


Tonnage. 

I 


141  I 
40 
54 
98 
48 
45 

9  , 

3 
12 


Total  . 


4.243 


Between  what  points. 


Miles. 


1,200 
150 
80 


40 
150 


Kellys  Landing  and  Paducah 148 

Cuba  Landing  and  I'aducah 115 

Decatur  and  Savannah lib 

[Duck  River  and  Paducah 110 

Pine  Bluff  and  Paducah 64 


'I 


Six  of  tlie  above  boats  have  not  been  previously  reiwrted  as  operating  on  the 
Tennessee  River.    Their  dimensions  are  shown  in  the  following  table : 


Name. 


Net 


E.  Douglas 

Martha  H.  Uenneii 

Bemice 

CarrieV 

Saturn  a 

AnnaHa 


107 

77  ' 
51  i 

4ff  I 

3  I 

I 


Height  of  Height  of 

Length. 

Width. 

Depth. 

pilot 
house. 

smoke- 
stack. 

Feet. 

Feet. 

Feel. 

Feet. 

Feet. 

112.3 

24.2 

4.6 

80 

87.0 

112.0 

23.0 

4.8 

30 

36.5 

75.0 

18.0 

4.0 

19 

23.0 

;oo.6 

19.1 

3.1 

22 

29.0 

"  (iasoline  boats. 
Comparative  statement  of  commerce  for  the  past  ten  years. 


Year. 


Amount. 


Tom. 

1897 890,167 

1898 1        602,916 

1899 462,307 

1900 1    1,237,009 

1901 '        658,102 


Estimated 
value.     I 


Year. 


Amount. 


1903. 


$5,572,408 
8,388.954 
6,592,720  li  1904 
6,105,127    ,  1905 
6,322,450  I    1906 


7bn«. 
1902 1  1,056,270 


848,758 
871.880 
663,606 
766,118 


Estimated 
value. 


$15,370,604 
8,720,215 
18,825,005 
11,091,978 
10,930.000 


D  D  2. 

OPERATING  AND  CARE  OF  MUSCLE  SHOALS  CANAL,  TENNESSEE 

RIVER. 

The  canal  was  operated  and  the  locks,  canal  trunk  and  embank- 
ments, railway,  buildings  and  grounds,  and  floating  plant  were  cared 
for  during  the  year.  The  principal  items  of  work  are  given  in  the 
following  statement,  which  is  mainlv  abstracted  from  the  annual 
report  of  Assistant  Engineer  W.  S.  Winn,  who  has  continued  in  local 
charge  of  the  canal : 

LOCKS. 


At  Locks  7  and  9  the  old  wood  frames  upon  which  the  drop  gates 
rest  when  down  and  which  carry  most  of  the  maneuvering  apparatus 
were  replaced  two  or  three  years  ago  with  steel  frames  and  have  since 
given  a  minimum  amount  of  trouble.    The  other  drop  gates,  at  Locks 
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5,  6,  and  8  should  be  improved  in  a  similar  manner  as  soon  as  low 
water  in  the  river  suspends  the  more  important  traffic  through  the 
canal.  By  using  concrete-steel  posts  and  beams  (the  steel  for  which 
can  be  obtained  from  the  scrap  pile),  these  changes  could  be  made  at 
a  cost  of  about  $500  for  each  lock. 

At  Locks  6,  7,  8,  and  9,  leakage  between  the  ends  of  drop  gates  and 
lock  walls,  due  to*  wearing  away  of  the  stone,  had  become  so  great  as 
to  impair  the  easy  handling  of  the  gates.  This  was  remedied  by 
letting  steel  plates  into  the  walls  at  the  ends  and  to  full  height  of  the 
drop  gates.     This  will  also  have  to  be  done  at  Lock  5. 

At  the  lower  gates,  especially  at  Lock  B,  leakage  has  developed  and 
is  rapidly  increasing  between  the  lower  third  of  the  heel  posts  and 
the  hollow  quoins.  It  is  proposed  to  stop  this  leakage  by  racing  the 
hollow  quoins  with  cast-iron  plates  of  the  proper  shape. 

Minor  repairs  were  made  as  follows : 

Lock  A, — Repaired  the  spar  platform,  painted  the  gates,  removed  logs  from  the 
valves  twice,  and  mud  from  behind  the  gates  once. 
Lock  B. — Repaired  the  spar  platforms  and  the  valve  covers  and  painted  tlie 


Lock  1, — Put  new  miter  posts  in  the  lower  gates,  repaired  the  valve  covers, 
and  scraped  and  painted  the  gates. 

Lock  2. — Scraped  and  painted  the  gates,  repaired  the  valve  covers,  and  re- 
moved logs  from  the  valves  twice. 

Lock  3. — Scraped  and  painted  the  gates,  repaired  the  valve  covers,  and  put 
pins  in  one  valve  shaft. 

Lock  Jf. — Repaired  the  valve  covers  and  cleaned  mud  from  behind  the  gates. 

Lock  5. — Made  two  new  raclv  bars,  put  in  bevel  gear,  and  straightened  the 
shaft  of  the  drop-gate  maneuvering  apparatus ;  put  pins  in  one  valve  shaft, 
painted  the  valve  covers,  and  repaired  the  spar  platforms  and  valve  covers. 

Lock  6. — Repaired  the  spar  platforms,  valve  covers,  and  rack  arm  of  lower 
gate  maneuvering  apparatus;  rebuilt  the  dry  wall  at  the  upper  end  of  the  lock; 
repaired  the  drop-gate  maneuvering  apparatus. 

Lock  7. — Repaired  the  spar  platforms  and  valve  covers  and  removed  logs  from 
the  valves. 

Lock  8. — Repaired  the  spar  platforms  and  valve  covers ;  put  new  miter  posts 
In  the  lower  gates  and  adjysted  the  rack  and  pinion  of  the  drop  gate. 

Lock  9. — Repaired  the  spar  platforms  and  valve  covers  and  rebuilt  about  half 
of  the  timt)er  training  wall  at  the  lower  entrance. 

The  total  expense  for  the  operation  and  care  of  the  11  locks  during 
the  fiscal  year  was  $8,191.57. 

CANAL  TRI'NK  AND  EMBANKMENTS. 

Drift  was  cleared  from  the  longitudinal  dam  above  I.iOck  A  for  its 
entire  length  on  one  occasion,  and  after  every  rise  it  was  necessarv 
to  remove  some  drift  and  snags.  An  unusually  heavy  run  of  drift 
occurred  in  November,  packing  the  entrance  to  the  upper  division. 
Three  days  were  required  to  remove  it.  A  heavy  drift  run  also  oc- 
curred in  the  head  of  the  lower  canal,  but  it  is  never  a  serious  problem 
to  dispose  of  it  there. 

Ditches  were  opened  between  Locks  A  and  B ;  also  just  above  Lock 
6,  where  the  dredge  had  cast  mud  over  the  embankment,  and  along  the 
line  between  the  land  of  W.  A.  Barlow  and  the  strip  recently  acquired 
from  him  by  the  United  States.  Earth  from  the  latter  ditch  was 
thrown  up  into  a  low  levee  to  prevent  the  dredged  mud  from  flowing 
beyond  the  Government  right  of  way. 
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Leaks  appeared  in  several  places  in  both  divisions  of  the  canal.  In 
the  long  level  between  Locks  5  and  6  leaks  caused  the  top  of  the 
embankment  to  cave  in  nearly  every  month.  Stone  and  clay  were 
distributed  along  the  embankment  at  the  worst  places  for  use  in  pre- 
venting leaks.  Ever  since  the  hydraulic  power  plant  at  Lock  A  was 
dispensed  with  and  the  power-house  pit  filled  leaks  have  existed  along 
the  line  of  culverts  that  formerly  ran  through  the  power  house. 
These  culverts  were  lined  with  timber,  w^hich  rotted  away  and  on  one 
occasion  permitted  the  superimposed  earth  to  fall  in.  Leakage  car- 
ried the  earth  away  and  increased  until  a  considerable  volume  of 
water  was  passing,  when  it  was  discovered  and  remedied. 

Gaps  in  the  crest  of  the  dam  above  Lock  A  were  repaired  with 
stone  quarried  for  the  purpose.  The  banks  above  Lock  A  being 
very  low,  a  timber  revetment  was  built  along  the  water's  edge  to  hold 
back  the  mud  thrown  out  by  the  dredge. 

The  dry  wall  from  Lock'3  wing  wall  to  the  abutment  of  Bluewater 
dam  was  rebuilt,  making  it  a  vertical-faced  retaining  wall  of  ample 
section  to  withstand  the  pressure  against  it.  Valves  in  Bluewater 
and  Six-Mile  dams  were  repaired. 

Other  minor  repairs  were  made  and  weeds  and  bushes  kept  cut 
along  the  embankments. 

Dredging. — The  dredge  Alabama  was  under  repair  during  Sep- 
tember, October,  and  November,  and  again  in  February,  and  no 
dredging  was  done  in  those  months.  The  year's  work  embraced  com- 
plete dredging  from  the  pier  to  the  drift  sluice  gate,  from  the  head 
of  the  lower  canal  to  Lock  1,  and  from  Six-Mile  Creek  to  Lock 
6.  and  occasional  dredging  wherever  needed  all  along  the  lower 
division.  About  111^37  cubic  yards  of  mud  were  removed  at  an 
average  cost  of  about  2.3  cents  for  all  expenses  in  the  field.  Adding 
the  cost  of  repairs  when  the  dredge  was  not  in  commission,  the  aver- 
age cost  of  dredging  becomes  about  4.1  cents  per  cubic  vard. 

The  total  expenses  for  maintenance  of  the  18  miles  of  canal  trunk 
and  embankments  amounted  to  $10,961.20,  or  an  average  of  $608.95 
per  mile. 

RAILWAY. 

The  bridge  over  Six-Mile  Creek  was  repaired,  and  the  abutments 
of  two  bridges  on  the  Y  track  were  rebuilt.  The  work  of  renewing 
ties,  surfacing,  lining,  and  tamping  track,  tightening  joints,  keeping 
dow^n  the  grass  and  weeds,  etc.,  was  carried  on  from  time  to  time. 
Repairs  to  rolling  stock  were  made  as  needed. 

The  length  of  track  is  16  miles,  including  sidings,  and  its  total 
cost  of  maintenance  was  $3,851.50,  or  about  $240.72  per  mile.  The 
number  of  miles  run  by  engines  was  16,200,  at  an  average  cost  of  10.1 
cents  per  engine-mile.  The  total  cost  for  maintenance  and  operation 
of  the  railway  was  $7,459.03. 

BUILDINGS   AND   GROUNDS. 

There  are  40  buildings  at  the  canal,  not  including  the  smaller  out- 
buildings.    No  new  buildings  were  added  during  the  year. 

Minor  improvements  and  repairs. — The  following  buildings  were 
painted  outside:  White  and  negro  quarters  and  all  other  buildings 
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in  the  grounds  at  Lock  6,  except  assistant  engineer's  quarters,  over- 
seer's quarters,  and  barn;  sawmill  and  carpenter  shop,  property 
house,  hand-car  house,  lockman's  house  at  Lock  6,  and  lockmaster's 
house  at  Lock  5. 

At  Lock  A  the  walls  of  the  lockmaster's  house  were  rebuilt,  a  con- 
crete floor  put  in  the  cellar,  and  fireplaces,  windows,  and  floors 
repaired.  Fireplaces  were  repaired  and  one  room  was  painted  in  the 
lockman's  house. 

At  Lock  B  the  hearths  and  fireplaces  in  lockmaster's  house  were 
repaired,  and  the  interior  of  the  house  was  painted  throughout. 

At  Lock  4  windows  were  repaired  in  the  lockmaster^  house,  and 
the  lower  story  in  the  lockman's  house  was  ceiled. 

At  Lock  6  a  hot-air  heating  plant  was  installed  in  assistant  engi- 
neer's quarters;  pipes  and  fixtures  in  the  bathroom  were  repaired, 
three  rooms  and  two  porches  were  painted,  blinds  repaired,  etc 
Three  rooms  in  overseer's  quarters  were  painted,  all  the  floors  stained, 
doors  and  blinds  repaired,  and  two  new  doors  made.  In  the  office 
and  quarters  building  the  bedroom  and  offices  were  painted,  and  a 
new  sitting  room  for  employees  was  provided  on  the  upper  floor, 
while  the  room  formerly  set  apart  for  this  purpose  was  arranged  for 
.  use  as  a  drafting  room  and  place  to  store  records,  after  connecting  it 
with  the  office  by  a  new  doorway.  The  boathouse,  car  shed,  and 
hand-car  house  were  given  minor  improvements  and  repairs.  New 
posts  were  put  under  the  sawmill  and  carpenter  shop,  and  the  roof 
was  repaired  and  painted.  The  blacksmith  shop  was  given  a  new 
shingle  roof  over  its  boiler  room,  and  a  corrugated-iron  roof  was  put 
on  the  main  shop  and  foundry. 

At  Lock  8  a  new  shingle  roof  was  put  on  the  lockman's  house. 

At  Lock  9  the  kitchen  and  storeroom  of  the  lockmaster's  house 
were  repaired  and  painted,  and  the  lockman's  house  was  given  a  new 
shingle  roof. 

A  new  automatic  gate  and  turnstile  was  installed  at  entrance  to 
the  grounds  at  Lock  6 ;  the  road  from  Lock  6  to  the  Huntsville  road 
was  repaired ;  trees  were  trimmed  and  grass  and  weeds  cut ;  fences, 
water  pipes,  etc.,  repaired. 

The  total  cost  of  maintenance  of  buildings  and  grounds  for  the 
fiscal  year  amounted  to  $4,396.53. 

p-LOATING   PLANT. 

Steamer  Colbert. — The  boat  was  docked  and  repairs  were  made  to 
sides  and  stern,  roof,  deck,  steam-heating  system,  pipe  lines  (many 
of  which  were  renewed),  capstan,  pump,  doctor,  etc.  The  old  wheel 
was  repaired,  and  later  a  new  one  was  built,  10  inches  less  in  diameter 
and  with  buckets  20  inches  wide  instead  of  17  inches  as  in  the  old 
one.  The  roof,  pilot  house,  guard  rims,  lower  bulkheads,  and  hull 
were  painted.  New  packing  rings,  metal-lined  oil  locker,  walkways 
on  roof,  ladder,  fire  appliances,  grates,  and  furnace-door  liners  were 
made. 

Steamer  Kingman. — The  repairs  made  to  this  boat  included  rebuild- 
ing the  sprocket  chains,  malcing  and  putting  on  6  new  sprocket 
wheels,  welding  the  wheel  shaft,  building  a  new  wheel,  making  new 
wheel  flanges  and  grate  bars,  painting  the  hull,  deck,  and  roof,  putting 
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in  6  new  flues,  etc.  Other  minor  repairs  were  made  by  the  crew 
when  the  boat  was  not  running. 

Dredoe  Alabama. — The  dredge  was  in  the  dock  for  general  repairs 
in  the  rail  of  1906.  It  was  completely  dismantled,  and' repairs  were 
made  to  stern  spud  frame,  buckets,  ladder,  pump,  spuds  and  spud 
rigging,  siphon,  tumblers,  etc.  A  new  ash  well  and  floor  in  boiler 
room  were  put  in.  Two  sections  were  added  to  the  smokestack,  new 
pins  and  bushings  were  made,  and  bucket  and  link  connections 
repaired.  The  dredge  was  painted  all  over  and  calked  wherever 
needed. 

The  dry  dock  and  Government  shops  at  Lock  6  were  also  used  in 
repairing  the  steamer  McPherson^  dredge  Kwasind^  and  other  float- 
ing plant  pertaining  to  the  general  improvement  of  the  river,  the 
cost  of  such  repairs  being  paid  from  the  different  appropriations  to 
which  the  plant  belongs.  Authority  w^as  given  to  construct  a  quarter 
boat  for  use  on  the  Cumberland  River,  to  be  transferred  to  that  work 
at  actual  cost  of  construction  (limited  to  $3,000).  In  addition  to  this, 
authority  was  granted  to  construct  at  the  canal  shops  a  number  of 
pieces  of  floating  and  other  plant  to  be  used  on  different  sections  of 
the  Tennessee  River,  viz,  1  towboat,  11  barges,  2  derrick  boats,  4 
quarter  boats,  1  quarry  boat,  1  drill  tender,  1  drill  raft,  1  floating 
boathouse,  and  235  scale  boards,  at  a  total  estimated  cost  of  $75,550. 
It  is  also  proposed  to  have  new  hulls  for  the  dredges  Kentucky  and 
Kwasind  built  at  the  canal. 

SHOPS. 

The  sawmill,  planing  mill,  carpenter  shop,  blacksmith  shop,  ma- 
chine shop,  and  foundry  were  operated  from  time  to  time  as  required, 
and  necessary  repairs  made  thereto.  The  circular  sawmill  has 
become  worn  out,  and  authority  was  granted  to  replace  it  by  a  band 
mill.  This  was  ordered  and  will  be  installed  early  in  the  coming 
fiscal  year.  About  121,078  feet  B.  M.  were  sawed,  at  an  average  cost 
of  $2.81  per  thousand,  and  158,533  feet  B.  M.  planed,  at  an  average 
cost  of  $1.67  per  thousand. 

In  the  iron  foundry  26  runs  were  made,  charged  with  an  aggregate 
of  10,658  pounds  of  pig  iron,  16,435  pounds  of  scrap,  and  14,992 
pounds  of  coke.  Castings  aggregating  20,061  pounds  were  made,  at 
an  average  cost  for  labor  and  material  of  1 J  cents  per  pound.  In  10 
runs  of  brass  there  were  made  67  castings,  weighing  in  all  525  pounds, 
at  an  average  cost  of  16J  cents  per  pound  in  the  rough. 

Some  work  was  done  in  getting  out  metal  parts  for  the  bear  trap 
drift  sluice  for  Colbert  Shoals  Canal,  the  cost  of  which  was  paid  from 
the  appropriation  for  that  work. 

LAND. 

Under  authority  granted  for  the  purchase  of  land,  as  stated  in  the 
last  annual  report,  four  tracts  were  purchased  lying  along  the  south 
side  of  the  canal  and  containing  an  aggregate  of  26^  acres,  at  a  cost 
of  $50  per  acre,  or  $1,325  in  all.  These  tracts  comprise  about  45 
per  cent  of  the  entire  strip,  extending  100  feet  south  of  the  towpath, 
which  it  was  proposed  to  acquire  for  use  as  a  dumping  ground  for 
the  material  periodically  dredged  from  the  canal  trunk.  The  other 
owners  have  so  far  declined  to  accept  the  price  offered  by  the  United 
States.  ^'^'""'^^  ""^  ^jv^v^^iv 
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OFFICE   AND   ADMINISTRATION. 


This  includes  the  local  office  supplies  and  superintendence,  amount- 
ing to  $4,459.36,  and  a  share  of  the  Chattanooga  office  expeiises, 
amounting  to  $1,448.41,  giving  a  total  of  $5,907.77. 


MISCELLANEOUS   EXPENSES   AND    CONTINGENCIES. 

This  includes  all  items  of  expense  that  can  not  readily  be  classi- 
fied under  the  former  headings,  such  as  miscellaneous  supplies,  care 
and  forage  of  mules,  tools  and  appliances  for  general  use,  lights,  etc, 
amounting  in  all  to  $7,611.16. 

The  allotment  for  the  fiscal  year  ending  June  30,  1907,  was  found 
inadequate  to  cover  the  necessary  expenses  of  operating  and  care  of 
the  canal,  and  on  June  14  an  additional  allotment  of  $6,000  was  made 
to  cover  the  deficiency. 

ALLOTMENTS. 


November  28,  1890. $40,000.00 

July  1,  1891 31,792.04 

July  1,  1892 45,232.90 

July  1,  1893 (50,975.19 

July  1.  1894 63,  772.  63 

July  1,  1895 64,  793. 11 

July  1,  1896 62,  707.  46 

July  1.  1897 67,979.55 

.July  1,  1898 62.868.  17 

July  1,  1899 59,239.20 

July  1,  1900 63,000.00 

July  20,   1900   (to  cover 

deficiency ) 355.  95 

November  2,  1000  (to  re- 
pair dam   above   I^ck 

A) 4,500.00 

July  1,  1901 62,930.65 


April  12,  1902  (to  repair 

storm    damage) $30,000.00 

July  1,  1902 60.  529.  19 

August   7,    1902    (to   re- 
build hull  of  dredge).-  8,  000.  00 

November    6,     1902     (to 

purchase  land) 1,200.  (Kl 

.July  1,  1903 61.01«.  7S 

May    23,    1904    (to    pur- 
chase land) 605.00 

July  1,  1904 61,920.78 

July  1,  1905 47.391.46 

July  1,  1906 44,0a3.  02 

June  14.  1907   (to  cover 

deficiency) 6,000.00 

Total 1,  010,  873.  98 


Estimate  of  funds  needed  from  appropriation  for  operating  and  eare  of  canaU 
and  other  works  of  navigation  {indefinite)  to  he  applied  to  current  expenses 
in  operating  the  Muscle  Shoals  Canal  from  July  1,  1907,  to  June  30,  1908. 

Amount  required  for  fiscal  year  ending  June  30,  1908 $65,000.  00 

Balance  remaining  from  allotments  of  preceding  year 807.  49 

Additional  allotment  needed  for  fiscal  year  ending  June  30, 

1908 64,192.51 


Summary  of  expenditures  for  operating  and  care  of  Muscle  Shoals  Canal  for  the 
fiscal  year  ettding  June  30,  1901. 

OflSce  and  administration $5,907.77 

Maintenance  and  operation  of  locks 8, 191.  57 

Maintenance  of  canal  trunk  and  embankment 10,961.20 

Maintenance  and  operation  of  railway __  _ 7.459.03 

Maintenance  of  buildings  and  grounds 4.396.53 

Maintenance  of  floating  plant 8.236.02 

Miscellaneous  exi)enses  and  contingencies, _. 7,611.16 

Total 52,763.28 
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Statement  of  traffic  through  the  Muscle  8hoal8  Canal  during  the  calendar  year 

1906. 


Articles. 


Quantity. 


I 


Toru. 


Brick 92 

Coal I  287 

Cotton 1,788 

Cottonseed ;  2,005 

Farm  Implements i  126 

Farm  produce 217 

Fertilizer 949 

Flour 127 

General  merchandise 2, 996 

Grain 1,830 

Hay 859 


Estimated 
value. 


t276 

789 

856,600 

50,125 

18,900 

17,860 

28,470 

6.850 

374,600 

26,600 

7.180 


Articles. 


Livestock 

Logs 

Lumber 

Machinery . . , 
Railroad  ties. 

Staves 

Tobacco , 

Wood 

Total.. 


Quantity. 


Tcm$. 

100 

1,985 

1,855 

135 

5,908 

6,508 

12 

109 


26,878 


Estimated 
value. 


10,000 
16,873 
28,188 
38,750 
18,905 
81,288 
8,600 
191 


1,074,945 


The  above  is  exclusive  of  supplies  carried  by  Government  steamers. 
Number  of  passengers  carried,  3,654 ;   number  of  lockages  made,  2,483. 

List  of  boats  and  barges  using  the  Muscle  Shoals  Canal  during  the  calendar  year 

1906. 


Name. 


Barges. 


Net  ton-  I 

nage.      dumber.  Tonnage. 


Number 
of  trips 
made. 


Total 
trips  of 
barges. 


Almande 

American 

Chattanooga 

City  of  Charleston 
City  of  Loudon.... 

Columbus 

Decatur  No.  1 

J.  R.  Gunn  No.  2 . . 

J.T.Reeder 

Meteor 

T.N.Pearson 

White  Oak 


73 

158 

390 

92 

28 

6 

48 

61 

54 

14 

8 

80 


2  I 
1 
5  , 

V 

3  I 

2  I 

3  ; 


350 
400 


210 
60 
400 
700 
675 
160 
275 
125 
310 


9 
8 

67 
79 
88 

6 
30 

8 
51 


Comparative  statement  of  commerce  for  the  pa^t  ten  years. 


Year. 

Amount. 

Estimated 
value. 

Year. 

Amount. 

Estimated 
value. 

1897 

Tons. 
5,119 
10,264 
14,319 
14,881 
11,925 

$88,565 
284,081 
296,003 
297,894 
592,634 

1902 

Tons. 
7,712 
10,571 
10,660 
17,796 
26,878 

1577,506 

1886        

1908 

712,150 

1899 

1904 

569,002 

1900 

igai 

759,100 

1901 

1906 

1,074,946 

Db 


IMPROVEMENT   OF   FRENCH    BROAD   AND    LITTLE    PIGEON   RIVERS, 

TENNESSEE. 


A  small  party  was  sent  to  the  French  Broad  River  in  August,  1906, 
and  the  work,  which  was  considerably  impeded  by  high  water,  was 
continued  into  September.    The  party  started  in  at  Dandridge,  Tenn. 
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Fains  shoals, — A  break  in  the  dam  at  the  head  of  Fains  Island  was 
repaired  with  about  15  cubic  yards  of  quarried  stone. 

Red  Bank  shoal't. — The  bank  protection  at  this  locality  was  re- 
paired with  73  cubic  yards  of  stone  quarried  for  the  purpose,  55 
hewn  timbers,  and  500  feet  B.  M.  of  plank. 

Wesley  Chute. — About  50  cubic  yards  of  stone  was  quarried  and 
used  to  repair  the  dam  at  the  head  of  the  chute. 

In  addition  to  tlie  above  operations,  3  snags  were  removed  from  the 
channel  and  2  overhanging  trees  were  cut. 

The  total  cost  of  the  work  was  $647.83. 

Under  authority  granted  by  the  Chief  of  Engineers,  a  quarter  boat 
belonging  to  this  miprovement  was  transferred  to  Muscle  Shoals 
Canal  for  $500. 

Money  statement, 

July  1,  1906,  balance  f]Dexl)ended $2,043.43 

Amount  appropriated  by  river  and  harb(»r  act  approved  March  2, 1907 _       2, 000. 00 
Proceeds  transfer  of  quarter  boat oOOlOO 

4,543.43 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 515. 64 

July  1,  1907,  balance  unexpended 4,027.79 

July  1,  1907,  outstanding  liabilities 126. 19 

July  1,  1907,  balance  available 3,901.60 

Amount  (estimated)  required  for  completion  of  existing  project 61.515.64 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June^, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $18,000.00 

For  maintenance  of  improvement 2,000.00 


Submitted  in  compliant  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


20,000.00 


APPROPRIATIONS. 


June  14.  1880 $10,000.00 

March  3,  1881 3,500.00 

August  2,  1882 5.000.00 

July  5,  1884 3,500.00 

August  5,  1886 6.000.00 

August  11,  1888 10,000.00 

September  19,  18W_..     .     _  10,000.00 

July  13.  1892 15,000.00 

August  18,  1894 ._  7,000.00 

Junes,  1896 5,000.00 


March  3,  1899 $5,000.00 

June  13,  1902 15,000.00 

March  3,  1905 2,000.00 

March  2,  1907 2,000.00 

99,000.00 

Receipts  from  sales 501.96 

Total 99,  501.  96 
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COMMERCIAL  STATISTICS. 
French  Broad  River,  Tennessee. 


Articles. 


Year  ending  Decem- 
ber 31. 1906. 


Brick 

Coal 

Fertilizer 

Flour 

General  merchandise. 

Grain 

Hay 

Live  stock 

Logs 


Quantity.  Estimated 


•I 


Tons. 

136 

215 

113 

59 

1,624 

5.384 

2,275 

1,192 

400 


Articles. 


$435  ,   Lumber 

484  i    Marble 

3,390  II  PrfHluce 

2,950  ';  Railroad  ties  . 

203,000  J  Sand 

107,680   ,  Straw 

45,500  I   Wood 

119,200  ,1 

8,400  ii  Total.... 


Year  endi 

ng  Decem- 
1,1906. 

ber3] 

Quantity. 

Estimated 
Talue. 

Tons. 

5,570 

169,625 

24,750 

247,600 

1,277 

102,160 

17 

55 

90,000 

60,000 

215 

2,160 

5,930 

8,895 

139,157 


976,424 


Rafted  (logs  and  lumber),  1,200  tons. 
List  of  boats  and  barges  navigating  French  Broad  River  during  the  year  1906, 


Name. 


Net  ton 


Barges. 


^^^^-    I    No.     Tonnage. 


Between  what  points. 


MUes. 


Jane  Austin 

Catherine  P.  Lee. 

Brownlow 

Oliver  King 

Mllnor 


86 
67 

42 
49  , 


360  I  Leadvale  and  Kingston 

20     Dandridgeand  Knoxvilie 

350  '  Marble  quarries  and  below  Knoxvilie. 
290  ,  Paint  Rock  and  below  Knoxvilie 


_l 


Total. 


252  I 


27 


1,020 


70 
47 
5 
4 


Comparative  statement  of  commerce  for  the  past  ten  years. 
Epiimated  ,.«,  U — ^,.«» 


Year, 


Amount. 


Totu. 

1897 1      70,756 

1898 124,960 

1899 '     102,263 

1900 I     160.827 

1901 ;.  ....      108,340 


I 


value. 


8617,256 
928,3f)l  ' 
779,705  1 
1,225,677 
922,032  I 


Estimated 


lear. 

.■\mouni. 

value. 

1902 

Tnn$. 
157,819 
102,076 
258,847 
188,700 
139, 157 

81.810,772 

1903 

1,089,453 

1904 

2,129,246 
1,599,587 

1905 

190G 

976,424 

D  D  4. 


IMPROVEMENT  OF  CLINCH,  HIWASSEE.  AND  HOLSTON  RIVERS, 

TENNESSEE. 


(a) 


CLINCH    RIVER. 


No  work  was  done  during  the  fiscal  year.  The  expenditures  were 
for  liabilities  incurred  in  June,  1906,  removing  obstructions  and 
repairing  dams.  It  is  expected  to  send  out  a  small  party  the  coming 
season  for  the  purpose  of  continuing  the  work  of  maintenance. 

This  river  and  its  tributaries  are  me  chief  source  of  the  prospective 
traffic  in  mineral  products  on  the  Tennessee  River.  Their  valleys 
contain  most  of  the  coal  and  zinc  and  some  of  the  iron  and  marble  of 
the  Tennessee  River  system. 
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The  improvement  of  the  Clinch  River  should  therefore  be  of  the 
same  class  as  that  of  the  Tennessee  River  above  Chattanooga.  It  is 
apparentl}[  well  adapted  to  canalization.  No  commerce,  aside  from 
raiting,  will  result  along  this  stream  until  an  adequate  improvement 
is  installed.  The  profitable  handling  of  the  mineral  products  requires 
that  the  improvement  shall  provide  for  boats  and  tows  drawing  6 
feet. 

The  Emory  River  to  the  town  of  Harriman  might  properly  be  con- 
sidered as  part  of  the  Clinch  River  for  purposes  of  improvenient. 

Money  statement. 

July  1,  1906,  balance  unexpended $1,480.48 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907, 

allotment 325.4^ 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 


I,  806.  91 


305.91 


July  1,  1907,  balance  unexi)ended 1,500.00 

July  1,  1907,  outstanding  liabilities 28.84 


July  1,  1907,  balance  available 1.471.16 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,  OOOiOO 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


June  14,  1880 $10,^K)0.  00 

March  3,  1881 3,000.00 

August  2,  1882 3,000.00 

July  5.  1884 5,000.00 

August  5,  1886 5. 000.  00 

August  11,  1888 5,000.00 

September  19,  1890 4,000.00 

July  13,  1892 4,000.00 

August  18,  1894 2,  500.  00 


March  3,  1899 $8,500.00 

June  13.  1902  (allotment).  3,000.00 

March  3, 1905  (allotment) .  1,  500.  00 

March  2. 1907  (allotment)  _  325.  43 


Receipts  from  sales- 


54.825.43 
1.10 


Total 54, 826. 53 


COMMERCIAL  STA'nSTICS. 


Article}*. 


Brick 

Coal 

Fertilizer 

Flour 

General  merchandise. 

Grain 

Hay 

Live  stock 

Logs 


Year  ending  Dec.  81. 

190<). 


.  Quantity. 

_l 


Estimated 
I     value. 


Tom, 

286 

S915 

405 

911 

443 

18,290 

269 

12,950 

6,284 

785,600 

11,814 

236,280 

2,915 

58,300 

2,232 

223.200 

68,092 

678,  782 

Logs  rafted,  67,342  tons. 


Articles. 


Lumber , 

Produce 

Rjillroad  ties. 

Sand 

Straw 

Tan  tkark 

Wood 


Total. 


Year  ending  Dec.  SI. 
1906. 


Quantity,   ^^^jj^ 


Tom. 

4.284 

2,181 
250 

5,625 
384 
400 

6,480 


$»,«50, 
174.480 
800 
8,750 
8,840 
8,000 
11.452 


112,284    2,161,1M 
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List  of  boats  and  barges  navigating  Clinch  River  during  the  year  1906. 


Name. 


W.T.  Gallaher  .... 
Catherine  P.  Lee . . . 

Jane  Austin 

N.  B.  Forrest 


Total - 


Net 
tonnacre. 


No.    I  Tonnage.' 


Between  what  points. 


27  :         2  I  85  1  Lenoir  and  Harriman 

^  I       8  360  j  Leadvale  and  Kingston 

135  4  600  '  Chattanooga  and  Kingston  . 


315 


1.016 


Miles. 


4.5 
.8 
.8 


Comparative  statement  of  commerce  for  the  past  ten  years. 


Year. 


mn. 

1898. 
1899. 
1900 
1901. 


Amount. 

I 
1 

Torn.  I 
102,629 
160,845 
185,691 
182,511 
164,586 


'l  TonB. 

1903,288  1902 ■  129,925! 

865,759  1  1908 1  161,716' 

2,391,624  ii  1904 i  100,701  i 

1,462,2W  1905 i  126,800; 

1,633,103   ,  1906 I  112,284 


EHtlmated 
value. 


82,272,348 
2,847,872 
1.930.686 
4,733,303 
2,161,130 


(b)    HIWAS8EE    RIVER. 

Field  operations  were  carried  on  at  two  localities. 

Mathews  shoals  {9  miles  above  the  mouth), — Work  was  commenced 
here  in  October,  1906,  and  carried  on  through  November,  when  the 
fleet  was  laid  up  for  lack  of  funds.  About  2,005  cubic  yards  of 
stone  were  quarried  and  placed  in  the  dams,  and  about  290  cubic 
yards  were  removed  from  the  old  works.  The  water  has  not  been  low 
enough  to  complete  this  work,  but  boats  now  pass  at  all  times,  while 
formerly  the  passage  of  the  shoals  was  attempted  only  in  the  day- 
time. 

The  cost  of  this  work,  including  the  expense  of  moving  the  fleet, 
was  $3,096.20. 

Blackbird  shoals  (17  miles  above  the  mouth). — Work  was  com- 
menced in  April  and  carried  on  until  the  middle  of  June,  1907.  A 
channel  160  feet  wide  and  2^  feet  deep  was  dredged  through  the  upper 
shoals  and  one  cut  was  made  on  the  crossing  of  the  lower  shoals.  The 
old  dam  at  the  head  of  the  shoals  extending  out  from  the  right  bank 
was  removed,  and  a  longitudinal  dam  and  two  tie  dams  were  built  on 
the  left  bank  below  the  old  structure,  which  was  repaired.  The  work 
done  comprised  the  cutting  of  25  overhanging  trees,  the  dredging  of 
875  cubic  yards  of  rock  and  5,745  cubic  yards  of  sand  and  gravel,  the 
quarrying  of  2,880  cubic  yards  of  stone,  and  the  placing  of  2,914 
cubic  yards  of  stone  and  calking  on  dams ;  at  a  total  cost  of  $5,307.04. 

The  construction  of  a  suitable  plant  for  work  on  this  river  has 
been  authorized  by  the  Chief  of  Engineers,  and  the  necessary  lumber 
for  the  purpose  is  now  being  collected  at  Muscle  Shoals  Canal. 
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Money  statement 

Xuly  1,  1906,  balance  unexpended $4,460.80 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 
1907  (allotment) 55,282.40 


59.  74a  2t> 


June  30,  1907,  amount  exijended  during  tlscnl  year : 

For  works  of  improvement $7,952.00 

For  maintenance  of  improvement 1,987.90 


9,  939.  m 


July  1,  1907,  balance  unexi^ended 49,803.24 

July  1,  1907,  outstanding  liabilities 1,153.77 


July  1,  1907,  balance  available 48,649.47 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 9,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


August  14,  1876 $10,000.00 

June  13,  1878 10. 000.  00 

March  3,  1879 3,000.00 

June  14,  1880 3,000.00 

March  3.  1881 1.500.00 

August  2,  1882 1,500.00 

July  5,  1884___-_ 2,500.00 

August  15,  1886 2,500.00 

August  11,  1888 1, 000. 00 


September  19,  1890 

June  13,  1902  (allotment)  _ 
March  3,  1905  (allotment)  . 
March  2,  1907  (allotment)- 


Receipts  from  sales. 


$1,500.00 

10,  000. 00 

4,  500.  00 

55.282.40 

106.282.40 
a23 


Total 106.290.63 


COMMERCIAL   STATISTICS. 


Year  ending  Decem- 
ber 31,  1906. 


Articles. 


Flour 

General  merchandise . 

Grain 

Hay 

Livestock 

Logs 

Lumber 


Tons. 

Estimated 
value. 

1             30 

$1,600 

665 

83,125 

822 

16,440 

76 

1.500 

76 

7,500 

80 

680 

1,200 

15,000 

Articles. 


Produce , 

Railroad  ties. 

Straw , 

Tan  bark 

Total.. 


Year  ending  Decem- 
ber 81. 1906. 


Tons. 


186 

2S0 

80 

20O 


8,663 


Estimated 
Tmlue. 


810,880 

800 

300 

1,600 


189,225 


Number  of  passengers  transported,  200. 
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(c)    H0L8T0N    RIVER. 

At  the  beginning  of  the  fiscal  year  a  working  party  was  organized 
and  descended  the  river  in  two  temporary  boats  built  for  the  purpose. 
At  Cloud  shoals  the  dam  was  repaired  with  13  cubic  yards  of  stone 
taken  from  the  channel.  At  Poor  Valley  shoals  226  yards  of  quarried 
stone  and  stone  taken  from  the  river  bed  were  placed  on  the  dams. 
On  the  way  down  83  trees  were  cut  and  16  trimmed  and  topped. 


Money  statetnent. 

July  1,  1906,  balance  unexpended $1,386.34 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,  1907 

(allotment) 1, 017. 17 


2,403.51 


June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 


903.51 


July  1,  1907,  balance  unexpended 1,500.00 


Amount  (estimated)  required  for  completion  of  existing  project 1,  500. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  13,  1902  (allotment) $5,000.00 

March  2,  1907  (allotment) 1,017.17 

Total -, 6,017.17 


COMMERCIAL   STATISTICS. 


Year  ending  Decem- 
ber 81, 1906. 

Articles. 

Quantity. 

Estimated 
value. 

Loffs  f  rafted  \       

TVM. 

19.800 

9168,800 

Digitized  by 


Google 


1652        REPORT   OF   THE   CHEBP   OF   ENGINEEBS,  U.  S.  ARMY. 

D  D  5- 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDAN- 
GERING NAVIGATION. 

In  JanuarjT,  1907,  it  was  reported  that  a  barge  (unnamed)  belong- 
ing to  Tuthill  &  Patteson,  or  SheflSeld,  Ala.,  nad  been  sunk  in  the 
Tennessee  River  between  Sweetwater  bar  and  the  railroad  bridge  at 
Florence,  Ala.  The  channel  at  this  place  is  quite  narrow,  and  as 
soon  as  the  obstruction  was  reported  the  owners  were  requested  to 
remove  it.  Upon  their  failure  to  do  so  within  a  reasonable  time  the 
matter  was  reported,  and  an  allotment  of  $500  was  made  for  the  pur- 
pose under  authority  of  section  20  of  the  river  and  harbor  act 
approved  March  3,  1899. 

The  U.  S.  steamers  Lookout  and  Kingman^  assisted  by  two  packet 
boats,  endeavored  to  haul  the  barge  out  of  the  channel.  It  was  too 
firmly  embedded,  however,  to  be  removed  as  a  whole,  and  the  use  of 
explosives  was  resorted  to.  By  this  method  the  channel  was  cleared 
of  the  wreck  at  a  cost  of  $109.15. 
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APPENDIX  E  E. 


IMPROVEMENT  OF  OHIO  RIVER  BY  OPEN-CHANNEL  WORK  AND  CON- 
STRUCTION OF  LOCK  AND  DAM  NO.  37— OPERATING  SNAG  BOATS 
ON  OHIO  RIVER  BELOW  THE  PENNSYLVANIA  STATE  LINE. 


REPORT  OF  LIEUT.  COL,  WM.  T.  ROFfSELL,  CORPS  OF  ENGTKEER8, 
OFFICER  IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDINQ  JUNE  SO, 
1907. 

IMPROVEMENTS. 

1.  Ohio  River  ( general  improvement).     8.  Operating  snag  boats  on  Ohio  River. 

2.  Construction  of  Loclc  and  Dam  No. 

^7,  Ohio  River. 


United  States  Engineer  Office, 

Cincinnati^  Ohio^  July  10^  1907. 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  reports 
of  the  works  under  mv  charge  for  the  fiscal  year  ending  June  30, 
1907. 

Very  respectfully,  your  obedient  servant, 

Wm.  T.  Rossell, 
Lieut.  Col.^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


E  E   I. 

IMPROVEMENT  OF  OHIO  RIVER. 
GENERAL    IMPROVEMENT. 

Operations  on  this  improvement  were  in  progress  during  the  last 
fiscal  year  under  the  general  project  that  has  been  in  force  for  many 
years,  as  follows : 

DIKES   AND   LOW   DAMS   IN    THE   OHIO   RIVER — CONSTRUCTION. 

Brovms  Island  dam.  (60.5  miles  below  Pittsburg). — This  dam,  orig- 
inally constructed  in  1837-38  as  a  riprap  dam  to  close  the  back  chan- 
nel of  Browns  Island,  was  repaired  in  1881,  1882,  1883,  and  1884  by 
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the  construction  of  a  timber  crib  superstructure.  It  is  about  2,700 
feet  long,  built  up  to  about  a  6-foot  stage,  and  extends  from  the 
Ohio  shore  to  head  of  the  island. 

Owing  to  the  natural  decay  of  the  perishable  materials  of  which 
the  dam  was  constructed  and  the  damage  from  ice  and  floods,  minor 
repairs  were  rendered  necessary  during  the  seasons  of  1900  and  1904. 
(See  Report  of  Chief  of  Engineers,  1905,  Appendix  D  D,  pp. 
1786-1787.) 

These  repairs  did  not  suffice  to  arrest  the  destruction  of  the  work, 
and  examinations  made  during  the  seasons  of  1905  and  1906  indi- 
cated that  the  work  must  substantially  be  rebuilt,  either  along  its 
original  lines  or  at  a  new  site  a  few  hundred  feet  lower  downstream; 
the  chief  advantage  of  the  latter  site  is  that  the  length  of  the  dam 
will  be  shortened  from  about  2,700  feet  to  800  feet.  Borings  were 
made  along  the  axis  of  this  new  proposed  dam  and  plans  and  speci- 
fications prepared  for  its  construction.  It  is  proposed  to  construct 
the  dam  of  piling,  loose  stone,  and  concrete,  with  a  crown  section  of 
concrete  calculated  to  oflFer  little  resistance  to  running  ice,  and  a  wide 
apron  of  large  loose  rock  below  the  dam  to  prevent  scour. 

Proposals  for  this  work  were  advertised  for  on  June  18,  bids  to  be 
opened  July  18,  1907. 

Marietta  Island  dam  {168.9  miles  below  Pittsburg), — The  original 
construction  of  a  riprap  dam  about  900  feet  long  to  close  the  back 
channel  of  Marietta  Island  was  projected  in  1868,  but  for  various 
reasons  no  work  was  begun  until  1871.  Work  under  this  original 
project  was  completed  in  1873.  A  timber  crib  superstructure  was 
erected  on  the  old  riprap  dam  in  1889,  and  in  1900,  1901,  and  190^ 
minor  repairs  were  made,  mostly  in  the  nature  of  loose  stone  filling. 
These  repairs  were  undertaken  only  for  the  purpose  of  temporarilv 
holding  the  dam  until  funds  might  become  availaole  for  its  thorough 
reconstruction.  (See  Report  of  Chief  of  Engineers,  1905,  Appendix 
DD,  pp.  1787-1790.)  By  the  year  1906  the  entire  superstructure  had 
suflFered  both  from  natural  dt^cay  and  from  ice  and  floods  to  such 
extent  that  the  necessity  for  reconstruction  became  pressing. 

An  examination  made  in  1906  developed  the  fact  that  a  very  great 
amount  of  scour  had  taken  place  immediately  below  the  dam.  For 
this  reason  a  new  site  was  examined  by  borings  made  at  a  point  about 
600  feet  downstream  from  the  old  dam,  and  plans  and  specifications 
for  a  new  structure  at  this  place  were  prepared.  It  is  proposed  to 
construct  the  dam  of  piling,  loose  stone,  and  concrete  in  a  manner 
generally  similar  to  that  at  Browns  Island,  making  special  provision 
against  erosion  by  a  wide  apron  of  large  loose  rock  and  core  walls 
of  concrete  running  back  into  the  bank.  The  core  walls  are  to  be 
supplemented  by  riprap! 

Proposals  for  this  work  were  advertised  for  on  May  29,  no  bids 
being  received  in  response  to  the  advertisement. 

Dike  at  head  of  Grand  Chain  {about  943  miles  below  Pittsburg), — 
Under  pjroject  approved  February  18,  1905,  the  construction  of  a 
riprap  dike  was  contemplated  in  the  Ohio  River  at  the  head  of  Grand 
Chain,  having  a  length  of  about  1,600  feet,  and  carried  up  to  a  height 
of  6  feet  above  low  water.  (See  Report  of  Chief  of  Engineers,  19(M:, 
Appendix  D  D,  pp.  2478-2482.) 

The  amount  available  when  bids  were  opened  May  31,  1905,  was 
inadequate  to  carry  on  both  this  work  and  that  at  Mound  City  (ad- 
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vertised  at  the  same  time) ,  and  the  dike  at  Grand  Chain  was  there- 
fore given  up  for  the  time  being. 

The  project  was  revived  in  consequence  of  funds  made  available 
for  general  improvement  of  the  Ohio  River  by  the  river  and  harbor 
act  of  March  2,  1907.  Plans  and  specifications  were  prepared  an<i 
proposals  for  the  work  were  advertised  for  May  6,  1907,  and  bids 
were  opened  June  6. 

MouTid  City^  III.^  dikes  {about  958  miles  below  Pittsburg), — Con- 
tract for  the  work  of  extending  and  repairing  two  dikes  in  the  Ohio 
River  near  Mound  City,  111.,  was  made  with  Oscar  F.  Barrett,  June 
14,  1905.  Work  was  begun  Au^st  10,  and  about  8,413  cubic  yards 
of  stone  placed  in  the  dikes  durmg  the  season  of  1905.  (See  Report 
of  Chief  of  Engineers,  1906,  Appendix  E  E,  p.  1542.)  Owing  to  the 
prevalence  of  unusually  high  stages  of  the  river  in  the  vicmity  of 
Mound  City  no  work  was  done  during  the  season  of  1906.  The  con- 
tract is  still  in  force  and  work  will  be  resumed  at  the  earliest  practi- 
cable moment. 

ICE   PIERS. 

{Gallipolis^  Ohio  {267.5  miles  below  Pittsburg). — A  contract  for  an 
additional  section  of  ice  pier  to  be  built  of  concrete  was  entered  into 
June  30,  1905,  with  Frank  J.  Du  Vail  and  Fred  C.  Du  Vail.  This.- 
new  section  was  to  enlarge  the  harbor  of  refuge  at  Gallipolis,  con- 
sisting of  two  sections  of  timber  crib  construction.  (See  Report  of 
Chief  of  Engineers,  1905^  Appendix  D  D,  pp.  1795-1796.) 

The  work  was  begun  in  September,  1905,  but  was  interrupted  by 
successive  high  waters.  (See  Report  of  Chief  of  Engineers,  1906, 
Appendix  E  E,  p.  1543.) 

After  much  delay  work  was  resumed  August  1,  1906,  and  con- 
tinued with  interruptions  from  floods  until  November  17,  1906,  when 
operations  wei*e  suspended  for  the  season. 

During  the  season  of  1906,  the  excavation  involving  the  removal 
of  silt,  sand,  and  gravel  was  completed,  and  some  concrete  masonry 
laid  in  the  foundation. 

It  is  expected  that  the  work  will  be  resumed  early  in  the  working 
season  of  1907. 

During  the  fiscal  year  ending  June  30,  1907,  material  was  supplied 
and  work  completed  as  follows : 

Timber  protection feet  B.  M—     3,982 

Pumping days  of  24  hours—  7 

Excavation cubic   yards 518.  84 

Wrought-iron  or  steel  in  protection  or  forma pounds 211 

Ck)ncrete  masonry cubic  yards—     190.8 

HARBOR  LINES. 

The  established  harbor  lines  over  which  supervision  is  exercised  by 
this  office  are  those  at  Steubenville,  AVheeling,  Ironton,  and  Cincin- 
nati. 

The  usual  work  was  continued  during  the  year  in  the  investigation 
of  encroachments  and  of  permits  requested  or  authorized. 

Under  date  of  April  26,  1907,  I  was  directed  to  lay  out  tentative 
harbor  lines  at  East  Liverpool,  Ohio,  with  a  view  toward  their  final 
adoption  by  the  Secretary  of  War.     A  party  was  organized  for  this 
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work  May  15,  and  the  work  incidental  to  the  laying  out  of  these 
tentative  harbor  lines  is  now  in  progress. 

PERMITS. 

Applications  for  special  permits  require  a  considerable  expendi- 
ture of  time  and  labor  for  the  necessary  examination  in  the  field  and 
subsequent  supervision  in  order  to  secure  compliance  with  harbor-line 
restrictions  or,  where  no  harbor  lines  have  been  established,  with  the 

feneral  laws  prohibiting  encroachments  on  navigable  waterways, 
'he  total  number  of  permits  granted  during  the  year  and  pertaining 
to  this  district  was  26,  of  which  2  were  for  gas-pipe  lines,  1  for  water- 
pipe  line,  3  for  overhead  cables,  1  for  submarine  cable,  2  for  inclines, 
1  for  track  and  pipe  line,  4  for  intakes,  1  for  coal  elevator,  4  for 
dredging,  1  for  bank  protection,  1  to  raise  sunken  logs,  1  to  pump 
sand  and  gravel,  1  for  railroad  in  advance  of  harbor  lines,  1  for  poles 
in  advance  of  harbor  lines,  and  2  for  bulkheads. 

SURVEYS. 

There  was  no  work  in  the  field  on  general  surveys,  but  special  sur- 
veys incidental  to  examinations  for  permits  or  to  the  determination 
of  encroachments  have  from  time  to  time  been  made  as  was  necessary. 

Lithographic  copies  of  the  charts  of  Ohio  River  from  Pittsburg  to 
New  Martinsville,  W.  Va. — 132  miles — (see  Report  of  Chief  of  En- 
gineers for  1906,  Appendix  E  E,  p.  1545),  haye^  under  autJiority  of 
the  Chief  of  Engineers,  been  sold  to  those  desirinff  them  at  the  rate 
of  5  cents  a  sheet.  Blueprints  of  portions  of  Onio  River  surveys 
between  Pittsburg,  Pa.^  and  the  mouth  of  the  Big  Miami  River  have 
been  under  like  authority  sold  to  parties  desiring  them  at  the  rate  of 
10  cents  per  linear  foot. 

DREDGING. 

The  project  for  dredging  in  1906  provided  for  improvement  of  the 
channel  at  a  number  of  phices  that  have  caused  much  trouble  to  navi- 
gation below  Louisville,  but  owing  to  continued  high  water  it  was 
not  possible  to  begin  the  work  untiliate  in  July. 

Both  the  dredges  had  been  brought  from  Louisville  to  Cincinnati 
after  completion  of  the  contractor's  work  of  enlarging  and  replating 
the  hull  of  the  Ohio^  and  the  crews  were  employed  on  refitting  the 
Ohio  and  making  some  repairs  to  the  Oswego  until  July  20,  when 
the  Osweao  was  sent  to  Chenaults  reach  to  open  a  low-water  channel 
at  that  place.  On  arrival  of  the  dredge  at  Chenaults  a  rise  occurred 
that  prevented  work  at  that  place,  and  it  was  therefore  sent  on  to 
Fulton  bar,  30  miles  below,  where  work  at  a  somewhat  higher  stage 
was  possible,  because  the  material  composing  the  bar  is  not  so  hard. 

Owing  to  the  difficulty  in  getting  satisfactory  labor,  refitting  the 
Ohio  was  not  completed  until  September  20,  when  the  dredge  was 
sent  to  join  the  Oswego  at  Chenaults  reach. 

An  unusual  succession  of  rises  kept  the  river  above  a  working 
stage  for  a  great  part  of  the  season,  so  that  the  dredges  were  unable 
to  complete  any  work  except  that  at  Fulton,  Chenaults,  and  Big  Blue 
River  bar;  and  on  November  22,  when  a  general  rise  of  the  river 
made  it  apparent  that  no  further  work  below^  Louisville  was  possible, 
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the  fleet  was  ordered  to  the  upper  river,  with  the  expectation  of  com- 
pleting the  work  begun  at  Newberry  bar  in  1906.  While  en  route 
to  Newberry  the  dreoge  tender  was  disabled  by  an  accident  at  Middle- 
port,  Ohio,  and  it  was  therefore  decided  to  employ  the  dredges  on 
the  improvement  of  the  Ice  Harbor  at  that  place  for  the  short  remain- 
der of  the  season.  After  one  day's  work  the  river  again  rose  far 
above  the  stage  at  which  dredging  is  possible,  and  as  there  seemed 
little  prospect  of  further  favorable  working  conditions  the  fleet  was 
sent  into  winter  quarters  at  Marietta,  Ohio. 

During  the  winter  and  spring  some  necessary  repairs  were  made  to 
the  dredge  boilers,  dippers,  etc.,  and  the  Oswego  was  docked  to 
replace  rivets  that  had  become  loosened  about  the  forward  spud  boxes, 
while  on  the  docks  a  careful  examination  was  made  of  the  hull  plat- 
ing below  the  water  line  and  a  number  of  holes  were  drilled  through 
the  plates  at  the  weakest  points  to  determine  their  thickness. 

The  plating  is  iron  ana  its  original  thickness  was  seven-sixteenths 
inch  for  the  rakes  and  the  knuckle  sheets  that  extend  from  the  bottom 
to  above  the  water  line,  and  three-eighths  inch  for  the  bottom  plates. 
At  the  thinnest  place  it  was  found  that  a  seven-sixteenths-inch  plate 
had  wasted  to  0.22  inch  and  a  three-eighths-inch  plate  to  0.20  inch, 
the  rest  averaging  from  0.24  inch  to  0.28  inch  in  thickness — these  are 
the  original  plates  put  on  when  the  hull  was  built  in  1883. 

The  dredges  were  prepared  to  begin  work  by  the  1st  of  May,  1907, 
but  owing  to  an  unusual  succession  of  rises  no  dredging  was  possible 
till  late  in  June. 

Hired  dredging  planf, — Complaint  having  been  made  of  the  con- 
dition of  the  river  channel  at  Short  Creek,  W.  Va.,  and  at  Wells  Run 
bar,  Ohio,  where  heavy  rains  had  caused  the  creeks  to  wash  out  a 
large  amount  of  gravel  and  stone  in  such  manner  as  to  obstruct  navi- 
gation, an  emergency  contract  was  made  with  the  Monongahela  and 
Western  Dredging  Company,  of  Pittsburg,  Pa.,  for  hire  of  a  dredg- 
ing plant  consisting  of  one  dipper  dredge,  two  dump  scows,  and  a 
small  towboat  as  tender,  for  $104  per  day.  The  plant  was  employed 
from  August  10  to  September  1, 1906. 

Under  contract  dated  April  15,  1907,  with  the  Monongahela  and 
Western  Dredging  Company,  for  hire  of  dredging  plant  to  be  oper- 
ated at  Middleport,  Ohio,  Ice  Harbor,  and  other  points  above  Cin- 
cinnati, Ohio,  no  work  has  yet  been  done,  owing  to  the  high  stage  of 
river. 

Proposals,  to  be  opened  July  3,  1907,  have  been  invited  for  hire  of 
dredging  plant  to  be  operated  below  Cincinnati,  Ohio. 

Under  contract  with  the  Howard  Shipyards  Company,  dated  No- 
vember 1,  1906,  work  on  the  hull  for  the  new  hydraulic  and  grapple 
dredge  is  in  progress,  the  bottom  plating,  longitudinal  frames,  side 
stringers,  and  the  trusses  being  in  place  and  the  rake  plates  and  deck 
beams  fitted  ready  to  go  into  place. 

Acceptable  proposals  for  constructing  the  10  steel  pontons  for 
service  with  the  hydraulic  and  grapple  dredge  have  been  received, 
and  the  lowest  bid, "that  of  the  Springfield  Boiler  and  Manufacturing 
Company,  $13,800,  for  the  pontons  delivered  at  Cincinnati,  will  te 
recommended  for  acceptance.  These  pontons  had  been  advertised 
twice  previously,  but  both  times  the  bids  were  so  high  that  they  were 
rejected. 

Digitized  by  VjOOQ  IC 
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The  work  of  the  United  States  dredges  is  as  follows : 

Fulton  bar  {717.6  miles  helow  Pittsburg), — Dredging  at  this  poiiit 
was  for  the  purpose  of  completing  work  interrupted  by  high  water  in 
1905. 

The  cuts  made  last  year  were  found  to  be  in  good  condition  but 
somewhat  filled  with  light  sand.  A  better  opening  into  the  pool 
above  was  therefore  made  by  extending  the  cuts  400  feet  farther 
upstream,  and  after  this  was  done  the  increased  current  through  the 
cuts  soon  scoured  out  the  sand  deposit,  making  a  good  channel  75 
feet  wide  and  5  feet  deep  at  low  water  clear  through  the  bar. 

The  excavated  material  was  dumped  on  the  Kentucky  shore  on 
the  left,  where  it  serves  to  increase  the  current  through  the  new 
channel. 

Excavation  made  July  31  to  August  6 — gravel  and  sand,  3,840  cubic 
yards. 

Chenavlts  reach  {689  miles  helow  Pittsburg), — Dredging  at  this 
place  was  for  the  purpose  of  widening  and  deepening  the  low-water 
channel  to  complete  the  work  interrunted  by  high  water  in  1905. 
The  cut  made  m  1900  was  redredgea  and  extended  590  feet  farther 
down  and  1,080  feet  farther  upstream,  and  the  cut  outside  of  it,  begun 
in  1905,  was  completed,  making  channel  4  feet  to  5  feet  deep  at  Tow 
water,  70  feet  wide,  and  3,770  leet  long  through  the  bar. 

For  the  length  of  the  redredged  19^)  cut  the  material  was  thrown 
into  bank  on  the  Indiana  shore.  The  rest  of  the  excavated  material 
was  removed  in  scows,  most  of  it  being  dumped  on  the  Kentucky 
shore  opposite,  to  prevent  waste  of  water  on  that  side  of  the  river 
and  to  increase  the  flow  through  the  new  channel ;  but  a  portion  of  it 
was  dumped  close  to  the  Indiana  shore,  at  the  head  of  the  spoil  bank, 
to  prevent  the  current  from  washing  the  bank  back  into  the  cut. 

Work  was  stopped  by  high  water,  which  compelled  the  dredgers  to 
lie  idle  from  August  16  to  September  14  and  from  October  1  to  7. 

Excavation  made,  August  7  to  October  18 — hard  gravel  and  sand, 
34,197  cubic  yards. 

Big  Blue  jRiver  bar  {657  inileH  helow  Pittshurg), — On  completion 
of  the  work  at  Chenaults  the  dredges  proceeded  to  this  place  to 
straighten  the  channel  by  removing  a  portion  of  the  bar  thrown  out 
by  Big  Blue  River. 

This  high  bar  extended  about  600  feet  from  shore,  making  naviga- 
tion very  difficult  and  dangerous  owing  to  the  sharp  turns  necessary 
in  the  strong  current  above  and  below  it. 

Dredging  was  begim  on  October  22,  but  owing  to. interruption  by 
high  water  was  not  completed  until  November  13. 

Six  cuts  were  made  4  feet  below  zero  of  the  gauge  at  foot  of  the 
locks  at  Louisville,  straightening  the  channel  and  widening  it  225 
feet  for  a  length  of  1,230  feet. 

The  excavated  material  was  dumped  in  the  eddy  below  the  bar  on 
the  Indiana  shore  and  along  the  bar  at  foot  of  the  island  on  left  of 
the  channel. 

Work  was  stopped  by  high  water  October  25  to  November  4. 

Excavation  made,  October  22  to  November  13 — ^gravel,  bowlders, 
etc..  23,924  cubic  yards;  logs  removed,  2  (1.1  tons). 

Middleport^  Ohio,  Ice  Harhor  {251  miles  beloic  Pittshurg), — ^While 
the  dredges  were  on  the  way  from  the  lower  river  to  work  at  New- 
berry bar,  the  dredge  tender  was  disabled  at^:|Ii^(JJy^^P^i^Qfe^?  ^y 
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breaking  her  water-wheel  shaft,  obliging  the  fleet  to  stop  at  this  point 
until  a  new  tender  could  be  procured.  As  the  dredges  were  then  in 
the  Middleport  harbor  and  the  stage  of  river  appeared  likely  to  be 
favorable,  work  on  the  improvement  authorized  at  that  place  was 
begun,  a  boat  for  temporary  service  as  tender  having  been  supplied 
by  the  contractors.  The  dredges  were  placed  at  the  upper  end  of  the 
bar  below  the  ice  piers  and  two  sections  of  one  cut  were  made,  35 
feet  wide,  6  feet  below  low  water,  and  aggregating  234  feet  in  length. 
The  material  excavated — sand  and  fine  gravel — was  scattered  in  the 
deep  water  near  the  West  Virginia  shore. 

Hea\y  rains  caused  a  rapid  rise  after  one  day's  work,  and  as  the 
rise  promised  to  be  of  considerable  duration,  so  that  little  if  any 
effective  work  was  to  be  expected,  the  dredges  were  moved  up  to  win- 
ter quarters  at  Marietta,  Ohio. 

Excavation  made,  December  3 — gravel  and  sand,  2,070  cubic  yards. 

Head  of  Bakers  Idand  {48,8  miles  below  Pittsburg). — The  im- 
provement desired  at  this  place  is  widening  and  straightening  the 
channel  between  the  liead  of  the  island  and  the  Ohio  shore  by  remov- 
ing the  creek  bar  on  the  right  and  a  portion  of  the  island  bar  on  the 
left  of  the  channel.  The  creek  bar  was  removed  b}^  making  two  cuts 
6  feet  below  low  water,  covering  an  area  70  feet  wide  and  530  feet 
long,  and  one  cut,  35  feet  by  430  feet,  6  feet  below  low  water,  was 
taken  from  the  island  bar  before  it  became  necessary  to  move  the 
dredges  down  the  river. 

The  excavated  material  was  dumped  close  to  the  West  Virginia 
shore,  above  the  old  dam  that  closes  the  channel  behind  the  island. 

Excavation  made — Creek  bar,  June  20  to  24,  gravel,  3,135  cubic 
yards ;  Island  bar,  June  20  to  22,  gravel,  2,800  cubic  yards. 

Captina  Island  (107.3  iriUes  below  Rittsburg^. — On  leaving  Bakers 
Island  the  dredges  were  separated,  the  Ohio  gomg  to  Captina  and  the 
Oswego  to  Fish  Creek  Island. 

The  improvement  to  be  made  at  Captina  is  the  removal  of  a  point 
of  gravel  from  the  Ohio  shore  opposite  the  head  of  the  island.  One 
cut,  6  feet  below  low  water,  35  feet  wide  and  720  feet  long,  has  been 
made  and  a  second  cut  begun. 

The  excavated  material  was  dumped  on  the  West  Virginia  shore 
above  the  head  of  the  island. 

Excavation  made,  June  26  to  29 ;  gravel  and  bowlders,  4,870  cubic 
yards ;  rocks  removed,  4,  3.8  tons. 

Fish  Creek  Island  {112.8  miles  beloio  Pittsburff). — The  improve- 
ment desired  at  this  place  is  to  widen  and  straighten  the  channel 
by  removing  a  small  spur  of  clay  and  rocks  extending  into  the  chan- 
nel from  the  Ohio  shore,  about  1,200  feet  above  the  upper  end  of 
Blair  Run  bar;  and  by  removing  a  portion  of  the  lower  end  of  the 
island  bar  on  left  of  the  channel  just  above  Blair  Run  bar.  One  cut, 
35  feet  wide,  6  feet  below  low  water,  and  325  feet  long,  has  been  com- 
pleted at  the  shore  point,  and  a  second  cut,  which  wiU  probably  com- 
plete its  removal,  has  been  begun. 

Excavation  made,  June  20  to  29 ;  clay  and  rocks,  2,660  cubic  yards ; 
rock,  1,  2.2  tons:  log,  1,  1.5  tons. 

The  work  of  the  hired  dredging  plant  is  as  follows : 

Short  Creek^  IF.  Va,  {81.2  miles  below  Piftsbxirg). — Opera- 
tions were  begun  on  August  10,  but  before  night  the  river  had 
risen  so  much  as  to  stop  the  work.    Beginning  again  on  the  14th. 

X)igi!izea  oy  v^iv^v^-v  iv 
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after  the  rise  had  passed,  work  was  continued  until  the  25th,  except 
on  the  23d  and  24th,  when  a  rise  of  the  river  again  stopped  opera- 
tions. Four  cuts  were  made,  widening  the  channel  150  feet  tor  a 
length  of  400  feet;  the  depth  dredged  biing  1.5  feet  below  low  water, 
affording  safe  navigation  at  this  point.  The  material  was  dumped 
on  the  West  Virginia  shore,  below  the  creek  bar. 

Excavation  made,  August  10  to  25 ;  sand,  gravel,  and  loose  rocks, 
4,160  cubic  yards. 

Wells  Rim  bar  (6S£  miles  below  Pittsburg). — ^Four  cuts,  1.5 
feet  below  low  water,  were  made  at  this  point,  widening  the  channel 
120  feet  for  a  distance  of  450  feet,  and  removing  enough  of  the  bar 
to  afford  easy  passage  for  boats.  The  material  excavated  was  dumped 
on  the  Ohio  shore  to  right  of  the  channel  below  the  run  bar. 

Excavation  made,  August  27  to  September  1;  gravel  and  loose 
rock,  1,925  cubic  yards. 

Summary  of  expenditures  for  United  States  dredges. 

General  supplies  and  expenses $3,306.62 

Towing  and  fuel 9. 34a  57 

Repairs 3,524.08 

Salaries 18, 602. 39 

34,781.66 

The  total  excavation  by  the  United  States  dredges  during  the  fiscal 
year  was  77,496  cubic  yards,  and  the  cost  per  cubic  yard,  including  all 
expenditures  and  outstanding  liabilities,  was  44.8+  cents. 

The  year  has  been  one  of  very  unusual  and  long-continued  periods 
of  high  water,  which  caused  the  loss  of  so  much  working  'time  as  to 
more  than  double  the  cost  of  the  dredging,  as  the  loss  is  represented 
not  only  by  the  number  of  days  during  which  high  water  stopped 
operations  entirely,  because,  in  Addition  to  this,  there  was  much  time 
when  the  dredges  worked  at  a  stage  so  high  as  to  seriously  reduce 
their  output  and  increase  the  loss  of  time  from  accidents. 

From  J  uly  20  to  December  6,  1906,  the  time  lost  was — 

Days. 

Sundays 20 

Holidays __  ___  2 

Traveling 13| 

Coaling 1 

Accidents 7i 

High  water 48f 

Total   lost 93 

Time  at  work 47 

In  1907  the  dredges  were  ready,  with  the  expectation  of  beginning 
work  May  1,  but  a  succession  of  rises  prevented  work,  even  on  the 
upper  river,  until  June  20. 

Estimate  for  appropriation. 
Low  dikes  and  dams: 

1  stone,  pile,  and  concrete  dam  at  head  of  Buffington  Island  to 

replace  existing  loose  stone  structure $37,500 

Repairs  to   half-moon  dam   in   main  channel  opposite  Bufl9ngton 

Island,   replacing  stone 1,500 

Removal  of  Sand  Creek  dike  entire,  Including  dredging 21,000 

Ice  piers : 

Rebuilding  ice  piers  at  Mlddleport,  Ohio,  In  concrete 35,000 

Removal  of  old  and  now  dangerous  ice  piers  at  Hartford,  W.  Va., 
and  Pomeroy,  Ohio 10^000 

uigiiizea  oy  v_j  v^vj'pj^iv 
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Sapervislon  of  harbor  lines  at  East  Liverpool,  Ohio;  SteubenvlUe, 
Ohio ;  Wheeling,  W.  Va. ;  Ironton,  Ohio,  and  Cincinnati,  Ohio ;  also 
Secretary  of  War  permits  and  encroachments  on  general  river 

Minor  examinations  and  surveys 

Dredging  operations : 

4  dredges  1  year 

1  towboat  1  year 

2  steel  or  composite  hull  towboats 

Hire  of  1  dredging  plant  for  operations  between  Penn- 
sylvania State  line  and  Wheeling,  W.  Va.,  3  months $18,  700 

Hire  of  1  dredging  plant  for  operations  between  Wheeling, 
W.  Va.,  and  Marietta,  Ohio,  3  months 18,700 


General  administration,  engineering,  inspection,  storage,  etc.,  1  year 

(Contingencies 


$6,000 
7,000 

72,000 

8,000 

80,000 


37,400 
30,000 
19,000 


Total 365, 000 

Money  statement. 

July  1,  1906,  balance  unexpended $278,673.43 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 470, 000. 00 

July  3,  1906,  to  May  28,  1907,  amount  received  from  sale  of  blue- 
prints and  charts 49.31 

December  29,  1906,  and  June  12,  1907,  amount  received  from  sale  of 

condemned  and  unserviceable  property 387.46 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $47,711.62 

For  maintenance  of  improvement,  $11,356.01   less 
$1.10  refunded 11, 354. 91 


749, 110.  20 


59, 066.  53 


July  1,  1907,  balance  unexpended 690,043.67 

July  1,  1907,  outstanding  liabilities 4,563.98 


July  1,  1907,  balance  available 685,479. 


July  1,  1907,  amount  covered  by  uncompleted  contracts 71,864.84 

Amount  (estimated)  required  for  completion  of  existing  project Indefinite. 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement  and  for  maintenance  of 
improvement,  in  addition  to  the  balance  unexpended  July  1, 1907. 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1807,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


365, 000. 00 


AMOUNTS   AND   DATES   OF   ALL   APPROPRIATIONS   FOR   THIS   WORK. 


Act  of  Ck)ngTe8s. 

Apg^rfa- 

Allotment. 

Remarks. 

March  8, 1827 

$80,000.00 
60,000.00 
20,000.00 
60,000.00 
60,000.00 

100,000.00 
6,479.25 
90,000.00 

M^rrh  3,  1885 . . . 

July  2, 1836 

March  8. 1887 

Jiily7,1838 

Jmiell,  1M4 

March  3, 1847 

August  30, 1802 

June  23, 1886 

*ii72,*  066*06* 

Tmnrcvinflr   MlflalMfnni.    Mlnonri.    ArkanMiL  Rnd 

Do 

C^iio  riven. 
80, 000. 00     RnAff  boata  and  ADnfLTAtiifi  for  mmrovlnfl-  Western 

March  2, 1867 

100,000.00 

rivers. 

of  river  and  harbor  works. 

uigmzedbyGoOQl 

July  26, 1868 

86,000.00 

July  11, 1870 

60,000.00 
80,000.00 

March  8, 1871 
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Act  of  Congress. 


June  10, 1872 

March  3, 1873 

June  23, 1874 

March  3,  1875 

August  14, 1876 

June  18, 1878 

Do 

March  3, 1879 

June  14, 1880 

March  8, 1881 

March  21, 1882 

August  2, 1882 

Do 

Julys,  1884 

Do 

Augusts,  1886 

August  11, 1888 

September  19. 1890. 
January  19, 1891 . . . 


July  13,  1892.... 
August  18, 1894 . 

June  3, 1896 

July  1,1898 


March  8, 1899. 
June  13, 1902  . 


Julyl,  1902... 
March  8, 1905 . 


Appropria- 
tion. 


$200,000.00 
200,000.00 
150,IXK).00 
300.000.00 
176,000.00 
300,000.00 

50,000.00 
250,000.00 
260.000.00 
350,000.00 
100,000.00 
360,000.00 

16,000.00 
600,000.00 

17,000.00 

875,000.00 

380,000.00 

300,000.00 

2,128.87 

360,000.00 
250,000.00 
250,000.00 


375,000.00 
859,000.00 

25,000.00 
208,200.00 


Do. 
Total. 


Allotment.  I 


March  2, 1907 1      450,000.C0   . 

20,000.00  !. 


$15,000.00 


Remarks. 


Harbor  of  refuge  at  or  near  Cincinnati. 

Continuing  work  on  Davis  Island  dam. 
Harbor  of  refuge  near  Cincinnati,  Ohio. 
Do. 


Relief  of  Stubbs  &  Lackey. 
No.  2593. 


Treasury  settlement 


For  restoring  levee  and  banks  of  Ohio  River  at  or 
near  Shawneetown,  111. 

Amount  appropriated,  ^00,000,  $41,000  being  for 
falls  of  Ohio  River  at  Louisville,  Ky. 

Between  Cairo  and  Mound  City. 

Amount  appropriated,  $300,000,  ^,800  being  for 
dredfi^inginpooi  6,  Ohio  River,  956,000  for  survey 
of  Ohio  River,  and  $15,000  for  rock  removal  at 
head  of  canal  at  falls  at  Louisville,  Ky. 

For  Great  Miami  embankment  east  of  Lawrence- 
burg,  Ind. 


7,268,808.12  |      352,000.00 


Total  Of  appropriations,  1827-1007 17,268.808.12 

Total  of  allotments.  1827-1808 352,000.00 

Received  from  sales,  eti-.,  18()(>-1907 9,092.49 

Received  from  Treasury  settlements,  1904,  1906..  261.70 

Transferred  from  other  appropriations,  1905 13.642.48 

$7. 643. 804.  79 

Appropriations  not  drawn.  1827.  1852,  and  1902__  30. 023.  47 

Allotments  not  drawn,  1806,  1868 43,134.60 

Returned  by  Treasury  settlements 30.07 

Amount  transferred  to  other  works 125. 168.44 

Deposited  to  credit  of  "  Miscellaneous  receipts " 

(sale  of  maps) 4.25 

198,  360. 83 

Total 7,445,443.96 


CONTRACTS   IN    FORCE. 

Name  of  contractor:  Frank  J.  Du  Vail  and  Fred  C.  Du  Vail. 

Amount  and  character  of  work :  $10,239.21.  Constructing  concrete  section 
of  ice  pier  in  Ohio  River  at  Gallipolls,  Ohio. 

Price  per  unit :  Timber  protection,  at  $74.50  per  1.000  feet  B.  M. ;  pumping, 
at  $12  per  day  of  twenty-four  hours;  excavation,  at  $1.85  per  cubic  yard; 
wrought  iron  or  steel  In  protection  and  forms,  at  $0,065  per  pound ;  wrought-lron 
or  steel  nosings,  anchors,  etc.,  at  $0,875  per  pound;  concrete  masonry  (United 
States  to  furnish  cement),  at  $4.24  per  cubic  yard;  timber  forms,  at  $48.50  per 
1,000  feet  B.  M. 

Date  of  approval :   July  13,  1905. 

Date  of  beginning :  30  days  after  notification  of  approval  of  contract 

Date  of  expiration :  100  fair  working  days  after  July  15,  1905.         ^n]o 
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Name  of  contractor :   Oscar  F.  Barrett.    ^ 

Amount  and  character  of  work  :  $37,212.50.  Extension  and  repair  of  dikes  in 
Ohio  River  at  Mound  City,  111. 

Price  per  unit :  Stone,  6  to  10  cubic  feet  eacfh,  at  $3.25  per  cubic  yard ;  f  to  1^ 
cubic  feet  each,  at  $2.70  per  cubic  yard. 

Date  of  approval :   June  23,  1905. 

Date  of  beginning :   July  1,  1905. 

Date  of  expiration :  200  fair  working  days  after  commencement. 

Name  of  contractor:   Queen  City  Marine  Railway  (^ompany. 

Amount  and  character  of  work  :  $240.     Rent  of  storage  room. 

Price  per  unit :   $20  per  month. 

Emergency  contract  dated  December  20,  1905. 

Date  of  beginning:   January  1,  1900. 

Date  of  expiration :   December  31,  190(5.     Completed. 

Name  of  contractor :   The  Queen  City  Marine  Railway  Company. 
Amount  and  character  of  work :  $240.     Rent  of  storage  room. 
Price  per  unit :  $20  per  month. 
Lease  dated  December  27,  1906. 
Date  of  beginning :   January  1,  1907. 
Date  of  expiration  :   December  31,  1907. 

Name  of  contractor :   Ohio  Valley  Towing  Company. 

Amount  and  character  of  work:    $7,218.50.     Hire  of  towboat  as  tender  to 
United  States  dredges. 
Price  per  unit :   $43.05  per  day. 
Date  of  approval :   July  12,  1906. 
Date  of  beginning:   July  19,  1906. 
Date  of  expiration :   December  4.  1906.     Completed. 

Name  of  contractor :   Ohio  Valley  Towing  Company. 

Amount  and  character  of  work :  $174.60.     Hire  of  towboat  as  tender  to  United 
States  dredges  during  remainder  of  working  season. 
Price  per  unit :  $43.65  per  day. 
Emergency  contract  dated  December  7,  1906. 
Date  of  beginning :  December  8,  1906. 
Date  of  expiration :  December  12,  1906.     Completed. 

Name  of  contractor :  Ohio  Valley  Towing  Company. 

Amount  and  character  of  work :  $198.     Hire  of  flatiwat. 

Price  i3er  unit :  $3  per  day. 

Emergency  contract  dated  September  13,  190(). 

Date  of  beginning:  July  19,  1906. 

Date  of  expiration :  September  22.  1906.     Completed. 

Name  of  contractor :  Burnslde  &  Burkesville  Transportation  Company. 
Amount  and  character  of  work :  $9,000.     Hire  of  towboat  as  tender  to  United 
States  dredges  during  season  of  1907. 
Price  per  unit :  $42.35  per  day. 
Date  of  approval :  May  29,  1907. 
Date  of  beginning :  June  8,  1907. 
Date  of  expiration :  About  December  1,  1907. 

Name  of  contractor :  Howard  Ship  Yards  Company. 

Amount  and  character  of  work :  $19,8.30.    Construction  of  steel  dredge  hull, 
with  mast,  boom,  upper-works  framing,  etc. 
Price  per  unit :  $19,830. 
Date  of  approval :  November  10,  1906. 
Date  of  beginning :  November  26,  1906. 
Date  of  expiration  :  242  days  from  date  of  beginning. 

Name  of  contractor :  Monongahela  and  Western  Dredging  Company. 

Amount  and  character  of  work  :  $1,508.     Hire  of  dredging  plant. 

Price  per  unit :  $104  per  day. 

Emergency  contract  dated  August  13,  1906. 

Date  of  beginning :  August  10,  1906.  ^-^  , 

Date  Of  expiration:  September  1,  1906.     Completed.  Digitized  by CjOOQIC 
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Name  of  contractor :  Monongabela  and  Western  Dredging  Company. 

Amount  and  character  of  work :  $11,000.     Hire  of  dredging  plant 

Price  per  unit :  For  dredge  boat  with  three  dump  bcows  for  work  above  Cin- 
cinnati, Ohio :  With  single  crew  at  $80  and  with  double  crew  at  $160  per  work- 
ing daj'  when  at  work ;  for  same  when  inactive  by  order  of  the  inspector,  with 
single  crew  at  $40  per  calendar  day,  increased  by  50  per  cent  for  additional  crew. 

For  towboat  as  tender,  for  work  above  Cincinnati,  Ohio:  With  single  crew 
at  $40  and  with  double  crew  at  $80  per  working  day  when  at  work ;  for  same 
when  inactive  by  order  of  the  iusi)ector,  with  single  crew  at  $25  i>er  calendar 
day,  increased  by  50  i)er  cent  for  additional  crew. 

For  furnishing  dredge  boat  with  three  dump  scowls  for  work  below  Cincin- 
nati, Ohio:  With  single  crew  at  $<S8  and  with  double  crew  at  $176  per  working 
day  when  at  work ;  for  same  when  inactive  by  order  of  the  insiKJCtor,  with 
single  crew  at  $40  per  calendar  day,  increased  by  50  per  cent  for  additional  crew. 

For  towboat  as  tender,  for  work  l)elow  Cincinnati,  Ohio :  With  single  crew  at 
$45  and  with  double  crew  at  $90  per  working  day  when  at  work ;  for  same  when 
inactive  by  order  of  the  inspector,  with  single  crew  at  $25  per  calendar  day, 
increased  by  50  per  cent  for  additional  crew. 

For  suitable  separate  room  and  board  of  inspectors,  at  $15  per  month  for  each 
inspector. 

Date  of  approval :  April  22,  1907. 

Date  of  beginning:  July  1,  1907. 

Date  of  expiration :  When  amount  available  is  exhausted,  or  at  close  of  season. 

Name  of  contractor :  H.  J.  Mendel. 

Amount  and  character  of  work :  $3,000.     Hire  of  towboat  and  crew  as  addi- 
tional tender  to  U.  S.  dredges. 
Price  per  unit :  $40  per  day. 
Emergency  contract  dated  June  24,  1907. 
Date  of  beginning :  June  24,  1907. 
Date  of  expiration :  60  days,  or  until  discharged. 


STAGES  OF  OHIO  BFTER  IN   1906. 

The  following  are  the  records  of  the  gauges  at  Pittsburg,  Cincinnati,  and  Evans- 
ville,  which  may  be  taken  to  represent  the  navigable  condition  of  the  upper, 
middle,  and  lower  Ohio : 

Gauge  at  Davis  Island  dam,  near  Pittsburg,  Pa. 

[When  the  dam  Is  up,  low-water  readings  must  be  obtained  from  the  gauge  at  the  lower 
end  of  the  lock.  On  thin  gauge  3  feet  2  inches  corresponds  to  a  navigable  depth  of  3 
feet,  and  6  feet  corresponds  to  the  same  depth  In  the  river.] 


Month. 


1906. 

January 

February 

March 

April 

May 

June 

July 

August 

September 

October 

November 

December 

Total 22  I 


1          I>ep 

th  in  channel. 

Qauge  readiqga. 

Under  8 
feet. 

8  feet 
and  over. 

6  feet 
and  over. 

Hlffheet. 

Lowe«t 

;    Days. 

Days. 

Days. 

jftd. 

FM. 

\             0 

SI 

81 

17.6 

S.5 

1              0 

28 

8 

7.0 

8.9 

0 

81 

27 

16.6 

6.0 

0 

30 

30 

17.8 

6.8 

0 

81 

12 

7.4 

8.8 

1        ^ 

80 

e 

11.9 

&8 

'              9 

22 

0 

4.7 

2.2 

1              3 

28 

12 

10.5 

2.6 

10 

ao 

0 

8.8 

2.6 

0 

81 

12 

7.6 

8.2 

0 

80 

14 

12.8 

8.7 

0 

81 

81 

16.8 

6.0 

348 


1B3 
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Cinoinnati  gauge, 

[The  zero  of  this  gauge  Is  about  2  feet  below  low  water;  readings  of  about  4  feet  corre- 
spond to  about  3  leet  in  the  channel,  and  those  of  7  feet  to  about  6  feet  in  the  channel.] 


Month. 


1906. 

January 

February 

March 

April 

Niay. 

June 

July 

August 

September 

October 

NoYember 

December  .r 

Total 


Depth  In  channel. 


Under  8      8  feet        6  feet 
feet.      and  over.  I  and  over. 


Days. 


Days. 
81 
28 
81 
80 
81 
80 
81 
81 
80 
31 
80 
81 


866 


Days. 
81 
28 
81 
80 
81 
80 
81 
81 
80 
81 
80 
31 


865 


Gauge  readings. 


Highest.    Lowest. 


Feet. 
85.0 
26.1 
44.8 
50.2 
21.8 
16.8 
14.7 
20.2 
15.8 
19.5 
88.5 

88;  8 


Feet. 

17.2 
9.5 

15.8 

16.1 
9.2 
9.1 

.  7.8 
9.0 
7.1 

10.2 
8.2 

11.0 


Evansville  gauge. 

LThe  zero  of  this  gauge  is  about  at  low-water  line;  readings  of  2  feet  correspond  to  about 
3  feet  in  the  channel,  and  readings  of  6  feet  correspond  to  about  6  feet  in  the  channel.] 


Month. 


Depth  in  channel. 


Under 
8  feet. 


8  feet       6  feet 
and  over,  andoverk 


Gauge  readings. 


Highest.    Lowest. 


1906, 

January 

February 

March 

April 

May 

June 

July 

August 

September 

October 

November 

December 

Total 


Days. 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 


Days. 
81 
28 
81 
30 
81 
80 
81 
31 
80 
31 
SO 
81 


Days. 
81 
28 
31 
80 
31 
80 
24 
31 
26 
31 
80 
81 


Feet. 
27.0 
26.8 
84.0 
40.9 
15.8 
11.1 
12.1 
15.8 
18.3 
15.4 
81.8 
34.7 


865 


854 


Feet. 
18.0 
7.2 
12.2 
18.6 
6.6 
6.5 
5.6 
6.9 
5.1 
7.9 
6.0 
9.8 


STAGES   OF   THE  OHIO   BIVEB. 

Highest,  lowest,  and  average  stages  of  the  Ohio  River  at  Cincinnati  each  calen- 
dar year  from  1860  to  1906,  inclusive,  with  the  highest  stage  during  the  floods 
of  1832  and  1847. 


'   Calendar  year. 

Highest  stage. 

Lowest  stage. 

Average 
for  the 
year. 

Month. 

Stage. 

Month.          1  Stage. 

1882 

February 

Feet. 
64.2 
63.6 
49.2 
49.4 
67.8 
42.7 
45.1 
56.2 
42.5 
55.7 
48.2 

Feet. 

Feet. 

1847 

December 

April 

I860 

October 

5.3 
5.1 
2.8 
2.5 
8.1 
5.7 
4.7 
8.0 
5.1 

16.0 

1861 

do 

July 

19  1 

1862 

January 

October 

17  4 

1868 

March 

do 

15  0 

1864 

December 

March        

August 

16  7 

1865 

October 

21  8 

1866 

September 

March  

August 

19  2 

1867 

October  .... 

17  0 

1868 

do 

July 

is!  7 

ENQ  1907 105 
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Highest,  lowest,  and  average  stages  of  the  Ohio  River,  etc. — OontinDod. 


Calendar  year. 

Highest  stage. 

Lowest  itage.    - 

Average 

for  the 

year. 

Month. 

Stage. 

Month. 

Stage. 

1869                                     

April 

FlBeL 
48.7 
55.2 
40.5 
41.7 
44.4 
47.9 
65.8 
51.7 
68.7 
41.3 
42.7 
53.1 
60.6 
58.6 
66.8 
71.0 
46.0 
55.7 
66.2 
89.9 
38.2 
69.2 
57.8 
48.7 
54.9 
85.6 
48.4 
47.8 
61.2 
61.4 
57.4 
40.0 
59.7 
50.9 
58.1 

45.9 
48.2 
60.2 

August 

5.S 
8.8 
2.7 
8.0 
8.7 
2.8 
4.2 
6.2 
8.2 
4.8 
2.6 
8.7 
1.9 
6.1 
8.6 
2.7 
2.6 
8.8 
2.7 
5.2 
5.2 
5.7 
4.4 
8.4 
8.6 
8.1 
2.8 
5.5 
8.1 
4.5 
8.4 
8.2 
4.2 
8.9 
4.5 

8.8 
6.5 
7.1 

Ml  7 

1870 

Jannary 

October 

17.8 

1871                               

May 

do 

1L8 

1872 

April 

do 

1L7 

1873  ..                                      

December 

January 

do 

18.4 

1874 

September 

do 

15.7 

1875             .                      

Angiiat. 

18.7 

1876 

January 

do 

18.2 

1877        

do 

October 

UlI 

1878 

December 

do 

do 

16.7 

1879        

do 

14.5 

1880 , 

February 

do 

17.0 

1881        

do 

September 

November 

September 

do 

18.9 

1882 

do 

•22.1 

1888      

do 

■19.5 

1884 

do 

•  17.3 

1885 

January 

do 

November 

September 

August 

•  15.6 

1886 

April..' 

•  17.S 

1887 

February 

•  15.1 

1888 

April 

•  17.9 

1889 

February 

September 

August 

•  18.5 

1890 

March 

•25.1 

1891 

February 

October 

•2Q.5 

1892 

April...'. 

November 

August 

•  1&5 

1898 

February 

•  17.1 

1894 

do 

September 

October 

•  12.9 

1895 

January 

•  12.3 

1896 

April 

September 

October 

•  16.1 

1897 

February 

•  16.5 

1898 

March 

do 

•  19.7 

1899 

do 

November 

October 

17.1 

1900 

December 

April 

18.  S 

1901 ^ 

November 

September 

October,  Novem- 
ber. 

October 

do 

September 

17.6 

1902 

liarch..... 

16.8 

1903 

do 

17.9 

1904 

do 

14.6 

1905 

May 

1&3 

1906 

April 

17.7 

*  Prepared  from  the  stages  as  shown  by  the  waterworks  marks  dally  at  6  a.  m.  and  6 

8.  m.,  tne  previous  and  suc<;eedlng  years  having  been  made  from  one  dally  observation  at 
a.  m. 

MONTHLY   C0MPABI80NS    0¥   BIVER  AND   RAINFALL. 

Highest,  lowesty  and  average  monthly  stagen  of  the  Ohio  River,  and  monthly 
and  annual  rainfall,  at  Cincinnati,  in  two  years,  ending  December  SI,  1906 
and  1906. 


Highest. 

Lowest. 

Average. 

Rainfall. 

Month. 

1906. 

1905. 

1906. 

1905. 

1906. 

1905. 

1906. 

1906. 

Date. 

Feet. 

Date. 

Feet 

Date. 

Feet 

Date. 

Feet 

Feet 

Feet. 

Inches. 

Incfafls. 

January 

28 

1 
31 

2 

2 
14 
26 
17 

4 

24 
28 
21 

85.0 
26.1 
44.8 
60.2 
21.3 
16.8 
14.7 
20.2 
15.8 
19.5 
83.5 
88.8 

18 
28 
13 

1 

16 
28 

1 

22 

19-20 

26 

80 

7 

24.0 
83.7 
48.1 
31.8 
48.2 
24.2 
2L0 
19.0 
14.2 
20.0 
20.5 
40.0 

8 

18 

I 

29 
29 

8 

17-18 

9-10 

22 

1 
16 

9 

17.2 
9.5 

15.8 

16.1 
9.2 
9.1 
7.8 
9.0 
7.1 

10.2 
8.2 

n.o 

4 

21 

22 

25 

20 

22-23 

81 

19-20 

29-30 

6-7 

28,28-30 

10 

10.7 
13.0 
19.7 
14.8 
10.7 
9.7 
7.1 
5.4 
8.7 
3.3 
8.7 
8.4 

26.7 
18.9 
26.8 
80.8 
14.2 
12.5 
10.1 
14.3 
10.1 
18.8 
15.7 
23.8 

15.0 
2L3 
33.8 
19.7 
25.2 
16.8 
15.8 
12.9 
10.2 
10.8 
12.0 
25.6 

8.25 
1.68 
6.08 
1.20 
LID 
5.62 
6.60 
8.78 
8.90 
1.06 
8.04 
8.57 

1.60 

February  

March 

1.76 
2.46 

April 

8,14 

May 

9.52 

June 

2.86 

July 

1  04 

AUgUHt 

4  66 

September 

October 

1.54 

4  85 

November 

December 

2.75 
2.81 

The  year... 

a2 

50.2 

616 

48.2 

022 

7.1 

d6-7  j    8.3  ;  17.7 

18.2 

40.83 

88.69 

•AprU. 


►May. 


» September, 


<  October, 
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LOSSES  BY  COLLISION   WITH   BRIDGES. 

The  following  table  shows  the  reported  losses  sustained  by  the  commerce  of 
the  Ohio  River  by  collision  with  the  piers  of  bridges  crossing  the  Ohio  River 
to  the  end  of  the  calendar  year  1906 : 


Date,  etc. 

Owner. 

Steamboat. 

liom. 

Amount. 

Steabenville  Bridge: 

Previously  reported 

' 

/ 

$188,258.00 

Nov.  28, 1906 

C.  Jutte&Co 

G.  W.  Thomas.. 

Barges.... 

7,600.00 

Total 

140.758.00 

Henderson  Bridge: 

Previously  reported 

89,660.00 

Mar.  20*,  1906 

Monongahela    River 
Consolidated    Goal 
and  Coke  Go. 

Harry  Brown... 

Fuel  flat. . 

1,000.00 

Total 

40,660.00 

1 

Note. — The  above  losses  were  reported  by  the  owners. 

LOSSES  BY  COLLISION   WITH  OHIO  BIVEB  BBIDQES  TO  DECEMBER  31,   190(>. 

Ohio  Connecting  Railway  bridge $3, 500. 00 

Beaver   bridge 91, 140. 00 

East  Liverpool  bridge 3,500.00 

Steubenvllle  bridge 140, 75a  00 

Wheeling  and  Martins  Ferry  bridge 12, 150. 00 

Bellalre    bridge 150, 126.00 

Parkersburg  bridge 115, 248. 47 

Point  Pleasant  bridge 9,650.00 

Kenova    bridge 77,950.00 

Ashland  and  Ironton  bridge 8,000.<X) 

Newport  and  Cincinnati  railway  and  highway  bridge 48,107.00 

Newport  and  Cincinnati  highway  bridge 750.00 

Covington  and  Cincinnati  railroad  bridge 108,200.00 

Cincinnati   Southern  bridge 14,812.00 

Louisville  and  Jefferson vi lie  bridge 7,800.00 

Ohio  Falls  bridge 207,600.00 

Kentucky  and  Indiana  bridge 34,207.00 

Henderson    bridge 40,660.00 

Cairo  bridge '-  41, 169. 95 

Total 1, 115, 388. 42 


CX)MM£RCIAL.   STATISTICS. 

Commerce  of  Ohio  River  in  1906. 

[Compiled  from  reports  made  by  owners,  agents,  and  masters  of  vessels  and  transporta- 
tion companies  in  compliance  with  act  of  Congress  approved  February  21,  1891 — Public 
No.  02.] 


Name  of  boat  or  company. 

Terminal  points. 

Di»- 
Unce. 

In  com- 
mission. 

Freight. 

Passen- 
gers. 

The    Monongahela    River 
Consolidated    Coal    and 
Coke  Company. 
Do 

Pittsburg  to  Cairo 

MiUa. 
966.0 

506.0 
468.0 
966.0 
965.0 
598.0 
468.0 
468.0 
468.0 
468.0 

Months. 
12.0 

12.0 
12.0 
12.0 
10.0 
8.0 
10.5 
12.0 
12.0 
1Q.0 

Tons. 
1,204,284 

547,790 

800,000 

344.000 

145,000 

16.760 

26,000 

4,888 

188,678 

12,728 

Pittsburg  to  Louisville 

Do                

Pittsburg  to  Cincinnati 

Pittsburg  10  Cairo 

C.  Jutte  &  Co 

West  Kentuclcv  Coal  Co 

do 

The  A.  R.  Budd  Coal  Co 

Pittsburg  to  Louisville 

Diamond  Coal  &  Coke  Co 

•Pittsburg  to  Cincinnati 

do 

Clyde  Coal  Co 

ml 

United  Coal  Co 

do 

Stoamwareenland 

do 

10,217 

1668       BBPOBT  OF  THE  CHIEF  OF  ENGINEEBS,  U.  S.  ABICY. 
Commerce  of  Ohio  River  in  1906 — Ck)ntinued. 


Name  of  boat  or  oompany. 


Terminal  points. 


Dis- 
tance. 


Incom- 
mlflrion. 


Freifirht 


gers. 


Pittsburg    and    Cincinnati 
Packet  Line. 

Steamer  Kanawha 

Steamer  Darling 

Steamer  Ben  Hur :., 

Steamer  Lorena 

Sliarpsbura  Sand  Co , 

JohnF.Klein 

Steamer  Short  Cut 

Steamer  Steel  Queen 

Steamer  Pirate 

Steamer  Princess 

Steamer  Shifter 

Steamer  Crusoe 

Steamet  Clerimond 

Armstrong  Sand  Co 

Steamer  West  End 

Sheridan-Kirk  Contract  Co.. 

Steamer  H.  K.  Bedford 

Steamer  Bessie  Smith 

Steamer  Beaver 

Steamer  Jewel 

Steamer  Ruth 

Steamer  Royal 

Steamer  Monitor 


Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 
Steamer 


Buckeye 

Charon 

Concrete 

Leroy 

Orion 

Melia 

Valley  Belle 

Sea  Lion 

Mountain  State  . 

Emma  Marie 

Dan  Patch 

Nellie  England.. 

Cricket 

Katydid 

Rayman 

Nina  Paden 

Pioneer  City 


Steamer  W.  O.  Hughart 

Steamer  Klondike 

Steamer  Convoy 

Steamer  Douglass  Hall 

E.  B.  Suiter 

The  E.  J.  Hickey  Transpor- 
tation Co. 

Cincinnati,  Pomeroy  and 
Charleston  Packet  Co. 

Steamer  Champion  No.  3. . . . 

Steamer  Little  Ben 

Steamer  Winlfrede 

The  Campbell  Creek  Coal 
Co. 

Quyan  Valley  Fuel  Co 

Steamer  Otto  Marmet 

Steamer  Sal  lie  Marmet 

Steamer  J.  B.  Iiewis 

Marmet  Co 

Steamer  N  eva 

Steamer  Qondola 

Steamer  Eclipse 

Steamer  Boone  No.  4 

Steamer  Carrie  Brown , 

Steamer  Chevalier 

Steamer  Francis 

Steamer  Arion 

C.  Crane  A  Co 

Wm.Bay 

Steamer  Leni  Leoti 

Steamer  Thealka 

B.  F.  Flesher 

Steamer  Cando 

Steamer  Donca 

Steamer  Bonne 

Kanivwha  and  Ohio  Transfer 
Co. 


Pittsburg  to  Cincinnati 

Pittsburg  to  Point  Pleasant .... 

do... 

Pittsburg  to  ParJcersburg 

Pittsburg  to  Marietta 

Pittsburg  to  Bellaire 

Pittsbuig  to  Rochester 

Pittsburg  to  Allegheny 

Allegheny  to  Bellevue 

Rochester  to  Parkersburg 

East  Liverpool  to  Aurora 

East  Liverpool  to  Parkersburg . 

Wellsville  to  Congo 

Steuben ville  to  Point  Pleasant. 

Wellsburg  to  Wheeling 

Wellsburg  to  Brilliant 

Wheeling  to  Paducah 

Wheeling  to  Parkersburg 

do 

....do 

Wheeling  to  Marietta 

do 

Wheeling  to  Clarington 

West    Wheeling    to    North 

Wheeling. 
Wheeling  to  West  Wheeling. . . . 

Bellaire  to  Ben  wood 

Qlendale  to  Carrollton 

Sistersville  to  Marietta 

SistersvUle  to  Tuels 

New  Matamoras  to  Friendly ... 

Marietta  to  Middleport 

Parkersburg  to  Louisville 

do 

....do 

....do 

Parkersburg  to  Cincinnati 

do 

Parkersburg  to  Recdville 

Parkernburg  to  Hockingport . . . ' 

Parkersburg  to  Belpre I 

Parkersburg  to  South  Parkers-  i 

burg.  I 

Graham  to  Racine i 

Syracuse  to  Gallipolls l 

Pomeroy  to  Louisville 

do 

....do 

Pomeroy  to  Cincinnati 

....do..... 

Pomeroy  to  Maaon  City 

Middleport  to  Clifton 

Point  Pleasant  to  LouiMvillc. . . 
do 


Point  Pleasant  to  Sekitan 

Point  Pleasant  to  North  Bend 

do I 

Point  Pleasant  to  Cincinnati . . . 

....do 

Point  Pleasant  to  Gallipolis. . . . 

do 

....do 

Point  Pleasant  to  opposi  te  shore . 
Gallipolls  to  Huntington 

Galllpolisto  Poplar  Grove  Farm. 

Proctorville  to  Guyandott 

Guyandott  to  Cincinnati 

Proctorville  to  Portsmouth 

Huntington  to  Cincinnati 

Huntington  to  Ironton 

Huntington  to  Rockwood ...... 

CatlettKburg  to  Louisville 

Catlettsburg  to  Ironton 

CatlettKburg  to  South  Point 

Ashland  tolronton 


MUet. 
468.0 

264.6 

264.5 

184.0 

171.0 

94.0 

25.0 

1.0 

4.5 

160.0 

451.0 

140.5 

1.0 

197.0 

16.0 

1.0 

8S0.0 

94.0 

94.0 

94.0 

81.0 

81.0 

27.5 

8.0 

LO 

1.0 

442.5 

84.0 

1.0 

1.0 

80.0 

414.0 

414.0 

414.0 

414.0 

284.5 

284.5 

20. 0 

14.5 

LO 

1.0 

1.0 
24.5 
349.0 
349.0 
849.0 
219.0 

219.0 

LO 

LO 

384.0 

834. 0 

218.6 

220.5 

220.5 

204.0 

204.0 

4.5 

4.5 

4.5 

1.0 

39.0 

39.0 

LO 

1.0 

164.0 

51.5 

160.0 

19.0 

LO 

28L0 

10.0 

LO 

5.0 


8.0 

11.0 
5.4 
9.0 
8.0 

12.0 
5.0 

12.0 

12.0 
6.0 
LO 
9.0 

12.0 
7.0 
9.0 

ILO 

11.0 
8.0 
9.0 

10.0 
8.0 
4.5 

10.0 
9.5 

11.0 
ILO 
LO 
10.0 
12.0 
12.0 
10.0 
10.0 
2.0 
9.0 
5.0 
12.0 
10.0 
12.0 
11.0 
12.0 
12.0 

ILO 
10.0 

9.0 
12.0 

8.0 
U.0 

12.0 

12.0 
12.0 
12.0 
ILO 

12.0 
12.0 
12.0 
12.0 
12.0 
10.0 
ILO 
5.0 
8.5 
1L5 
10.5 
12.0 
12.0 
12.0 
12.0 
4.0 
6.0 
12.0 
5.0 
4.0 
12.0 
]a6 


Tons. 
47,555 

9.500 
10,900 
2,500 
9,000 
47,172 


6,120 

1,160 

80 

590 

50,000 

617 

85,000 

1,850 

146,091 

5,975 

10,800 

12,200 

5,000 

12,600 

9,780 

71,877 

24,000 


500 

6,260 

182,500 

528 

5,416 

64,800 

11,400 

4,000 

1,074 

87,000 

6,796 

960 

700 

50,000 

15,000 

2,800 
10,800 
61,960 

200,000 
12,000 

202,728 

121,409 


70,870 
244,801 

870,200 

85,280 

48,160 

187,800 

165,859 

838 

8,184 

60 

600 

5,964 

8,000 

12,000 

45.000 

164,400 

18,085 

200,000 

2,665 


100,000 

50,000 

1,864 

703,146 


24,245 

18,850 

*"5,'866 
7,000 

**37."86i 

70,450 

149,662 

473 

32,418 

"86,'o66 

"*76,6o6 

*"ii,"972 
7,284 
5,000 
4,500 

8,800 
9,730 


88,564 
292,184 

"25,160 

86,000 

38,000 

1,440 


400 

465 

500 

2.746 

2,100 

4,500 

266.140 


8,400 
8,609 


800 


60,7^ 

58,000 

18,702 


4,600 
8.a06 
6,000 

28,062 

20,000 

2&,968 

119,621 

■*26*g?o 


73,000 
19,644 
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Commerce  of  Ohio  River  in  1906 — Continued. 


Name  of  boat  or  company. 


Terminal  points. 


Dist 

In  com- 

tance. 

mission. 

MiU8. 

Months. 

1.0 

12.0 

1.0 

12.0 

1.0 

12.0 

2.0 

12.0 

1.0 

11.0 

83.6 

6.0 

1.0 

12.0 

4.0 

8.0 

1.0 

12.0 

1.0 

5.0 

1.0 

11.0 

46.0 

10.0 

1.0 

12.0 

516.0 

1.0 

9.0 

3.3 

9.0 

12.0 

2.0 

10.0 

497.0 

8.0 

497.0 

12.0 

451.5 

6.0 

316.0 

12.0 

130.0 

12.0 

130.0 

12.0 

130.0 

12.0 

130.0 

12.0 

85.0 

11.0 

6.0 

6.0 

6.0 

2.0 

1.0 

12.0 

474.0 

1.0 

4.0 

12.0 

105.0 

12.0 

21.0 

12.0 

29.0 

6.0 

37.0 

12.0 

1.0 

12.0 

117.0 

4.0 

57.0 

11.0 

14.0 

9.0 

14.0 

8.0 

14.0 

12.0 

71.0 

12.0 

14.5 

12.0 

1.0 

12.0 

12.0 

12.0 

1.0 

12.0 

367.0 

12.0 

186.0 

12.0 

185.0 

12.0 

185.0 

11.0 

186.0 

6.0 

248.0 

9.0 

32.0 

9.0 

1.0 

12.0 

62.0 

9.0 

171.0 

8.0 

99.0 

10.0 

14.0 

12.0 

1.0 

12.0 

161.0 

8.0 

81.5 

9.0 

8.0 

11.0 

8.0 

3.0 

8.0 

12.0 

8.0 

12.0 

8.0 

4.0 

8.0 

8.0 

8.0 

12.0 

8.0 

1,0 

Passen- 
gers. 


Steamer  Wenona 

Steamer  Iron  ton 

Steamer  Chesapeake . 


Steamer  Emily 

Steamer  W.  H.  Whiteman. 


Steamer  Alert 

Steamer  Lanrence 

Steamer  Florinel 

Steamer  Proctor  K.  Smiley.. 

Steamer  Arlona  May 

Steamer  Whisper 

Steamer  Silver  Star 

Steamer  New  Richmond 


The  Coney  Island  Co 

Do 

J.  R.  Ware  <b  Sons 

B.J.Rigg8 

Lee  Line 

John  Barrett  &  Son 

Steamer  Martha  H.  Hennen. 

Steamer  £.  T.  Slider 

Steamer  Blue  Wins 

Louisville  and   Cincinnati 

Packet  Co. 

People's  Coal  Co 

Steamer  Geo.  Matheson 

Steamer  Levi  J.  Workum 

Steamer  J.  M.  Qrubbs 

Steamer  Frank  Miller 

Steamer  Boone  No.  5 

Steamer  Charlotte  Boeckler. 

Steamer  Pauline 

Steamer  Raymond 

Steamer  Swan 

Steamer  Fannie 

Steamer  Lucile 

Steamer  Eva  Everett 

Louisville  and  Jeffersonville 

Ferry  Co. 

Steamer  Falls  City 

Steamer  White  Dove 

Steamer  Major  Slack 

Steamer  Alys  Gray 

Steamer  Hiawatha 

Steamer  Hanover 

Steamer  Trimble 

Steamer  Wm.  Duffy 


LoulsYilleand  JefferaonvlUe 

Ferry  Co. 

Steamer  Annie  L 

Louisville  and  Evansville 

Packet  Co. 

Steamer  Little  Willie 

Steamer  Alma 

Steamer  Nellie  Wlllett 

Steamer  Bemicc 

Steamer  Gazelle 

Steamer  Major 

Steamer  Eclipse 

Steamer  Wabash 

Robert  Hornbrook 

John  Archbold  Coal  Co 

Steamer  Newburg 

Steamer  Little  Clyde 

Steamer  Neptune 


Steamer  Samuel. 


Ashland  to  Coal  Grove 

Ironton  to  Ru&sell 

Portsmouth,   Ohio,   to    South 

Portsmouth. 

Portsmouth  to  Fullerton 

Manchester  to  South  Manche.s- 

ter. 

Maysville  to  Lawrenceburg 

Maysville  to  Aberdeen 

Maysville  and  vicinity 

Ripley  to  South  Ripley 

Higginsport  to  Barkley  Landing 

Augusta  to  Boudes 

New  Richmond  to  Aurora 

New  Richmond  to  South  New 

Richmond. 

New  Richmond  to  Cairo 

Coney  Island  to  Cincinnati 

do 

Belle vue  to  Cincinnati 

Cincinnati  to  Cairo 

do 

Cincinnati  to  Paducah 

Cincinnati  to  Evansville 

Cincinnati  to  Louisville 

....do 


.do. 
.do. 


Cincinnati  to  Madison 

Cincinnati  Harbor 

do , 

Cincinnati  to  Constance 

Lawreuceburg  to  Cairo 

Lawrenceburg  to  Aurora 

Aurora  to  Louisville , 

Aurora  to  Patriot , 

Warsaw  to  Madison 

Vevay  to  Bethlehem 

Vevay  to  Ghent 

Carrol Iton  to  Leavenworth  (ex- 
cursions). 

Carrollton  to  Louisville , 

Carrollton  to  Madison 

do 

do 

Madison  to  West  Point 

Madison  to  Bethlehem 

Madison  to  Milton , 

Twelve  Mile  Island  to  Louis- 
ville. 

Jeffersonville  to  Louisville 


Louisville  to  Cairo 

Louisville  to  Evansville. 


Steamer  Edgar 

Steamer  Ola  Reliable 

Qreen  River  Mining,  Manu- 
facturing and  Transporta- 
tion Co. 

Steamer  Alice  L.  Barr. 

Steamer  Sunbeam . 

Charles  McNutt . 

Steamer  Kenois . 


....do 

....do 

....do : 

Cannelton  to  Cairo I 

Cannelton  to  Owensboro 

Cannelton  to  Hawesville I 

Leavenworth  to  Tell  City ' 

Owensboro  to  Paducah 

Owensboro  to  Shawneetown  ...  I 

Newburg  to  Evansville ' 

Newburg  to  Hosman 

Mouth  Green  River  to  Joppa. . 
Mouth  Green  River  to  Saline 

River. 
Mouth  Green  River  to  Evans- 
ville. 

do 

do 

do 


Tons. 


69,457 
15,462 

146,000 
6,600 

821,250 

3,500 

750 

8,465 


13,050 

52 

800 

90,000 

106,000 
22,876 
87,750 
40,000 

611, 113 
18,250 

188,251 

28,000 

83,660 

25,126 

60.000 

7,126 

28,600 

2,796 

8,679 

7,800 

916 

800 

4,165 

16,000 


38,000 
1.000 
6,000 
3,500 


1,500 

45,808 

226,000 


73,000 

183,668 

18,381 

24,500 

40,000 

8,794 

9,747 

1,460 

9,000 

12,196 

800,000 

40,000 

800 

18,000 

10,000 

71,205 

9,660 
27,000 
100,000 


23,917 

61,899 

80,000 

200 


228.450 
145,574 
182,500 

60,000 
33,000 


84,760 
1,100 

48,475 

1,200 

9,980 

425 

18,82d 

58.389 
644,497 


9,219 


187,444 


8,688 


20,820 
'i4,'ii8 
"9*826 


14,872 
181,912 

4.102 
3,025 


2,500 
46,634 

8,837 
20,000 


343,467 


27,679 


5,661 
21,600 


20,842 
'i6,"466 
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Commerce  of  Ohio  River  in  1906 — Continued. 


Name  of  boat  or  company. 

Terminal  points. 

Diar 
tance. 

In  com-      »«»t«vf 
mission.     "«*°t- 

Passen- 
gers. 

Steamer  Francis 

Mouth  Green  River  to  Evans- 

ville. 
.  ..do 

Miles. 
8.0 

8.0 

187.0 

137.0 

137.0 

126.0 

66.0 

]1.0 

125.0 

LO 

60.0 

1.0 

108.0 

61.0 

46.0 

88.0 

12.0 
30.0 
57.0 
28.0 
28.0 
45.0 

45.0 
45.0 
45.0 
16.0 
9.0 
3.0 
3.0 
6.0 

M(mths.  1       Tbfu. 
5.0  '          35.100 

'9iS 

Evanflville     and    Bowling 
Green  Packet  Co. 

Steamer  Joe  Fowler 

12.0 
12.0 

31,150 
18.275 

24,730 

Evansville  to  Paducah 

15.347 

do 

12.0            17.964  .       16.361 

Steamer  New  Haven     .  . 

..do 

12.0              5.250 
10.0  1          15,180 
12.0  ■           7,750 
12.0            35,000 
10.0             14.000 

Ryman  Line 

.  Evansville  to  Smithland 

Evansville  to  Shawneetown 

Evansville  to  Henderson 

Henderson  to  I^ducah 

Steamer  Alfred  I).  Owen  .... 
Steamer  Jewel 

"'46.666 

Steamer  Harth 

Steamer  Henderson 

Henderson  to  Indiana  shore — 
Mount  Vernon  to  Rose  Clare. . . 
Shawneetown  to  opposite  shore. 
Mouth  Saline  River  to  Cairo. .. . 
De  Koven  Landing  to  Paducah. 
Tolu  to  Paducah  .         ... 

10.0 



5,S7» 

Steamer  £nos  Taylor 

Steamer  QeoKie 

12.0 
12.0 
12.0 
12.0 
1.0 

33,017 
674 

5.991 

Ayer  &  Lord  "fie  Co 

268.250    .... 

Steamer  Nellie  Brown 

63,688 

Steamer  Carrie  Lee. .         ... 

100 

Aberdeen  Coal  and  Mining 

Co. 
Falrview  Mining  Co 

£lizabethtown  to  Cairo 

9.0 

65,306 

Fairview  Landing  to  Golconda. 
Golconda  to  Paducah       

5.0 
ILO 
12.0 
12.0 
12.0 
12.0 

28,130 
4,7»5 

Steamer  Royal 

25.  .^05 

Steamer  Nellie 

Smithland  to  Cairo 

8,006    

Steamer  Charles  Turner 

Smithland  to  Joppa             .... 

44.3G2 
61,427 
4S.fi07 

Holcomb-Lobb  Co 

do 

St.    Louis    and    Tennessee 

Paducah  to  Cairo. ........ 

10.490 

River  Packet  Co. 
Steamer  Henrietta 

do 

1          i 

6.0  '          66.000    

Steamer  Dick  Fowler 

do 

12.0 
8.0 
1.0 
12.0 
12.0 
12.0 
6.0 

18,267         46.267 

Steamer  John  S.  Summers. . . 

do 

27,600 
1,882 
7,156 

Steamer  J.  F  Buckham 

Paducah  to  Jonoa 

Steamer  George  Cowling 

Steamer  Bettie  Owen 

Paducah  to  Metropolis 

48.679 

Paducah  to  Brookport 

55,000         atiOOQ 

Illinois  Central  Railroad  Co. 

do 

33.306         2S.288 

Steamer  Oscar  F.  Keeler 

MniinH  r!1t.v  tn  r!fl.1rn 

7,000 

Total 

11.427.784   4.S49.0G9 

E  £  2. 


CONSTRUCTION  OF  LOCK  AND  DAM  NO.  37,  OHIO  RIVER. 

The  general  project  for  this  work  is  printed  in  House  Document 
No.  336,  Fifty-seventh  Congress,  first  session,  and  was  adopted  by 
Congress  in  the  river  and  harbor  act  of  June  13,  1902,  by  appropriat- 
ing $100,000  for  commencing  operations  and  authorizing  their  com- 
pletion under  the  continuing  contract  system,  at  a  total  cost  not 
exceeding  $1,050,000.  The  river  and  harbor  act  of  March  2,  1907, 
authorized  the  expenditure  of  $100,000  in  excess  of  amounts  hereto- 
fore appropriated  or  authorized:  '''Provided^  That  the  said  lock  and 
dam  shall  be  constructed  with  a  view  to  a  navigable  depth  of  nine 
feet." 

A  description  of  preliminary  work  in  connection  with  the  construc- 
tion of  the  lock  and  dam  is  given  in  reports  of  the  Chief  of  Engi- 
neers for  1903,  Appendix  F  F  2,  page  1645,  and  1904,  Appendix  D  I), 
pages  2428  to  2430,  inclusive.    Statements  of  actual  construction  are 

given  in  reports  of  the  Chief  of  Engineers  as  follows:  1905,  Appen- 
ix  D  D,  pages  1816  to  1819,  inclusive;  1906,  Appendix  E  E,  pages 
1564  to  1567,  inclusive. 

The  work  is  l)eing  carried  on  under  contract  with  the  Sheridan- 
Kirk  Contract  Company,  dated  October  27,  and  approved  Novem- 
ber 17,  1904. 

Operations  for  the  fiscal  year  ending  June  30, 1907. 
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River  conditions. — ^Work  inside  the  three  sections  of  the  cofferdam 
inclosing  lock  and  guide  walls  was  continued  from  July  1  until  July 
23,  when  the  river  rose  and  flooded  the  dam ;  all  work  was  suspended 
until  July  30.  Operations  were  then  resumed  and  continued  until 
August  14,  when  the  cofferdam  was  again  flooded  and  so  remained 
until  September  7.  Work  was  carried  on  from  this  latter  date  until 
October  23,  when  a  third  freshet  occurred  interrupting  all  opera- 
tions until  November  3.  Active  work  was  then  carried  on  until 
November  21,  when  still  another  freshet  occurring,  operations  were 
closed  for  the  season.  The  work  was  thus  delayed  by  four  successive 
floods  occurring  during  the  usual  low  water  period,  i.  e.,  between 
July  1  and  December  1. 

Twice  during  the  winter  of  1906-7  excessive  floods  occurred;  the 
first  in  the  month  of  Januaiy  and  the  second  in  March.  These  floods 
covered  the  highest  crest  of  the  river  bank  to  a  depth  of  about  7.3 
feet,  flooded  the  contractor's  buildings  and  those  erected  for  tem- 
porary use  by  the  United  States.  Some  small  damage  was  done  to 
parts  of  the  contractor's  plant,  but  so  far  as  can  now  be  determined 
the  permanent  work  suffered  no  injury. 

Rather  high  river  stages  continued  until  late  in  the  month  of 
June,  1907,  when  the  water  having  subsided  sufficiently,  the  puftips 
were  set  up  and  pumping  begun  on  the  27th  instant. 

The  specifications  provide  for  a  total  suspension  of  operations  from 
December  1  to  June  1  in  each  year  and  on  Sundays  and  holidays 
during  the  working  season,  also  on  days  when  work  was  stopped  by 
ice  freshets,  etc. ;  during  the  past  fiscal  year  contractors  were  charged 
with  seventy-three  fair  working  days,  1.  e.,  when  conditions  of  river 
and  weather  permitted  the  prosecution  of  the  work ;  and  there  were 
fifty-seven  days  when  the  work  was  stopped  by  high  water  or  bad 
weather,  inclusive  of  total  suspension  from  December  1  to  June  1. 

Cofferdams, — The  cofferdam  inclosing  the  site  for  the  Kentucky 
abutment  of  dam  was  completed  during  the  month  of  July;  this 
was  subsequently  pumped  out  and  a  small  amount  of  earth  excavated. 

The  lower  wing  of  the  central  section  of  lock  cofferdam  was  com- 
pleted in  the  month  of  October  by  extension  to  the  Ohio  bank.  Dur- 
ing the  progress  of  work  about  the  lower  gate  recess  and  adjoining 
portion  of  lower  guide  wall  this  piece  of  cofferdam  had  been  omitted 
to  facilitate  excavation  and  masonry  construction. 

The  contractor  has  ordered  material  for  the  construction  of  about 
one-half  the  river  cofferdam  inclosing  the  navigable  pass,  and  active 
work  on  this  portion  of  the  work  is  expected  to  begin  with  the  advent 
of  the  low-water  season. 

Stone  filUng. — A  small  quantity  of  stone  filling  was  placed  about 
the  pierhead  of  the  upper  guiding  wall,  thus  completing  this  portion 
of  the  work. 

Ordinary  excavation. — Ordinary  excavation  (loose  material)  was 
carried  on  during  the  season,  except  when  interrupted  by  freshets,  by 
means  of  orange-peel  and  clam-shell  buckets  operated  from  steam 
derricks  and  by  hand  labor  in  connection  with  the  steam  cableways, 
derricks,  and  tram  cars.  The  excavation  of  all  loose  material  was 
completed  for  555  linear  feet  of  the  land  wall  of  lock,  for  545  linear 
feet  of  the  river  wall,  for  all  the  lower  gate-track  foundation,  the 
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lower  gate  recess,  the  masonry  inclosing  air  pipes  and  electric  conduit 
crossing  the  lock,  the  lower  guide  wall,  and  for  100  feet  of  the  upper 
ffuide  wall,  the  rest,  excepting  the  portion  adjoining  lock  wall,  having 
been  previously  excavated.  A  considerable  amount  of  work  was  also 
done  m  excavating  for  the  upper  gate-track  foundations. 

Filling  and  grading, — Grading  on  the  banks  was  practically  com- 
pleted tvom  the  lower  gate  recess  to  the  lower  end  of  lower  guide 
wall.  A  small  amount  of  filling  was  done  back  of  the  lower  gate 
recess,  and  filling  back  of  lower  ffuide  wall  was  completed. 

Deposit  excavation, — The  freshets  which  occurred  during  the  fiscal 
year  deposited  a  considerable  amount  of  material.  A  portion  of  this 
was  removed  by  the  contractor  and  paid  for  under  the  terms  of  the 
contract.  The  "quantities  involved  are  noted  m  the  summary  of  work 
done. 

Rock  excavation. — The  rock  excavation  necessary  for  the  construc- 
tion of  lower  guide  wall  was  completed ;  that  for  land  wall  of  lock 
was  completea  from  the  lower  recess  to  a  point  555  feet  above  axis 
of  dam;  the  excavation  for  river  wall  of  lock  was  completed  from 
lower  end  of  pierhead  to  a  point  543  feet  above  axis  of  dam ;  the  exca- 
vation for  lower  gate  recess  and  gate  tracks  was  completed ;  also  that 
required  for  the  masonry  inclosing  air  pipes  and  electric  conduit 
crossing  the  lock. 

Concrete  masonry, — The  concrete  masonry  of  lower  guide  wall, 
both  foundation  and  superincumbent  monoliths,  was  entirely  com- 
pleted during  the  fiscal  year.  This  embraced,  including  the  wing 
wall,  622  linear  feet  of  foundation  and  622  linear  feet  of  monoliths, 
a  portion  of  the  foundation  having  been  laid  prior  to  the  beginning 
of  the  fiscal  year.  The  lower  gate  recess  was  completed ;  also  the  gate- 
track  foundation.  The  foundation  of  land  wall  of  the  lock  chamber 
was  completed  from  the  lower  gate  recess  wall  to  a  point  507  linear 
feet  above  axis  of  dam,  and  monoliths  have  been  buiit  thereon  for  a 
distance  of  305  linear  feet  above  axis.  The 'masonry  inclosing  air 
pipes  and  electric  conduit  crossing  lock  (110  feet)  was  completed. 
The  foundation  of  river  wall  of  lock  chamber  was  completed  from 
lower  pierhead  to  a  point  507  linear  feet  above  axis  of  dam;  the 
monoliths  were  finished  for  a  length  of  129  feet,  except  the  raised 

f)ierhead.    The  foundation  for  upper  guide  wall  was  nnished  for  a 
ength  of  415  linear  feet  from  the  pierhead  downstream.    On  this 
foundation  400  linear  feet  of  monoliths  were  built. 

Sewers^  catch-basin^^  manholes^  and  roadways, — During  the  fis- 
cal year  the  lower  end  of  main  or  outfall  sewer,  with  its  two  man- 
holes, has  been  completed  for  a  length  of  200  feet,  inclusive  of  the 
discharge  through  the  lower  guide  wall.  On  the  main  roadway  lead- 
ing into  the  lock  grounds  the  culvert  with  wing  walls  at  ends  was 
entirely  completed.  The  two  catch-basins  in  connection  with  this 
part  of  the  work  were  completed,  except  for  their  concrete  caps  and 
ironwork  in  connection  with  same. 

Iron  and  steel  work. — During  the  fiscal  year  534,956  pounds  of 
structural  metal  work  have  been  received  at  the  site  of  dam.  These 
shipments  included  cast  iron,  wrought  iron,  steel,  steel  castings,  and 
bronze.    Ironwork  was  placed  in  the  permanent  work  to  the  amount 
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of  236,606  pounds.  This  included  check  posts,  ladders,  I  beams  in 
lower  gate  recess,  and  cast-iron  plates  forming  the  cover  of  recess, 
wrought-iron  covers  for  machinery  wells,  a  portion  of  the  wrought- 
iron  curbing  for  machinery  recesses  in  river  wall,  two  discharge  cul- 
verts, complete,  with  their  chambers,  valves,  and  shafting;  tracks 
and  pedestals  for  lower  gate  of  lock,  nosing  plate  for  upper  guide 
wall,  the  lower  Poiree  dam  (below  lower  gate  of  lock),  with  its 
trestles,  bearings,  sockets,  etc.,  and  a  variety  of  bolts,  anchor  plates, 
washers,  etc.,  required  to  secure  ironwork  to  the  masonry.  As  the 
ironwork  for  the  lock  gates  had  practically  been  delivered  early  in 
the  fall  of  1906,  arrangements  were  made  for  the  erection  of  the  lower 
gate.  This  work,  however,  had  onlv  just  begun  when  the  flood  of 
November  21  put  a  stop  to  all  work  for  the  season.  Besides  the  iron- 
work above  noted,  some  of  the  8-inch,  4-inch,  and  3-inch  iron  pipe 
for  the  air  mains  and  electric  conduit  crossing  the  lock  was  placed  m 
position  and  partially  embedded  in  concrete.  The  upper  portions  of 
this  piping  were  not,  however,  completed. 

Cement, — Under  contract  dated  April  7,  approved  April  15,  1905, 
cement  for  the  work  was  furnished  by  the  Atlas  Portland  Cement 
Company.  Laboratory  tests  of  all  cement  used  in  the  work  were 
made  at  the  site  of  dam.  From  the  beginning  of  active  operations  in 
1905  to  the  close  of  the  fiscal  year  the  proportion  of  cement  used  in 
the  concrete  masonry  was  1.04  barrels  of  cement  to  1  cubic  yard  of 
concrete. 

Acquisition  of  land. — By  authority  of  the  Secretary  of  War,  dated 
March  5,  1907,  a  tract  of  land  including  about  12.13  acres  was  pur- 
chased. This  land  adjoins  on  the  east  the  property  of  the  United 
States  originally  purchased  for  lock  purposes  and  has  a  frontage  on 
the  river  of  over  900  feet.  It  was  secured  for  the  purpose  of  a  moor- 
ing ground  for  tows  passing  through  the  lock. 

Summary  of  work  done, — Following  is  a  summary  of  work  done 
by  the  contractors  during  the  fiscal  year  ending  June  30, 1907 : 

Cofferdam,  20  feet  wide linear  feet—  467 

Ordinary  excavation cubic  yards—  3, 945 

Deposit  excavation do 1,696 

Roclc   excavation do 2, 175 

Ordinary    filling do 5, 904 

Upper  guide  wall  foundation: 

Stone do 10 

Stone    filling do 23 

Concrete  masonry • do 15, 881 

Sewers linear  feet—  285 

Oak  timber feet  B.  M—  1, 938 

Cast  iron 1 pounds—  114, 435 

Wrought  iron  and  steel do 121,889 

Steel  castings do 535 

Ironwork  delivered  and  paid  for  under  paragraph  48  of  si)eciflca- 

tions pounds—  534, 956 

Cement  delivered barrels..  18,  681} 

Cement  used  in  the  work do 16, 547i 
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Money  statement, 

July  1,  1906,  balance  unexpended $300,885.85 

Amount  appropriated  by  sundry  civil  act  approved  March  4, 1907 270, 000. 00 

030,885.85 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement     137, 537.  37 


July  1,  1907,  balance  unexpended 493,348.48 

July  1,  1907,  outstanding  liabilities 471.97 

July  1,  1907,  balance  available 492,876.51 


July  1,  1907,  amount  covered  by  uncompleted  contracts 587, 639. 06 

Amount  (estimated)  required  for  completion  of  existing  project 330,000.00 


'  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 330,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

June  13,  1902 $100,000 

March  3,  1903 400,000 

March  3,  1905 50,000 

March  4,  1907 270,000 

Total 820,000 


CONTRACTS  IN  FORCE. 

Name  of  contractor:  Sherldan-Klrk  Contract  Company. 

Amount  and  character  of  work :  $796,152.70 ;  construction  of  Lock  and  Dam 
No.  37,  Ohio  River. 

Price  per  unit,  original  contract:  ColTerdam  14  feet  wide,  $19.41  per  linear 
foot;  cofferdam  18  feet  wide,  $20.45  i)er  linear  foot;  coflCerdam  20  feet  wide, 
$21.68  per  linear  foot;  temporary  piling,  $15  per  pile;  crib  timbers,  $42  per 
1,000  feet  B.  M. :  clearing  land.  $150  per  acre;  ordinary  excavation,  $0.50  per 
cubic  yard;  deposit  excavation,  $0.65  per  cubic  yard;  rock  excavation,  $2  per 
cubic  yard;  channel  dredging,  $0.10  per  cubic  yard;  ordinary  filling,  $0.30  per 
cubic  yard;  stone  filling,  $2.50  per  cubic  yard;  slope  walls  (dry  stone),  $3  per 
cubic  yard;  concrete  masonry,**  $4.29  per  cubic  yard;  brick  paving,«  $1.34  per 
square  yard;  roadways,  $1.20  per  square  yard  ;  combination  gutter  curb,o  $1  per 
linear  foot ;  open  gutters,*  $0.70  per  linear  foot ;  catch  baslns,o  $30  each ;  man- 
holes,a  $60  each ;  sewers,*  $1.20  per  linear  foot ;  oak  timber,  $72  per  1,000  feet  B. 
M. ;  pine  timber,  white,  $80  per  1,000  feet  B.  M. ;  cast  Iron,  $0,045  per  pound ; 
w^rought  iron  and  steel,  $0.06  per  pound ;  steel  castings,  $0.09  per  pound ;  bronze» 
$0.21  i)er  i>ound;  babbit  metal,  $0.15  per  pound;  yellow-pine  timber,  $54  per 
1,000  feet  B.  M. ;  iron  pipe,  3-inch  diameter,  $0.24  per  linear  foot;  iron  pipe, 
4-lnch  diameter,  $0.40  per  linear  foot ;  iron  pipe,  6-inch  diameter,  $0.56  per  linear 
foot ;  Iron  pipe,  8-lnch  diameter,  $1.50  per  linear  foot ;  valves,  4-inch,  $4.50  each ; 
crosses,  4-inch,  $1.75  each;  tees,  4-inch.  $0.70  each;  elbows,  4-inch,  $0.45  each; 
brass  pipe,  $0.40  per  pound.  Supplemental  contracts :  Cofferdam,  $15  per  linear 
foot;  piles,  $12.50  each;  stone,  $2.50  per  cubic  yard;  wrought  Iron  and  steel, 
steel  castings,  cast  iron  (weights,  blocks,  and  anchors),  cast  iron  (air  pipes, 
flanges,  faced),  and  steel  springs,  $0.0785  per  pound;  bronze  (nuts,  plugs,  and 

a  Cement  to  be  furnished  by  the  United  States. 
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bushings),  brass  pipes  (cast),  copper  (gaskets,  for  joints),  babbitt  metal  (pack- 
ing rings),  $0.60  per  pound;  4-inch  gate  valves  (iron,  brass  mounted),  $6.80 
each ;  6-inch  wrought-iron  pipe,  $0.95  per  linear  foot ;  4-inch  wrought-Iron  pipe, 
$0.63  per  linear  foot;  4-inch  elbows  (screw  ends),  $1.48  each;  4-inch  recessed 
couplings,  $1.28  each ;  cutting  and  threading  bolts,  $0.15  each ;  white  oak  timber 
(dressed  and  fitted),  $72  per  1,000  feet  B.  M. ;  white  pine  timber  (dressed  and 
fitted),  $80  per  1,000  feet  B.  M. 

Dates  of  approval:  Original  contract,  November  17,  1904;  supplemental  con- 
tracts, July  21  and  September  28,  1906,  and  June  28,  1907. 

Date  of  beginning :  30  days  after  notification  of  approval  of  contract. 

Date  of  expiration :  350  fair  working  days  after  date  of  commencement. 

Name  of  contractor :  Atlas  Portland  Cement  Company. 

Amount  and  character  of  work:  Cement  in  canvas  sacks  delivered  at  Fern- 
bank,  Ohio  (17,000  barrels  minimum ;  .51,000  barrels  maximum). 
Price  per  unit:  $1.46  per  barrel. 
Date  of  approval :  April  15,  1905. 

Date  of  beginning:  15  days  after  notification  of  approval  of  contract 
Date  of  expiration :  Contingent  on  progress  of  work. 


E  E  3. 

OPERATING  SNAG  BOATS  ON  THE  OHIO  RIVER  BELOW  THE  PENN- 
SYLVANIA STATE  LINE. 

The  act  of  Congress  of  September  19,  1890,  as  modified  by  that  of 
June  3,  1896,  provided  for  vearly  appropriations  of  $50,000  for  this 
work.  For  phraseology  01  these  acts  and  further  details,  see  the 
Annual  Report  for  1896,  Part  4,  page  2093. 

The  work  performed  under  this  appropriation  consists  in  the  re- 
moval of  snags,  wrecks,  rocks,  and  similar  obstructions  to  navigation. 
During  the  past  fiscal  year  the  snag  boat  operated  ovep  the  river  from 
the  Pennsylvania  State  line  to  the  mouth,  a  distance  of  927  miles. 

The  plant  belonging  to  this  work  consists  of  the  snag  boat  E.  A. 
Woodruffs  fitted  with  all  necessary  tools  and  appliances. 

The  snag  boat  was  in  commission  at  the  commencement  of  the  fiscal 
year  and,  except  some  short  intervals  required  for  repairs  or  caused 
by  high  water,  etc.,  was  engaged  in  her  regular  work,  as  stated  in 
detail  below,  from  July  1  to  December  22,  1906,  and  from  April  27 
to  June  30,  1907. 

On  July  1,  1906,  the  Woodruff  was  at  Madison,  Ind.,  en  route  up- 
stream on'her  regular  work ;  she  reached  Cincinnati  July  3,  where  she 
was  detained  in  repairing  a  broken  wrecking  engine  and  other  machin- 
ery until  July  30,  and  then  continued  upstream,  running  night  and 
day,  until  reaching  the  mouth  of  Big  Hocking  River,  198.6  miles 
below  Pittsburg.  At  this  point  the  stage  of  river  was  found  too 
low  for  travel  above,  and  the  boat  was  headed  downstream  and 
worked  back  to  Cincinnati.  A  few  days  later  a  rise  occurred  in  the 
upper  river,  and  on  August  11  the  snag  boat  again  started  upstream, 
reaching  the  Pennsylvania  State  line  on  the  15th;  returning  thence 
downstream,  obstructions  were  removed  as  far  as  Cincinnati,  where 
she  arrived  August  27. 

After  repairing  the  main  boilers,  which  required  several  davs,  the 
Woodruff  left  on  September  4  for  the  lower  river,  removing  obstruc- 
tions en  route,  and  arrived  at  the  mouth  on  September  14,  starting 
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back  on  the  return  trip  the  same  day  and  carrying  on  regular  work 
until  reaching  Cincinnati  on  the  28th.  On  October  4  the  snag  boat 
was  again  headed  downstream  for  the  purpose  of  inspecting  snag- 
boat  work  and  the  condition  of  the  river — removing  obstructions 
and  stopping  at  various  points  for  special  examination  of  improve- 
ments required — reaching  the  mouth  of  the  river  on  October  11,  and 
working  back  upstream  to  Cincinnati,  where  she  arrived  on  the  25th- 

On  October  30  the  snag  boat  left  for  work  on  the  upper  river, 
removing  obstructions  as  far  as  Wheeling,  W.  Va.,  at  whicn  point  she 
was  joined  by  Lieut.  Col.  William  T.  Rossell  for  inspection  of  that 
portion  of  the  river.  On  account  of  the  falling  river  and  low  stage 
of  water  above,  the  boat  was  headed  downstream  and  continued  oper- 
ations back  to  Cincinnati,  arriving  November  17.  The  river  above 
Wheeling  having  risen  at  this  time  to  a  stage  suitable  for  effective 
work,  the  snag  boat  returned  direct  to  that  section  on  November  20 
and  be^an  operations  at  the  Pennsylvania  State  line  on  the  28th, 
continuing  work  until  return  to  Cincinnati  on  December  11,  and 
then  remained  in  port  under  orders  to  be  ready  for  an  emergency 
run  in  case  of  accident  to  coal  fleets  then  descending  the  river.  Her 
service  was,  however,  not  required  for  this  purpose,  and  on  December 
22,  in  view  of  the  prevailing  conditions  of  high  water,  cold  weather, 
and  late  season,  she  was  placed  in  winter  quarters  near  Dam  37, 
below  Cincinnati,  and,  after  providing  for  care  of  boat  and  property, 
all  members  of  the  crew  that  could  be  dispensed  with  were  discharged. 

During  the  flood  of  January,  1907,  a  small  crew  of  steam  engineers, 
etc.,  was  employed  as  a  precaution  against  danger  to  the  snag  Doat  or 
for  her  possible  use  as  relief,  all  the  temporary  crew  being  furloughed 
as  soon  as  the  emergency  had  passed. 

On  February  23  the  danger  from  floating  ice,  etc.,  being  consid- 
ered over  for  the  winter,  the  Woodruff  was  taken  to  the  foot  of  Lewis 
street,  Cincinnati,  and  arrangements  begun  for  the  annual  repairs. 
From  this  time  until  the  latter  part  of  April  high  stages  of  river 
prevailed ;  during  March  a  flood  height  for  twelve  days  entirely  pre- 
vented some  repairs  and  delayed  others.  The  repairs  being  mostly 
finished  on  April  27,  the  snag  boat  headed  upstream,  removing 
obstructions  en  route,  reaching  the  Pennsylvania  State  line,  the  uppr 
limit  of  her  work,  on  May  8,  and  after  a  few  days  delay  by  high 
water  worked  back  downstream  to  Cincinnati.  Some  repairs  not  prop- 
erly made  or  necessarily  left  unfinished  prior  to  this  trip  we're  com- 
pleted, and  on  May  31  the  Woodruff  resumed  operations  upstream, 
the  river  below  Cincinnati  being  at  too  high  a  stage  for  satisfactory 
work  on  obstructions.  She  arrived  at  the  upper  end  of  her  district 
on  June  11  and  remained  in  that  vicinity,  awaiting  a  lower  stage 
suitable  for  effective  work,  the  crew  being  utilized  m  the  meantime 
in  recanvasing  the  roof,  repairing  a  bulkhead  on  the  main  deck,  the 
port  wheelhouse,  etc.  The  river  having  fallen  to  a  favorable  stage, 
the  boat  resumed  regular  work  downstream  on  June  21,  and  on  June 
30,  the  end  of  the  fiscal  year,  was  at  Vanceburg,  Ky.,  91  miles  above 
Cincinnati. 

The  total  record  of  obstructions  removed  by  the  Woodruff  during 
the  fiscal  year  is  as  follows:  One  thousand  and  thirty-one  snags, 
aggregating  4,754.47  tons;  4  rocks,  measuring  306  cubic  feet;  235 


uigiiized  by 


Googk 


APPENDIX   E  E — ^EEPOBT   OP   LIEUT.   COL.  BOSSELL. 


1677 


cords  drift  and  50  wrecks,  comprising  30  coal  barges,  12  coal  boats,  4 
barges,  various,  1  flatboat,  and  the  remains  of  3  steamboats.  During 
thevear  the  snag  boat  traveled  6,316  miles. 

The  importance  of  additional  plant,  adapted  to  take  full  advantage 
of  such  low  stages  of  river,  can  not  be  emphasized  too  strongly. 

It  is  believed  that  with  this  equipment  the  work  can  be  done  more 
efficiently  and  more  economically  tnan  at  present. 

List  of  steamhoat  wrecks,  by  name,  removed  from  the  Ohio  River  during  the 
fiscal  year  ending  June  30,  1907,  by  the  U.  8.  snag  boat  E.  A.  Woodruff. 


Name. 

Location. 

Miles 
below 
Pltts- 
bnig. 

Hornet 

Paden  City,  W.  Va 

132 

Pauline 

Aurora,  Ind 

494  8 

Taraaoon 

Entezprlse,  Ind 

766.6 

Summary  of  expenditures  for  operating  snag  boats  on  the  Ohio  River  for  the 
fiscal  year  ending  June  SO,  1907. 

Oflace  expenses  and  superintendence $2,100.00 

Service-- . 18. 965. 64 

Subsistence 4, 746. 34 

Fuel , 3, 015.  79 

General  supplies  and  expenses 3,842.47 

Care  and  repair  of  plant 1, 769.  50 

Total 34, 439.  74 
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IMPROVEMENT  OF  MONONGAHELA  RIVER,  WEST  VIRGINIA  AND 
PENNSYLVANIA ;  OF  ALLEGHENY  RIVER,  PENNSYLVANIA ;  OF  OHIO 
RIVER,  PENNSYLVANIA,  AND  OF  HARBOR  AT  PIITSBURG,  PENN- 
SYLVANIA, 


REPORT  OF  MAJ.  H.  C.  NEWCOMER,  CORPS  OF  ENGINEERS,  FOR  THE 
FISCAL  YEAR  ENDING  JUNE  SO,  1907. 

IMPROVEMENTS. 


1.  Monongahela  River,  West  Virginia. 

2.  Monongahela  River,  Pennsylvania. 

3.  Operating   and   care  of   locks   and 

dams,    Monongahela   River,   West 
Virginia  and  Pennsylvania. 

4.  Allegheny       River,       Pennsylvania, 

open-channel  work. 

5.  Allegheny  River,  Pennsylvania,  con- 

struction of  locks  and  dams. 

6.  Operating   and   care   of   locks   and 

dams,  Allegheny  River,  Pennsyl- 
vania. 


7.  Ohio  River,  Pennsylvania. 

8.  Dredging  Ohio  River,  Pennsylvania. 

9.  Operating  snag  boats  on  the  Ohio 

River,  Pennsylvania. 

10.  Operating  and  care  of  locks  and 

dams,  Ohio  River,  Pennsylvania. 

11.  Harbor  at  Pittsburg,  Pennsylvania. 


United  States  Engineer  Office, 

Pittsburg,  Pa,,  July  9,  1907. 
General  :  I  have  the  honor  to  forward  herewith  annual  reports  of 
works  under  my  charge  for  the  year  ending  June  30, 1907. 
Very  respectfmly,  your  obedient  servant, 

H.  C.  Newcomer, 
Major,  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A. 


F  F  I. 


IMPROVEMENT  OF  MONONGAHELA  RIVER,   WEST   VIRGINIA. 

This  work  was  in  local  charge  of  Mr.  J.  L.  Callard,  assistant  engi- 
neer, during  the  fiscal  year. 

Lock  and  dam  No.  10. — ^The  height  of  the  lower  guide  crib,  which 
is  156  feet  long,  was  increased  6  feet,  and  at  its  lower  end  a  return 
crib  was  built  to  connect  with  the  bank.  The  space  back  of  the 
crib  was  filled  within  2  feet  of  grade  with  stones  and  coarse  gravel, 
and  the  surface  of  two-thirds  of  the  space  was  covered  with  stone 
paving,  and  the  remainder  of  the  surface  with  a  2-foot  layer  of 
riprap. 
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Locks  and  Dams  Nos.  11^  13^  and  H, — At  each  of  these  locks  the 
height  of  the  lower  guide  wall,  which  is  50  feet  long,  was  increased 
6  feet,  and  its  length  was  increased  100  feet  by  the  construction  of 
a  crib,  having  at  its  lower  end  a  return  crib  to  connect  with  the  bank. 
The  space  back  of  both  wall  and  crib  was  filled  within  2  feet  of  grade 
with  stones  and  coarse  gravel.  The  surface  of  the  space  back  of 
the  wall  was  protected  with  stone  paving  and  that  back  of  the  crib 
with  a  2-foot  layer  of  riprap. 

In  connection  with  the  above-mentioned  work  there  were  used,  ap- 
proximately, 107,400  feet  B.  M.  of  oak  timber  and  3,048  cubic  yards 
of  stone. 

Money  statement, 

July  1,  1906,  balance  unexpended $99,777.30 

Amount  received  from  sale  of  condemned  property 21. 64 

99,  79a  9* 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 30, 994.  89 

July  1,  1907,  balance  unexpended 68,804.05 

July  1,  1907,  outstanding  liabilities 432.05 

July  1,  1907,  balance  available 68,372.00 


APPROPRIATIONS. 

June  10,  1872,  improving  Monongahela  River  between  Morgantown 

and  New  Geneva 1125,000.00 

March  3,  1873,  improving  upper  Monongahela  River  near  Morgan- 
town,  W.  Va 66,000.00 

June  23,  1874,  improving  upper  Monongahela  River  near  Morgan- 
town,  W.  Va 25,000.00 

March  3,  1875.  improving  upper  Monongahela  River  near  Morgan- 
town,  W.  Va 1 22,000.00 

June  18,  1878,  improving  Monongahela  River,  West  Virginia  and 

Pennsylvania 25, 000.  00 

March  3,  1879,  Improving  Monongahela  River,  West  Virginia  and 

Pennsylvania 24,000. 00 

June  14,  1880,  improving  Monongahela  River.  West  Virginia 25,000.00 

March  3,  1881,  improving  Monongahela  River,  Pennsylvania  and 

West  Virginia 25,000.00 

August  2,  1882,  improving  Monongahela  River,  West  Virginia 25,000.  00 

July  5,  1884,  improving  Monongahela  River,  West  Virginia 45,000.00 

August  5.  1886,  Improving  Monongahela  River,  Pennsylvania  and 

West    Virginia 90, 900. 00 

August  11,  1888,  improving  Monongahela  River,  West  Virginia 35,000.00 

September  25,  1889  (allotment) 4,000.00 

July  13,  1892,  Improving  Monongahela  River,  West  Virginia 25, 000. 00 

August  18.  1894,  Improving  Monongahela  River,  West  Virginia  and 

Pennsylvania 20, 000. 00 

June  3.  1896,  Improving  upper  Monongahela  River,  West  Virginia^  30,000.00 

June  4,  1897,  improving  upper  Monongahela  River,  West  Virginia.  350, 000.  OO 

July  1.  1898,  Improving  upper  Monongahela  River,  West  VIrginia__  400, 000.  OO 

June  28,  1902,  improving  Monongahela  River,  West  Virginia 350, 000. 00 

April  28,  1904,  improving  Monongahela  River.  West  Virginia 100, 000. 00 

Total 1,711,900.00 

Received  on  bond  of  failing  contractor 107,463.86 

Receipts  from  sales 21.64 

/  1,819,385.50 
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COMMERCIAL   STATISTICS. 

Traffic  through  United  States  Locks  Nos.  9-15,  inclusive,  for  the  year  1907,  as 
measured  by  the  commerce  through  Lock  No,  9. 

Freight tonso_    36,972 

Passengers number—    12, 516 


F  F  2. 

IMPROVEMENT  OF  MONONGAHELA  RIVER,  PENNSYLVANIA. 

Rebuilding  Lock  and  Dam  No.  2. — ^This  work  was  in  local  charge 
of  Mr.  T.  P.  Roberts,  assistant  engineer,  from  the  beginning  of  the 
fiscal  year  until  the  completion  of  the  lock  and  dam. 

During  the  month  of  Julv,  1906,  10  drums,  forming  the  adjustable 
top  of  dam,  400  feet  long  jfrom  lock  wall  to  pier  in  mid  river,  were 
completed  and  placed  in  operation.  By  September  11  the  two  gaps 
in  the  remaining  400  feet  of  the  dam  were  filled  with  concrete  (about 
260  cubic  yards)  and  10  drums  put  in  place,  and  the  entire  line  of 
dam,  with  20  drums  forming  its  adjustable  top,  was  completed,  prov- 
ing of  decided  benefit  to  navigation  by  raising  the  pool  an  extra  3  feet 
when  desired. 

The  actual  quantities  of  materials  placed  under  contract  and  the 
cost  thereof  in  unit  quantities  are  given  below. 

Furnishing  and  delivering  a  steel  movable  top  for  Dam  No,  2, 
[Contractor:  Penn  Bridge  Company.] 


Item. 

Designation. 

Quantities. 

Price  per 
pound. 

Malleable  Iron 

Pounds 

8,600 
260,700 

OmU. 
14.00 

Steel 

do 

4.78 

Rebuilding  Lock  and  Dam  No.  3. — This  work  was  in  local  charge 
of  Capt.  F.  C.  Boggs,  Corps  of  Engineers,  from  July  1, 1906,  to  Janu- 
ary 14,  1907,  and  of  Capt.  E.  M.  Adams,  Corps  of  Engineers,  from 
February  11,  1907,  to  June  30,  1907. 

During  the  year  The  Dravo  Contracting  Company,  of  Pittsburg, 
Pa.,  contractor  for  building  the  lock,  ffuide,  and  guard  walls,  com- 
pleted its  work  and  removed  the  cofl^rdam.  The  same  company, 
under  an  emergency  contract,  built  the  foundation  for  power  house, 
the  power  house  being  also  completed  under  contract  with  Joseph 
Moscarelli,  of  Beaver  Falls,  Pa.  The  Hall  Steam  Pump  Company, 
of  Pittsburg,  Pa.,  furnished  and  installed  compressed  air  machinery 
for  operating  the  lock,  under  contract.  Two  lock  houses  were  com- 
pleted under  Contract  with  the  B.  J.  Jacobs  Lumber  Company,  of 
West  Elizabeth,  Pa.,  with  the  aid  of  labor  and  material  furnished  by 
the  United  States  on  account  of  delay  and  some  poor  work  on  the 

{)art  of  the  contractor.    Air  and  water  lines  were  installed  on  the 
ocks. 


o 2,000  pounds.. 


» •z,y]^J^}  pounos. .  r-^  t 
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The  United  States,  by  hired  labor,  erected  four  pairs  of  lock  gates, 
and  also  installed  the  engines  for  operating  valves  and  lock  gates. 

The  valves  and  valve-operating  machinery  were  installed  in  the 
abutment,  for  use  in  connection  with  maneuvering  of  movable  top  of 
dam.  The  pier  about  midway  in  dam  was  completed,  and  foundation 
of  eastern  section  of  dam  was  75  per  cent  completed. 

Dredging  was  carried  on  above  and  below  the  lock,  sill  water  to 
both  entrances  being  thereby  secured. 

The  quantities  of  materials  placed  or  work  done  by  hired  labor  were 
as  follows:  Material  dredged,  46,000  cubic  yards;  rock  removed, 
2,600  cubic  yards;  riprap  placed,  1,020  cubic  yards;  round  piles 
driven  in  dam,  570;  Wakefield  sheet  piling  driven  in  dam,  210;  crib 
built  and  sunk  in  dam,  376  by  11  by  18  feet;  cofferdam  built,  700  feet; 
concrete  placed  in  the  dam,  260  cubic  yards;  concrete  placed  in  the 
pier,  490  cubic  yards. 

The  river  chamber  of  the  lock  was  opened  to  navigation  on  May  20, 
1907. 

The  actual  quantities  of  materials  placed  under  contract  and  the 
cost  thereof  in  unit  quantities  are  given  below : 

Building  a  lock  with  two  chambers,  two  guide  walls,  and  a  guard  wait 
[Contractor:  The  Dravo  Contracting  Company.] 


Earth  excavation  . 
Rock  excavation . , 

Backfill , 

Concrete 


Item. 


DesigTiatlon. 


Cubic  yards  . 

do 

do 

do 


Quantities. 


12,387 
6,555 
3.639 

29,267 


Price  per 
cubic 
yaM. 


$0.50 

2.00 

.80 

5.25 


Constructing  concrete  foundation  and  floor  for  power  house. 
[Contractor:  The  Dravo  Contracting  Company.] 


Item. 

Deelfrnation. 

Cubic  yards 

do 

Excavation 

Concrete 

Quantities. 


Price  per 
cubic 
yard. 


212 

764 


10.75 
7.25 


Building  and  delivering  five  pairs  of  lock  gates  and  anchorages, 
(Contractor:  N.  I).  Yant  &  Co.] 


Item. 


Designation. 


Medium  steel ,  Pounds . 

Iron  and  steel  castings I do . . 

Bronse ' do.. 

Anchorages : , do  . . 


Quantities. 


Price  per 
pound. 


i  Cents. 

499,882  3> 

8,600  4| 

120  SO 

25,350  I  51 

I 


Rebuilding  Lock  and  Dam  No,  5. — On  March  2,  1907,  Congress 
appropriated  $256,042  for  the  be^nning  of  work  on  the  construction 
of  this  lock  and  dam,  and  authorized  additional  work  to  the  amount 
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of  $500,000.  Plans  for  the  abutment  and  dam,  to  be  built  by  hired 
labor,  have  been  approved.  Plans  and  specifications  for  the  double 
lock,  guard  and  guide  walls,  to  be  built  under  contract,  have  been 
submitted  to  the  Chief  of  Engineers. 

Money  stateraenL 

[For  detailed  money  statements  see  pages  545  and  546.] 

July  1,  1906,  balance  unexpended 1 $484,097.54 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 250,  042.  00 


740, 139.  54 
June  30,  1907,  amount  exi)ended  during  flscal  year,  for  works  of  Im- 
provement       371,  479.  44 


July  1,  1907.  balance  unexi)ended , 368,660.10 

July  1,  1907,  outstanding  liabilities 15,694.04 


July  1,  1907,  balance  available 352, 966. 06 


July  1,  1907,  amount  covered  by  uncompleted  contractH 20,216.51 

Amount  (estimated)  required  for  completion  of  existing  project 500, 000. 00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement  (new  Dam  5),  in  addition  to 
the  balance  unexpended  July  1.  1907 400,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

APlPROPRIATIONS. 

August  11,  1888,  costs  of  condemnation.  Lock  and  Dam  No.  7,  Mo- 

nongaliela  River,  Pennsylvania o  $5, 000. 00 

September  19,  1890,  trosts  of  condemnation.  Look  and  Dam  No.  6, 

Monongahela  River,  Pennsylvania ^5, 000. 00 

August  11,  1888,  purchase  of  upper  Lock  and  Dam  No.  7,  Monon- 
gahela  River eici,  733. 13 

September  19,  1890,  purchase  of  upper  Lock  and  Dam  No.  6,  Mo- 
nongahela River <«1«2,000.  00 

June  3,   1896,  costs  of  condemnation,  property   of  Monongahela 

Navigation  Company ''H,  000. 00 

June  3,  1896,  award  for  property  of  Monongahela  Navigation  Com- 
pany   3,761,615.46 

March  3,  1899,  Improving  Locks  Nos.  3  and  6,  and  for  floating 

plant 50,  000.  00 

June  0,  19(X),  completing  improvement  at  Locks  Nos.  3  and  6.  and 

for  floating  plant 135,  556.  00 

June  13,  1902,  rebuilding  Lock  and  Dam  No.  2 200, 000.  00 

March  3,  1903,  rebuilding  Lock  and  Dam  No.  2 455,961.00 

March  3,  1905,  certain   improvements  at   Locks   and  Dams   Nos. 

5  and  6 7,850.00 

March  3,  1005,  rebuilding  Lock  and  Dam  No.  3 200,000.00 

June  30,  190(5,  rebuilding  Lock  and  Dam  No.  3 389, 196.  00 

March  2,  1907,  rebuilding  Ix)ck  and  Dam  No.  5 256,042.00 

Receipts  from  other  sources 257.32 


Total 5,  795,  210.  91 

Amount  carried  to  surplus  fund 331,  274.  71 


Total 5,  463,  936.  20 

o  Partly  applied ;  $98.64  to  surplus  fund. 

ft  To  surplus  fund.  r.-^-,-^.  kw C^OOoIp 

c  Partly  applied ;  $161,333.13  to  surplus  fund.'^'^'^""'  by  ^OOgiL 
<i  Partly  applied ;  $2,842.94  to  surplus  fund. 
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CONTRACTS  IN   FORCE. 

BITTLDINO  A  LOCK  WITH  TWO  CHAMBERS,  TWO  GUIDE  WALLS,  AND  A  GUABD  WAU. 
BELOW  TURTLE  CBEEK,  OPPOSITE  THE  EDQAB  THOMPSON  FUBNACE6,  MONONGAHELi 
RIVEB. 

Contractor :  The  Dravo  Contracting  Company,  Pittsburg.  Pa. 

Rates:  Earth  excavation,  GO  cents  per  cubic  yard;  hardpan  excavation,  75 
cents  per  cubic  yard ;  rock  excavation,  |1  per  cubic  yard ;  piles,  $6  each ;  piles, 
sheet,  $55  per  M  feet  B.  M. ;  caps,  flooring,  and  wales  (oak),  $54  per  M  feet  B.  M.; 
grillage  (hemlock).  $41.50  per  M  feet  B.  M.;  crib  timber  (hemlock).  $43  per  M 
feet  B.  M. ;  stone  ballast,  $2.50  per  cubic  yard;  concrete  (lock,  guide,  and  guard 
walls),  $5.50  per  cubic  yard;  concrete  (floor  of  lock).  $5.50  per  cubic  yard; 
I-beams  (steel),  4  cents  per  pound;  iron  for  bolts,  shoes,  etc.,  4  cents  per  pound. 

Supplemental  contract  providing  for  change  in  method  of  payment. 

Dates  of  approval :  Original  contract,  May  16,  1904 ;  supplemental  contract, 
February  23.  1906. 

Date  of  beginning  work :  June  7,  1904. 

Date  of  expiration:  June  30,  1905  (extended  for  a  reasonable  period). 

FUBNISHINO  AND  DELIVEBINO  AT  NEW   LOCK  NO.  2,   MONONQAHELA  BIVKR,  FEKNSTIr 
VANIA,  A  STEEL  MOVABLE  TOP  FOB  DAM  NO.  2,  MONONGAHELA  RIVER. 

Contractor :  Penn  Bridge  Company,  Beaver  Falls,  Pa. 

Rates :  Malleable  iron,  14  cents  per  jiound ;  steel,  4.78  cents  per  pound. 

Date  of  approval :  July  13,  1905. 

Date  of  beginning  work :  July  13.  1905. 

Date  of  expiration :  October  15,  1905. 

FURNISHING  AND  DELIVERING  ONE  PAIR  OF  STEEL  LOCK  GATES   AND  AJTCHOBAGK8  AT 
LOCK  NO.  2,   MONONGAHELA  RIVER. 

Contractor :  N.  D.  Yant  &  Company,  Allegheny.  Pa. 

Rates :  Structural  steel,  3i  cents  per  pound ;  iron  and  steel  castings,  12  c«it9 
per  pound ;  bronze,  55  cents  per  iK)und ;  anchorages,  10  cents  per  pound. 
Date  of  approval.** 

Date  of  beginning  work :  May  21,  1906. 
Date  of  expiration:  August  24,  1906  (extended  for  a  reasonable  period). 

BUILDING  A  LOCK  WITH  TWO  CHAMBERS,  TWO  GUIDE  WALLS,  AND  A  GUARD  WALL,  ON 
THE   MONONGAHELA  BH'EB,    NEAR  ELIZABETH,  PA. 

Contractor :  The  Dravo  Contracting  Company,  Pittsburg,  Pa. 

Rates:  Earth  excavation,  50  cents  per  cubic  yard;  rock  excavation,  $2  per 
cubic  yard;  back  fill,  30  cents  per  cubic  yard;  concrete,  $5.25  per  cubic  yard; 
reenforced  concrete,  $7  per  cubic  yard. 

Date  of  approval :  June  28,  1905. 

Date  of  beginning  work :  July  20,  1905. 

Date  of  expiration:  August  1,  1906  (extended  for  a  reasonable  i)erlod). 

FURNISHING  AND  DELIVERING  FIVE  FAIRS  OF  LOCK  GATES  AND  ANCHORAGES  AT   NEW 
LOCK    NO.  3,    MONONGAHELA   RIVER. 

Contractor :  N.  D.  Yant  &  Company,  Allegheny,  Pa. 

Rates:  Original  contract.  Medium  steel,  3i  cents  i)er  pound;  iron  and  steel 
castings,  4i  cents  per  pound ;  bronze,  30  cents  per  pound ;  anchorages,  5f  cents 
per  pound. 

Rate:  Supplemental  contract.  For  making  change  in  construction  of  gates, 
$65.82. 

Dates  of  approval:  Original  contract,  April  .30.  1906;  supplemental  contract, 
December  19,  190<]. 

Date  of  beginning  work :  May  12.  1906. 

Date  of  expiration:  September  15,  1906  (extended  for  a  reasonable  period). 


o  Emergency. 

uigiiized  by 
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FUBNISHINO  AND  DELIVEBINO  23  FIATS  OF  SAND  AND  70  FLATS  OF  GRAVEL  AT  NEW 
LOCK   NO.    3,   MONONOAHELA  BIVEB. 

Contractor:  Rodgers  Sand  Company,  Pittsburg,  Pa. 
Rates:  Sand,  2  cents  per  bushel ;  gravel,  li  cents  per  bushel. 
Date  of  approval :  « 


E^fe  ^f  SKol.r''  ■  }^  -j-'-^  ^y  <»-  -«- 


FUBNISHINO  AND  DELIVERING  520  FILES  ON  ROUNDHOUSE  SIDING,  MONONGAHELA 
DIVISION,  PENNSYLVANIA  RAILROAD,  WEST  ELIZABETH,  PA.  (NEW  LOCK  NO.  3, 
MONONOAHELA  RIVER). 

Contractor :  Runkle  &  Wright,  Mercer,  Pa. 
Rate :  12^  cents  per  linear  foot. 
Date  of  approval :  « 


SIS  s;  e'lsar* =h  '^  "^'"^  ^^'^ ''  '"^ 


FURNISHING  AND  DELIVERING  500  PIECES  OF  OAK  AT  ROUNDHOUSE  SIDING,  MONON- 
GAHELA DIVISION,  PENNSYLVANIA  RAILROAD,  WEST  ELIZABETH,  PA.  (NEW  LOCK 
NO.  3,  MONONGAHELA  RIVER). 

Contractor :  The  McClure  Timber  Company,  Pittsburg,  Pa. 
Rate :  ^0  per  M  feet  B.  M. 
Date  of  approval :  <» 

Date  of  beginning  work  :10n  or  before  June  30,  190G  (extended  for  a  reason- 
Date  of  expiration:  /    able  period). 

FURNISHING  AND  DELIVERING  TIMBER  ON  ROUNDHOUSE  SIDING,  MONONGAHELA  DIVI- 
SION, PENNSYLVANIA  RAHJIOAD,  WEST  ELIZABETH,  PA.  (NEW  LOCK  NO.  3,  MONON- 
GAHELA RIVER). 

Contractors:  T.  D.  Collins,  Nebraska,  Pa.;  G.  F.  Watson,  Tionesta,  Pa.,  and 
R.  T.  Buzard,  Sheffield  Pa. 

Rates:  Beech  timber  18  and  20  feet  long,  $19.50  per  M  feet  B.  M. ;  beech 
timber  30  feet  long,  1125.50  per  M  feet  B.  M. 

Date  of  approval :  « 

Eale  o?  SatSfnr'  = }«»  -  »«'-«  J»-  ^'  '^- 

FURNISHING  AND  DELIVERING  3,000  BABBELS  OF  CEMENT  (4  SACKS  TO  CONSTITUTE  A 
BABBEL)  ON  BOUNDHOUSE  SIDING,  MONONGAHELA  DIVISION,  PENNSYLVANIA  BAIL- 
BOAD,  WEST  EI.IZABETH,  PA.   (NEW  LOCK  NO.  3,  MONONGAHELA  BIVEB). 

Contractor:  D.  J.  Kennedy  Company,  Pittsburg,  Pa. 

Rate :  47^  cents  per  sack  of  95  pounds,  less  7^  cents  each  for  return  of  empty 
sacks. 
Date  of  approval :  a 
Date  of  beginning  work  :  July  1,  1906. 
Date  of  expiration:  December  1,  1906  (extended  for  a  reasonable  period). 

fubnishino  and  delivebing  two  bight-hand  aib  engines  on  dbavo  siding,  pitts- 
bubgh  and  lake  erie  railroad,  elizabeth,  pa.  (new  lock  no.  3,  monongahela 
river). 

Contractor :  J.  &  J.  B.  Milholland  Company,  Pittsburg,  Pa. 

Rate :  $2,020  for  the  two  engines. 

Date  of  approval :  <» 

Date  of  beginning  work  :  June  17,  1906. 

Date  of  expiration:  September  11.  1906  (extended  for  a  reasonable  period). 


«  Emergency. 
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TUBNI8HIN0  AND  DELIVERING  TWO  LEFT-HAND  AIB  ENGINES  ON  DRAVO  SIDING,  PITTS' 
BURGH  AND  LAKE  ERIE  RAILROAD,  ELIZABETH,  PA.  (NEW  LOCK  NO.  3,  IIONONGAHELA 
RIVER). 

CJontractor :  J.  &  J.  B.  Mllholland  Company,  Pittsburg,  Pa. 
Rate :  $2,020  for  the  two  engines. 
Date  of  approval.* 

Date  of  beginning  work :  On  or  before  September  3,  1906. 
Date  of  expiration:  On  or  before  September  3.  190(5  (extended  for  a  reason- 
able period). 

FURNISHING  AND  DELIVERING  EIGHT  CYLINDRICAL  VALVES  ON  DRAVO  SIDING,  PriTS- 
BUBOH  AND  LAKE  EBIE  BAILBOAD,  ELIZABETH.  PA.  (NEW  LOCK  NO.  3,  MONONGAHELA 
RIVER). 

Contractor:  Bair  &  Gazzam  Manufacturing  0)mpany,  Pittsburg,  Pa. 

Rate :  $4,032.05  for  the  eight  valves. 

Date  of  appro val.<> 

Date  of  beginning  work :  July  22,  1900. 

Date  of  expiration:  September  15,  1906  (extended  for  a  reasonable  period). 

BUILDING  TWO  LOCK-KEEPERS'   HOUSES   AT   NEW    iJOCK    I^.   3,   MONONGAHEIA   RIVER. 

Contractor:    B.  F.  Jacobs  Lumber  Company  (Incorporated),  West  Ellssabeth, 
Pa. 
Rate:  $6,700  for  each  house. 
Date  of  Approval :   August  8,  1906. 
Date  of  beginning  work :  September  7,  1906. 
Date  of  expiration:  January  7,  1007  (extended  for  a  reasonable  period). 

FURNISHING    AND    INSTALIJNG    COMPRESSED-AIR    MACHINERY    FOR    NEW    LOCK    NO.    3, 

MONONGAHELA   RIVER. 

Contractor:  Hall  Steam  Pump  Company,  Pittsburg,  Pa. 

Rate,  original  contract :  $11,349. 

Rate,  supplemental  contract:  For  making  change  in  form  and  dimension  of 
flues,  $136. 

Dates  of  approval:  Original  contract  August  KJ,  1906;  supplemental  con- 
tract, April  27.  1907. 

Date  of  beginning  work :  August  20,  1906. 

Date  of  expiration :  February  2,  1907  (extended  ifor  a  reasonable  period). 

CONSTRUCTING   CONCRETE   FOUNDATION   AND  FLOOR  FOB  POWEB   HOUSE  AT   NEW    LOCK 
NO.    3,    MONONQAHEIJL   BIVEB. 

Contractor:  The  Dravo  Contracting  Company,  Pittsburg,  Pa. 

Rates,  original  contract :  Excavation,  75  events  per  cubic  yard ;  concrete,  $7.25 
per  cubic  yard. 

Rates,  supplemental  contract:  For  increased  quantities  of  excavation  and 
concrete ;   unit  prices  same  as  specified  in  original  contract. 

Dates  of  approval :  Original  contract  a ;  supplemental  contract,  November  24, 
1906. 

Date  of  beginning  work :  August  27,  1906. 

Date  of  expiration :  August  31,  1906. 

BUILDING   A   POWEB   HOUSE  AT   NEW   LOCK   NO.  3,   MONONGAHELA  RIVKB. 

Contractor:  Joseph  Moscarelli,  Beaver  Falls,  Pa. 
Rate,  original  ctmtract:  $7,(>57. 

Rate,  supplemental  contract:  For  constructing  bay  window,  $200. 
Dates  of  approval :   Original  contract,  September  19,  1906 ;  supplemental  con- 
tract, N()veml)er  1,  1906. 

o  Emergency. 
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FUBNI6HIN0  AND  DELIVEBING  EIGHT  BETS  OF  MAGHINEBT  FOB  OPERATING  GATES, 
ETC.,  ON  DBAVO  SIDING,  PITTSBUBGH  AND  LAKE  ERIE  BAILBOAD,  ELIZABETTH,  PA. 
(new  lock  no.  3,  MONONGAHELA  BIYEB). 

CJontractor:  J.  &  J.  B.  Mllholland  Company,  Pittsburg,  Pa. 

Rate :  $5,400  for  the  eight  sets  of  machinery. 

Date  of  approval.* 

Date  of  beginning  worlt :  September  19,  1906. 

Date  of  expiration:  October  20,  1906  (extended  for  a  reasonable  period). 

BUILDING  AND  DELIYERING  A  STEEL  MOVABLE  TOP  FOB  NEW  DAM  NO.  3,  MONONGAHELA 

BIVEB. 

Contractor :  Penn  Bridge  Company,  Beaver  Palls,  Pa. 

Rates:  Structural  steel,  including  all  bolts  aad  washers,  5.35  cents  per 
pound ;  bronze  springs  and  t>olts,  80  cents  per  pound ;  rubber  packing,  65  cents 
per  pound;  malleable  iron  hinges,  13.5  cents  per  pound. 

Date  of  approval:  May  14,  1907. 

Date  of  beginning  work :  June  1,  1907. 

Date  of  expiration :  September  28,  1907. 


F  F  3, 


OPERATING  AND  CARE  OF  LOCKS  AND  DAMS,  MONONGAHELA  RIVER, 
WEST  VIRGINIA  AND  PENNSYLVANIA. 

The  operating  and  care  of  Locks  and  Dams  Nos.  1  to  6,  inclusive, 
were  in  charge  of  Mr.  T.  P.  Roberts,  assistant  engineer,  and  Locks 
and  Dams  Nos.  7  to  15,  inclusive,  in  charge  of  Mr.  J.  L.  Callard, 
assistant  engineer,  during  the  fiscal  year. 

Aside  from  routine  operations  and  minor  repairs,  the  principal 
items  of  work  at  the  various  locks  and  dams  were  as  follows : 

Lock  and  Dam  No,  1, — In  July  new  steel  gates  were  substituted 
for  the  old,  decayed  wooden  gates  at  the  upper  end  of  the  large  lock. 
The  old  gates  had  been  in  service  sixteen  years  knd  had  been  operated 
approximately  1,000-  times  per  month  durmg  that  period.  The  down- 
stream end  of  the  lower  guide  crib,  for  a  length  of  about  150  feet, 
was  extensively  repaired  above  the  water  line,  the  amount  of  timber 
used  being  21,000  leet  B.  M.  About  June  1  work  was  started  upon 
repairs  to  lock  walls  and  gates  of  the  outer  lock  and  lower  gates  of 
large  lock,  involving  the  quoins,  valves  in  gates,  acorn  plates,  repairs 
to  gate  arms,  sheeting,  etc.  During  the  March  flood  the  lock  walls 
were  submerged  to  the  depth  of  16.4  feet,  doing  some  damage  to  the 
office  building,  fences,  etc. 

Lock  and  Dam  No.  2. — Owing  to  the  need  of  dredge  boats  at  new 
work  in  progress  elsewhere  on  new  locks  and  dams,  work  upon  the 
removal  of  the  old  abandoned  Lock  and  Dam  No.  2  was  frequently 
interrupted.  By  the  end  of  June,  however,  about  430  feet  of  the 
dam  and  the  outer  lock  wall,  which  latter  required  blasting,  were 
removed  to  a  depth  of  about  12  feet  below  pool  level.  About  500 
feet  of  the  dam  still  remains  and  will  be  removed  in  whole  or  in 
great  part  during  the  coming  season.  The  March  flood  carried  away 
a  frame  warehouse  65  feet  by  30  feet,  which  had  been  moved  on  boats 
from  the  old  to  the  new  lock.     Its  foundations  were  not  completed 

a  Emergency. 
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when  the  flood  came;  fortunately  it  contained  but  little  property. 
On  account  of  continuous  high  water  during  the  winter  ana  to  date, 
there  has  been  no  necessity  for  raising  the  drum  weirs  on  the  dam. 
These  drjims,  when  up,  add  3  feet  to  the  navigable  depth  in  pool 
No.  2. 

Lock  and  Dam  No.  3. — ^In  May  it  was  found  necessary  to  overhaul 
a  number  of  the  lock  gates  and  do  considerable  repair  work  to 
masonry  of  the  middle  wall  to  keep  the  locks  in  efficient  service  for 
the  few  months  rems^ining  until  the  new  lock  and  dam,  1  mile  below, 
are  completed.  It  was  also  found  necessary  after  the  spring  floods  to 
dredge  about  10,000  cubic  yards  of  deposits  from  the  lower  approach 
to  the  old  locks. 

Lock  and  Dam  No.  ^. — ^The  upper  end  of  the  lar^  lock  was 
pumped  out  September  22,  to  effect  repairs  to  the  horizontal  but- 
terfly filling  valves  in  the  floor  above  the  upper  gates.  These  valves 
had  been  in  use  for  twenty-one  years  witnout  requiring  attention. 
Kepairs  were  completed  October  3. 

Lock  and  Dam  No,  5. — The  lock  was  closed  for  repairs  for  several 
weeks  during  August  and  September.  The  breast  wall  was  rebuilt 
in  part,  six  new  horizontal  nlling  valves  put  in  place,  miter  siUs 
repaired,  and  chamber  floor  replanked  throughout.  The  protection 
crib  outside  of  lock  wall  was  repaired  by  the  removal  of  decayed 
timbers  above  lower  pool  level. 

Lock  and  Dam  No.  6. — ^The  timber  abutment  of  the  dam  was  re- 
paired with  new  timber  and  plank  sheeting.  A  diver  was  employed 
to  effect  repairs  to  filling  valves. 

Lock  and  Dam  No.  7. — A  bathroom  was  built  in  the  basement  of 
dwelling  No.  1  and  a  sewer  laid  from  the  bathroom  to  the  river. 
Both  dwellings  and  the  office  room  were  equipped  for  heating  and 
lighting  with  natural  gas.  Minor  repairs  were  made  to  the  buildings. 
A  slip  of  the  right  bank  of  the  river  just  above  the  lock  was  removed 
by  the  dredge  Easterh.  Oak  guard  rails  were  placed  along  the  front 
edges  of  the  tops  of  both  lock  walls.  The  lower  gates  were  thrown 
and  wickets  in  same  repaired.  It  has  been  found  that  medium  hard 
bronze  collars  or  rings  on  wicket  bearings  in  use  from  five  to  eight 
years  under  water,  working  against  steel  bearings,  show  but  slight 
indication  of  wear,  whereas  the  steel  in  some  cases  has  been  greatly 
worn  by  the  mud  and  sand  carried  in  suspension. 

Lock  and  Dam  No.  8. — Concrete  foundations  were  built  for  two 
privies  and  the  privies  moved  thereon.  Tile  drains  were  laid  to 
carry  the  waste  water  from  both  dwellings  to  the  privies  and  a  sewer 
line  was  laid  from  the  privies  to  the  river.  Both  dwellings  and  the 
office  room  were  equipped  for  heating  and  lighting  with  natural  gas. 
Bars  formed  at  the  entrances  of  the  lock  were  removed  by  the  dredge 
Eastern.  During  a  freshet  in  December,  about  80  feet  of  the  apron 
of  the  dam  next  the  lock  wall,  owing  probably  to  vibrations  or  the 
timbers,  loosened  its  bolts  and  floated  up,  and  as  it  was  bound  in  with 
timbers  of  the  dam  proper,  nearly  the  whole  structure  for  the  length 
mentioned  was  carried  away  by  the  powerful  current  setting  throi^ 
the  gap.  Fortunately  the  foundation  was  rock,  more  or  less  solid.  A 
cofferdam  above  the  gap  was  nearly  completed  when,  on  January  17, 
it  was  carried  away  by  a  freshet.  Dimension  stone  was  then  thrown 
above  the  gap  from  the  lock  until  enough  water  was  shut  off  to  permit 
the  sinking  of  cribs  and  the  rebuilding  of  the  dan^jygtof'^fQlWt^tan- 
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tial  manner,  the  completion  of  which,  owing  to  frequent  rises,  was 
delayed  until  about  March  1. 

Lock  and  Dam  No,  9. — ^A  bar  formed  at  the  lower  entrance  to  the 
lock  was  removed  by  U.  S.  dredge  No.  1. 

Lock  and  Dam  No.  10. — ^The  stone  paving,  damaged  by  floods,  was 
repaired^  and  the  joints  of  the  stone  paving  on  the  lock  terreplein 
were  pomted  with  cement  mortar.  Ihe  rooms  of  both  dwellings 
were  papered,  except  the  kitchens,  which  were  painted.  Steel  cover 
plates  were  placed  over  thegate  anchorages. 

Lock  and  Dam  No.  11. — 'Tne  group  of  buildings  was  inclosed  with  a 
wire  fence.  Joints  of  the  stone  paving  on  the  lock  terreplein  were 
pointed  with  cement  mortar.  The  left  bank  of  the  river  was  covered 
with  riprap  from  the  end  of  the  upper  guide  wall  to  the  upstream 
boundary  of  the  lock  grounds,  and  the  riprap  protection  to  the  right 
bank  below  the  dam  was  repaired.  The  rooms  of  both  dwellings  were 
papered,  except  the  kitchens,  which  were  painted.  Steel  cover  plates 
were  placed  over  the  gate  anchorages  and  over  the  right  valve  ma- 
neuvering gear. 

Lock  and  Dam  No.  12. — ^The  joints  of  the  stone  paving  on  the  lock 
terreplein  were  pointed  with  cement  mortar.  A  concrete  gutter  and  a 
tile  drain  were  laid  at  both  ends  of  the  lock  terreplein  to  catch  and  . 
carry  off  the  surface  water.  The  damage  done  to  the  river  bank 
below  the  abutment  end  of  the  dam  by  the  floods  was  repaired.  Steel 
cover  plates  were  placed  over  the  gate  anchorages  and  over  the  right 
valve  maneuvering  gear.  The  rooms  of  both  dwellings  were  papered, 
except  the  kitchens,  which  were  painted. 

Lock  and  Dam  No.  13. — The  joints  of  the  stone  paving  on  the  lock 
terreplein  were  pointed  with  cement  mortar.  The  rooms  of  the  two 
dwellings  were  papered,  except  the  kitchens,  which  were  painted. 
Steel  cover  plates  were  placed  over  the  gate  anchorages  and  over  the 
right  valve  maneuvering  gear. 

Lock  and  Dam  No.  14»—A.  concrete  apron  2  feet  thick  and  having 
an  average  width  of  30  feet,  reenforced  in  both  directions  with  old 
chains,  was  laid  over  the  stone  paving  covering  the  bank  next  below 
the  core  wall  at  the  abutment  end  of  the  dam.  A  bulkhead  of  clayey 
material,  with  a  row  of  2-inch  plank  along  its  center  line,  was  built 
across  a  low  place  back  of  the  railroad  track,  and  about  on  a  line  with 
the  core  walls.  A  section  of  the  sunken  stone  paving  on  the  lock  terre- 
plein was  relaid.  The  damage  done  by  the  noods  to  the  riprap  pro- 
tection to  the  right  bank  of  the  river  below  the  dam  was  repaired. 
The  joints  of  the  stone  paving  on  the  lock  terreplein  were  pointed 
with  cement  mortar.  The  rooms  of  both  dwellings  were  papered, 
except  the  kitchens,  which  were  painted.  Steel  cover  plates  were 
placed  over  the  gate  andiorages  and  over  the  right  valve  maneuver- 
ing gear. 

Lock  and  Dam  No.  15. — The  joints  of  the  stone  paving  of  the  high- 
way across  the  lock  terreplein  were  filled  with  clay  puddle.  The 
brick  paving  on  the  lock  terreplein  and  the  stone  paving  back  of  the 
lower  guide  wall  were  repaired.  A  concrete  platform  was  laid  below 
the  lower  wing  wall.  Repairs  were  made  to  one  of  the  filling  valves. 
The  rooms  of  both  dwellings  were  papered,  except  the  kitchens,  which 
were  painted.  Steel  cover  plates  were  placed  over  the  gate  anchor- 
ages. 
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Boat  yard  and  shop.  Lock  No.  4- — A  number  of  wickets  for  the 
movable  dams  on  the  Ohio  River  were  made  at  the  yard.  The  con- 
struction of  a  pair  of  new  dredge  scows  was  in  progress  at  the  end  of 
the  year.  The  sawmill  furnished  most  of  the  material  needed  in 
repairs  to  dams,  steamers,  flatboats,  etc.  The  machine  shop  was  kept 
busy  in  repairs  to  dredge,  derrick,  pile  driver,  and  pump  boats ;  also 
repairs  to  operating  machinery  of  lock  gates. 

Snagging^  dredging^  etc. — The  snag  boat  Swan  and  repair  steamer 
Slackwater^  on  their  various  trips  along  the  river  below  Dam  No.  9, 
removed  57  snags  from  the  channel,  Eesides  also  removing  several 
pieces  of  wrecked  boats.  The  Swan  was  engaged  much  of  the  time 
m  towing  service  for  new  Lock  No.  3,  in  crib  building  below  locks  in 
West  Virginia  and  elsewhere,  and  tending  dredge  boats.  During  the 
season  dredge  boat  No,  1  removed  from  approaches  to  Lock  No.  4, 
1,100  cubic  yards  of  material,  and  from  old  Lock  No.  2,  15,400  cubic 
yards  of  material.  Most  of  the  time  the  dredge  was  at  work  at  new 
lx)ck  No.  3,  banking  cofferdams,  etc.,  and  old  Lock  No.  2,  removing 
river  wall  of  lock  and  part  of  dam,  the  stone  saved  from  which  was 
loaded  into  flats,  taken  to  the  Allegheny  River  and  deposited  below 
the  bear-trap  gates  of  Herr  Island  dam,  where  there  had  been  much 
scouring. 

A  two  days'  rainfall  on  March  13  and  14  over  the  southern  half  of 
the  watershed  of  the  Ohio  above  Pittsburg  resulted  in  a  local  flood 
which  reached  a  stage,  on  the  15th,  2  feet  higher  than  the  floods  of 
1832  and  1884,  the  highest  previously  known.  The  second  day's  rain 
were  concentrated  in  a  district  south  and  east  of  the  city  and  so  near 
that  the  rise  reached  the  head  of  the  Ohio  very  quickly.  The  rivers 
have  remained  too  high  to  the  end  of  the  fiscal  year  to  permit  of  a 
careful  examination  of  the  dams,  but  so  far  as  can  be  determined  they 
will  require  no  extraordinary  repairs.  During  the  flood,  steamers 
and  fleets  of  vessels  passed  freely  over  the  dams  up  to  Dam  No.  5, 
until  stopped  by  insufficient  clearance  under  bridges.    . 


Digitized  by 


Google 


APPENDIX  F  P — ^REPOBT  OP  MAJOE  NEWCOMER. 


1691 


^ 


I 


1 


I 


.•d 


I 


3'   I 


9  M 


i 


1^    i 


51    S? 


s  * 


I 


©2  i 

R    1   §   §   8   I 


I 


s 


S  S  a  *  ;§ 


s 
^g 


^1 


l^^g  il    R  1 1  ^  8 1  'I 


1  s"'  i  g 


^    I  §  §  s  I  §1 


il 


§3  ^to  S 

73  ood  so 


lO       o     PI     (O     eo     le         -g  Sj4 

R    ^  g  ^  a-  !g  ll      ^1 
S 


s 


s^'    d  s  ie  s 


111 


.   «oe>«   o     o  J4 


^  i  §  §  I  ml  ?| 


§ 


^    :i  s 


S    8 


Ss^^ggl     a;S||g|  sill  gg 


»« 


=*  I  s  s  s  illl  ig 


oor^io 


S'3 


Is^ 


ct-o 


I 

3 


1 


I 


I 


9   *slei2lfl1'2'g 


«1 


fe-i'SlI 


SS 


g  I  g     as  as  I  g  §  I  |gi§ig|  & 


-  ^Uh  ''tS3  t3I3M  i  §  g  |3§°^S^£    t 


!  is 


s  ii 


55  I  e  II  :| 


^ 

p  5 


*3 


I  1 


*      2  g   =3   =3  i    8 
-I    I   2   S  .1  .|  .1 : 


6e-  S  S" 


2 

il 
II 


I 


uigiiizea  oy  ' 


oogle 


1692        REPORT   OF   THE   CHIEF   OF   ENGINEERS,  IT.  S.  ABKY. 


c 
o 
O 


^ 
S 
^ 
& 


I 
I 


I 


i 

i 

5 

^' 

7.1 

Maaonry, 

vertical 

face. 

Rock. 

9.3    '         8.5 

Concrete  i  Concrete 
sloped.  1  sloped. 

Rock.  1      Rock. 

1 

1 

_ 
o 

00 

8.4 

Timber, 

vertical 

face. 

Rock. 

9.6              7.0              8.9 

Masonry  Concrete  Concrete 
sloped,      sloped,      sloped. 

Rock.        Rock,  j      Rock. 

1 
1 

5.5 
Masonry. 

Rock. 

r-' 

4.8 

Maaonry 
sloped. 

Hardpan. 

«© 

5.7 

Crib, 

vertical 

face. 

Gravel. 

uj 

8.2 

Crib, 

vertical 

face. 

Gravel. 

■• 

2.7 

Con- 
crete 
Hloped. 

Gravel. 

•'1 

.•6 



Con- 
crete, 
verti- 
cal 
face. 
Piles  in 
gravel 
and 
sand. 

1.9 

Crib, 
verti- 
cal 
face. 

Gravel. 

a0to4  1     3.0 
feet.    ' 

Crib.      Con- 
1  Crete, 
verti- 
cal 
face. 
Gravel.    Piles 
in 
gravel. 

1 

1 
1 

Fall  over  at  epoch 
of  submergence 
of  lock  walls. 

Abutment:  Type . . 

Founded  on 
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ALLOTMENTS. 


August  15,  1884 |1, 000. 00 

September  1,  1884 4, 000. 00 

November  3,  1884 4, 500. 00 

December  20,  1884 500. 00 

June  1,  1885 100.  00 

July  22,  1885. 1, 000. 00 

July  10,  1886 1,200.00 

March  1.  1887 1,100.00 

July  1,  1887 11,000.00 

July  11,  1888 6,270.00 

October  27,  1888 3,000.00 

July  17,  1889 1,480.00 

October  7,  1889 1,500.00 

November  6,  1889 1,200.00 

July  24,  1890 12,300.00 

July  8,  1891 24,250.00 

July  21,  1892 34,017.86 

July  21,  1893 23, 574.  72 

July  23,  1894 25,664.00 

July  12,  1895 20,372.40 


July  28,  1896 |19, 232. 84 

July  15.  1897 ol3,070.87 

August  2,  1897 6119,  734. 49 

October  8,  1897 125.00 

September  1, 1898 ©197, 627. 93 

August  14,   1899 169,838.00 

September  7,  1900 175. 474. 96 

August  5,  1901 159,  266.  46 

July  26,  1902 237,963.86 

August  4,  1903 200, 949. 31 

August  10,  1903 21, 050. 00 

November  18,  1903 ^21,500.00 

July  22,  1904 «255,381.10 

July  20,  1905 205, 881. 69 

January  13,  1906 /10,000.00 

July  19,  1906 234,787.44 

Receipts      from      other 

sources 3, 720. 32 

Total  .1 2, 223, 633. 25 


Statement  of  expenditures  for  operating  aitd  care  of  locks  a/nd  dams  Mononga- 
Jiela  River,  West  Virginia  and  Pennsylvania,  during  the  fiscal  year  1907. 


Item. 


Amount. 


Salaries  and  wages  for  regular  hired  labor  force 

MlsceHaneous  supplies  and  services 

Dam,  lock,  boat,  and  boat-vard  supplies  and  repair  material  not  otherwise  provided  for, 

Repaiis  to  repair  plant  and  additional  pieces  of  same 

Bebuilding,  repairs  not  otherwise  provided  for,  dredging,  and  removing  of  obstructions. . 

Total , 


$166,766.76 

8,938.65 

88,686.16 

18,860.26 

84,218.79 


242,866.62 


CONTRACTS  IN  FORCE. 

BI7ILDIN0   AND  DELIYEBINO  ON   BABOES   OB  FLATS   AT   PITT8BXTBO,   PA.,    A   STEEL  LOCK 

OATE  AND  ANCHORAGE. 

Contractor:  Lawrence  D.  Weaning,  Cleveland,  Ohio. 

Rates :  Nickel  steel,  6i  cents  per  pound ;  iron  and  steel  castings,  5  cents  per 
pound ;  bronze,  25  cents  per  pound ;  white  oak,  $85  per  M  feet  B.  M. 

Supplemental  contract,  providing  for  change  in  method  of  payment 

Dates  of  approval:  Original  contracts  ;  supplemental  contract,  February  1, 
1906. 

Date  of  beginning  work :  October  21,  1904. 

Date  of  expiration :  June  1,  1905. 

BUILDINO  A    WOODEN-HTJLL  TOWBOAT  AND  DELIVEBINO   SAME  AT  PXTTSBUBG,  PA. 

Contractor:  J.  M.  Hammitt,  Marietta,  Ohio. 

Rate:  |17,370. 

Date  of  approval :  March  31,  1906. 

Date  of  beginning  work :  April  3,  1906. 

Date  of  expiration :  June  12,  1906  (extended  for  a  reasonable  period). 


«  Locks  8  and  9. 
ft  Locks  1  to  7,  inclusive. 
<^  Locks  1  to  9,  inclusive, 
tf  Locks  10  to  15. 


0  Locks  1  to  15. 

/  For  removing  old  Lock  and  Dam  2. 

ff  Emergency, 
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COMMERCIAL  STATISTICS. 

Lockages  made  and  traffic  passed  at  Monongahela  River  locks  during  year 

ending  June  30, 1907, 


At  dam»— 

Lockages. 

Steamboato. 

Goal  boats,  barges, 
flats,  and  boat 
bottoms. 

Rafta. 

Up. 

Down. 

Up. 

Down. 

Up. 

Down. 

Up. 

Down. 

1       .           

Number. 

10,777 

6,279 

9,964 

9,376 

2,761 

823 

714 

911 

Number. 

10,394 

6.287 

9,893 

9,818 

2.822 

886 

749 

973 

Number. 

6,911 

6,437 

5,619 

6,198 

2,283 

446 

453 

702 

684 

202 

181 

192 

148 

150 

244 

Number. 

6,882 

6,445 

6,610 

6,291 

2,238 

450 

444 

701 

689 

206 

183 

192 

152 

151 

242 

Number. 

19,222 

28,388 

23,738 

20.357 

2,308 

888 

201 

213 

202 

166 

205 

158 

105 

92 

70 

Attf»i5«r. 

18.728 

23,200 

23,692 

20.404 

2,282 

400 

213 

289 

216 

163 

213 

166 

110 

102 

86 

Number. 
97 
66 
12 
8 
2 
8 
8 
8 
8 

Nwttber. 
17 

2 

14 

3     

38 

4::::::::::::::::::: 

42 

5 

52 

6 

49 

7     

42 

8 

47 

9            

719  1           764 
323  1         .844 
306             386 
302  1           821 
213  1           221 
231              238 
351              858 

18 

10 

24 

11 

1 
1 

2S 

12 

22 

13   

9 

14 

9 

15 

5 

12 

Aggregate  .... 

44,042 

48,908 

29,760 

29.826 

90,748 

90,113 

199 

423 

At  dams— 

Other  craft. 

Coal. 

Coke. 

RalU,  steel. 

Up. 

Down. 

Up. 

Down. 

Up. 

Down. 

Up. 

Down. 

1                     

Number. 
654 
391 
188 
222 
78 
296 
256 
237 
106 
148 
100 
120 
81 
89 
146 

Number. 
697 
411 
187 
208 
86 
306 
287 
264 
118 
154 
103 
116 
79 
80 
158 

Tom. 

6,680 

10,184 

8.228 

1,796 

408 

420 

528 

400 

80 

388 

444 

406 

386 

Tbru. 
4.662,960 
8,094.932 
9,139,780 
7,912,000 

642,688 

Tont. 

Tont. 
2,675 

Tons. 
10 
26 

Tons. 
8 

2 

3 

4 

65 

16 

23 

1 

7 

5 

6 

100.180 
18,920 

2 

7    

y^'.v.'.'.'.'c........'. 

8 

19,088 
17,999 
12,973 
12,869 
12,840 
12,908 
12,720 
12 

10  1 

9 

1 

5  i 

10 



1 

11 

12 

13 

14 

15 

64 

^ 

Aggregate 

3,011 

8,109 

24,352 

30,672,869 

2,675 

156  1             17 

At  dams— 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

18 

14 

15 

Aggregate. 


Other  iron  or  steel 
products 


Up.      I    Down. 


Tons. 

18,061 

5,811 

4,139 

1.791 

2,180 

1,808 

1,389 

1,201 

796 

44 

37 

41 

35 

27 

84 


37,897 


Tons. 

24,635 

10,026 

4,491 

11,434 

265 

227 

185 

196 

84 

23 

23 

22 

26 

22 

62 


51,721 


Sand. 


Up. 


Down. 


Tons. 

469,231 

126,481 

15,997 

59,738 

8,347 

245 

207 

207 

923 

379 

335 

311 

262 

248 


Tons 

47,516 

113,483 

220,780 

483 

777 

688 

812 

847 


172 
138 


667,911  I    385,838 


Qravel. 


Up.        '    Down. 


Tons. 

1,054,656 

738,647 

45,082 

81,069 

6,320 

661 

651 

561 

651 

648 

675 

1,048 

324 

207 


7bn«. 
8.276 
2,669 

""'a.'sii 

206 


69 


276 
879 
414 
138 
69 


1,876,880  1        15,985 
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Lockages  made  and  traffic  passed  at  Monongahela  River  locks  during  year  ending 
June  SO,  iP07— Continued. 


At  dam»— 

Stone. 

Brick. 
Up.      1   Down. 

Timber. 

Up. 

Down, 

Up. 

Down. 

1 

Tons. 

2,370 
147 
700 
763 
758 
706 
706 

3,161 
177 
177 
623 

1,471 
647 
267 
226 

Tons. 

6,876 

9,694 

986 

2,270 

1.982 

988 

988 

1,123 

412 

441 

429 

365 

454 

1 
Tons.    1      Tons. 
11  1 

Tons. 

14.790 

11,915 

2.295 

2,255 

109 

104 

40 

142 

112 

40 

54 

57 

40 

40 

Tons. 
1,377 

2 

2,591 
6,251 
8,093 
5,780 
6,245 
5,148 

3 

4 

12  1 

6 

290   

6 

8  1 

7 

.!               6 

8 

165 

5,545 
2,611 
2,448 
2.349 

9 

171 

10 

11 

12 

1 

2,329 

13 

'  *          1 

1,282 

14 

1 

985 

15 

243 

848 

12,883 

26.151 

321  1            342 

31,993 

58,827 

At  dAini^— 

Lumber. 

Lath  and  shingles.  ' 

Pit  posts. 

Up.       1     Down. 

Up. 

Down. 

Up. 

Down. 

1 

Tons. 

7,405 

7,373 

2,997 

1,491 

&>2 

473 

625 

677 

237 

405 

374 

Tons. 

667 

1,286 

802 

158 

1,346 

i;582 

1,752 

1.860 

1,627 

1.061 

1   fWU 

Tons. 
146 
108 
107 

Tons.    1 

Tom. 
10,000 
11,405 
7,626 
4,650 
50 

Tons. 

2 

1 

S 

4 

286 

6 

892 
112 

1 

4,900 

6 

1 

6.068 

7 

4,988 

8 



3 

2 

8 

6,661 

9 

6,148 
4,268 
4,217 

10 

11 

12 

329          ijosi 

140                  flfti 

2,405 
860 

18 

14 

263 

9QQ 

16 

46 

28,124  1          14  4AQ 

865 

3 

33,&i0 

37,286 

At  dams- 


Mine  braces. 


Ties,  railroHd. 


Wood. 


I       General 
merchandise. 


Up. 

Down. 

Up. 

Down. 

Up.      Down. 

Tons. 

7,612  , 

7,627  1 

7,879 

7,090 

6,102  , 

4,949 

2,994 

2,170 

1,692 

287 

266 

276 

238 

219 

205 

Down. 

1 

Tons. 
588 

1,110 
560 
260 

Tons. 

Totis. 
3,750 
3,200 
8.340 
1,000 

Tans. 

Tons.  '  Tons. 

Tons. 

19,592 
9,136 
2,318 
2,190 
2,418 
1,586 

2 

:■':::::::::: ::::::::: 

8 

400 

4 

6 

12,608 
13,207 
3,262 
3,286 
3,179 
2,947 
1,814 
1,595 

6 

1 

7 

12  1 

88 

30 

27 

' 

1,264 

8 

1 

939 

9 , 

884 

10 

1 

115 

11 

158 

12 1 

120 

13 

4 

8 

116 

14 

107 

16 

i-::::::::!:::::::--::::::: 

160 

....   .     ^ 

2,518  f           13 

11,291 

42,298 

12,         ,5 

49,605 

41,092 
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Lockages  made  and  iraffie  passed  at  Mononoahela  River  locks  during  year  ending 
June  SO,  1907 — Continued. 


1. 

2. 

8. 

4. 

6. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
18. 
14. 
15. 


At  dams— 


F&nn,  dairy,  and 
orchard  producU. 


I 


Up. 


Tons. 

1 !  1.600 

2 1,666 

8 :  1,475 

4 1,434 

6 913 

6 649 

7 276 

8 166 

9 113 

10 1  12 

11 1  16 

12 ;  16 

13 '  13 

14 '  16 

15 16 

Aggregate !  8,278 


At  dams- 


Aggregate  . 


Down. 


Tons. 

61 

99 

139 

258 

154 

114 

40 

25 

31 

4 

4 

4 

4 


Lire  stock,  large. 


Up. 


Tons. 
602 
721 
648 
562 
264 
196 
87 
86 
79 

26 
24 
24 
24 
26 


Down. 


Ton*. 

836 

359 

474 

283 

171 

144 

71 

56 

56 

13 

14 

IS 

13 

14 

14 


Live  stock,  small. 
Up.  Down. 


TbfM. 


Ton*. 


49 
48 
21 
47 
44 
35 


32 


246 


Passengers. 


rp. 


Down. 


Number. 

22,044 

20,572 

15,797 

12,866 

25,985 

7,670 

6.368 

7,429 

6,253 

2,211 

2, 125 

2,075 

2,281 

2,226 

8,819 


Number. 
20,794 
18,686 
14,880 
11,692 
21,281 
7,274 
6,818 
7,287 
6,263 
2,309 
2,220 
2,132 
2,361 
2,299 
3,942 


Total  tonnage. 


rp. 


1,586,518 

921,821 

95,923 

118,977 

21,748 

10,245 

7,316 

8,769 

4,776 

2,406 

2,852 

8,980 

2,062 

1,051 


139,621  129,088  »    2,788,607 


Down. 


4,774,022 

8,M4,162 

9,875,944 

7,940,789 

673,389 

190.100 

87,490 

88,822 

32,196 

24,591 

23.820 

21.380 

15,734 

14,816 

1,145 


81,347,280 


Total  commerce  of  the  river. 


Fiscal  year. 


1902 
1903 
1904 
1905 
1906 
1907 


Products. 


Paasen- 
gere. 


Ton*,  a 
9,100.887 
11,869,814 
9,268.786 
9,211.752 
11,447,444 
11,817,128 


Number. 
181,527 
101,457 
116,174 
78,458 
77,134 
47,216 


"  2,000  pounds. 

The  total  ooiiimeroe  of  the  Monongahela  River  is  estimated  by  talking  the 
aggregate  of  the  greatest  items  of  the  different  kinds  of  freight  passing  up  and 
down  at  any  single  lock  plus  the  coal  mined  and  shipped  in  pools  1  and  2, 
which  amount  is  manifestly  less  than  the  real  movement  of  commerce. 


Digitized  by 


Google 


APPENDIX   F   P REPOBT   OP   MAJOB   NEWCOMER. 


1697 


Monthly  lockages  of  vessels  at  different  dams. 


Lock  No.— 


1906. 


1907. 


July.  I  Aug.  Sept.    Oct.    Nov.   Dec.    Jan. 


~r 


1 1,943 

2 1.035 

8 1..VI3 

4 1,425 

6 615 

6 j    163 

7 ,    204 

190 

'    134 

I      83 

,      55 

I      55 

:   40 

!      67 

I     190 


_l    _- 

,1,967 
'1,097 
il,624 
,1,404 


9., 
10.. 
11.. 
12.. 
13.. 
14.. 
15.. 


304 
145 
150 
153 
113 
72 
85 
67 
45 
86 

2ao 


1,362 

951 

1,451 

1,514 

388 

130 

219 

203 

145 

65 

57 

58 

25 

24 


1,836 

1,118 

1,709 

1,797 

673 

184 

176 

199 

175 

79 

94 

71 

51 

47 

34 


l,iB81 

1,091 

1,719 

1,612 

549 

160 

108 

170 

133 

68 

70 

73 

46 

11 

18 


Total 7,742  i7, 537  6,690  8,143   7,499  7.680  i4, 787 

I  I  II 


2,281 

1,101 

1,735 

1,547 

431 

143 

80 

133 

112 

23 

23| 

26 

21 

10  < 

8  I 


1,054 

756 

1,246 

1,139 

288 

92 

50 

79 

65 

9 

5 

5 

5 

8 

1 


Feb.   Mar.    Apr. '  May.  I  June.  I  Total. 


1,462 

940 

1,677 

1,500 

401 

122 

61 

130 

69 

28 

31 

?l 


1,797 

960 

1,515 

1,449 

397 

189 

62 

96 

65 

17 

16 

16 

16 

17 

7 


1 
2,014  12,038 
1,201  1,200 
1,872  1,993 
1,769  |1,803 
519      555 


133 
100  ' 

166  i 
142 

38  I 
30  I 
48 
26 

27 
28  I 


1,726 
1,096 
1,763 
1,705 
663 
147 
126 
168 
163 
96  I 
82, 
77  ' 

Z2> 

78 


21,171 

12,666 

19,847 

18, 6M 

5,588 

1,709 

1,463 

1,884 

1,483 

667 

643 

623 

484 

469 

709 


16,469   6,589  8,112   8,754  ,7,943  I  87,945 


The  looks  were  temporarily  closed  to  navigation  for  times  and  reasons  as 
follows : 


Locks. 


No,  1:  d.  h.  m. 

Large I    28  15    0 

Small .'....■    20  13  45 

No.  2:  I 

Inside ' 

Outside 

No.  3:  I 

Large 16    0 

Small ! 

No.  4:  ' 

Large I    1116    0 

Small ! 

No.5 1      8    0    0 

No.  6 

No.  7 1      0  10    0 

No.  8 1 

No.  9 1 

No.  10 

No.  11 

No.  12 

No.  13 

No.  14 

No.  15 


Floods. 


d.  h.  m, 
12  6  15 
5  15 


12 


15  23  45 

15  23  45 

18  23  30 
13  23  30 
11  3  15 
7  10  10 
13  1  SO 
10    2  30 

16  7  45 

5  3    0 

6  19    0 

6  7  SO 
9    6    0 

10  17    0 

7  11    0 


Total 
time. 


d.  h.  m. 
40  20  15 
82  19    0 


14 

6  0 

14 

6  0 

17 

4  45 

15  23  45 

25  15  80 

13  23  30 

19 

3  15 

7  10  10 

13  11  SO 

10 

230 

16 

7  45 

5 

3  0 

5  19  0 

5 

7  30 

9 

6  0 

10  17  0 

7  11  0 

Num- 
ber of 
times. 


F  F  4. 

IMPROVEMENT    OF   ALLEGHENY    RIVER,    PENNSYLVANIA, 

CHANNEL  WORK. 


OPEN- 


This  work  was  in  local  charge  of  Mr.  J.  W.  Arras,  assistant  engi- 
neer, from  July  1, 1906,  to  October  3, 1906,  and  of  Mr.  J.  B.  Dimmick, 
assistant  engineer,  from  November  1,  1906,  to  June  30,  1907. 

All  the  channel  work  acomplished  during  the  fiscal  year  1907  was 
done  during  August,  September,  and  October  of  1906. 

The  dam  at  Hickory  ripple  (159.3  miles  from  the  mouth)  was 
thoroughly  repaired  and  all  dislodged  paving  replaced. 

The  dam  at  Pithole  ripple  (142.4  miles  from  the  mouth)  was 
repaired  by  removing  old  and  decayed  timbers  and  paving  the  spaces 
left  with  stone.  About  350  cubic  yards  of  bowlders  secured  from  the 
channel  were  placed  at  the  island  end  of  the  dam,  and  about  10  cubic 
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yards  at  its  foot,  in  order  to  prevent  the  water  from  cutting  around 
its  ends. 

At  Nicholsons  Island  (about  35  miles  from  the  mouth)  decayed 
timbers  were  replaced  with  new  ones;  225  cubic  yards  of  riprap 
stone  and  large  bowlders  were  placed  in  the  lower  slope  of  dam ;  40 
square  yards  of  paving  were  restored,  and  about  75  cubic  yards  of 

travel  filling  were  deposited  in  the  voids  of  the  lower  slope  stone 
Uing. 

A  Targe  arch  culvert  about  1  mile  above  Freeport  was  scoured  out 
by  excessive  rain  in  that  section,  during  the  early  part  of  the  summer 
of  1906,  and  was  deposited  in  the  main  channel  of  the  river  at  that 
point  along  with  other  debris  which  had  accumulated.  About  160 
cubic  yards  of  stone,  70  cubic  yards  of  bowlders,  and  25  trees  and 
snags  were  removed. 

Money  statemeiiL 

July  1,  1907,  balance  unexpended $4»247. 87 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 1, 356. 79 


July  1,  1907,  balance  unexpended 2,891.08 

July  1,  1907,  outstanding  liabilities 3.00 

July  1,  1907,  balance  available 2,888.08 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexi)ended  July  1,  1907 10.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  3,  1879 $10,000 

June  14,  laSO 20.  000 

March  3.  1881 25,000 

August  2,  1882 15, 000 

July  5,  1884 35,000 

August  5,  1886 30,000 

August  11,  1888 25,000 

September  19.  1890 20,000 

July  13,  1892 25,000 


August  18.  1894 $12,500 

June  3,  1890 12, 500 

March  3,  1899 15,000 

August  17,  1900  (allotment)—  5,000 

June  13.  1902 10,000 

June  13,  1902  (allotment) 5.000 

Total 265.000 


COMMERCIAL  STATISTICS. 


Articles. 


I 

Barpcs I  l.fiOO 

Botuima,  coal  boat  (new) 3, 168 

Braces 368 

Brick '  ••      44 

Cement '. '  40 

Coal 27,208 

General  merchandise 22 

(3ravcl 700,196 

Lath IM 

Lumber 6, 1 16 


Articles. 


Tons,  a 


Posts ,  47.686 

Sand I  212,613 

Stone 2,962 

Tan  bark 185 

Ties,  railroad 5,  ISl 

Timber 21,&22 

Wood 183 

Total 1.029.024 


«  2,000  pounds. 
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F  F  5. 

ALLEGHENY    RIVER,  PENNSYLVANIA.  CONSTRUCTION   OF   LOCKS 

AND   DAMS. 

This  work  was  in  local  charge  of  Mr.  J.  W.  Arras,  assistant  engi- 
neer, from  July  1,  1906,  to  October  3,  1906,  and  of  Mr.  J.  B.  Dim- 
mick,  assistant  engineer,  from  November  1,  1906,  to  June  30,  1907. 

Lock  and  Dam  Tfo,  2, — The  furnishing  and  erecting  of  two  pairs  of 
steel  lock  gates  and  anchorages  by  the  Penn  Bridge  Company  was 
completed,  the  operating  spars  and  other  devices  installed,  and  the 
lock  completed  for  operation  November  10,  1906.  The  quantities  of 
materials  furnished  and  placed  under  this  contract  and  the  cost 
thereof  in  unit  quantities  were  as  follows : 


Item. 

Deflignation. 

Quantities. 

Price  per 
unit. 

White  oak 

Iron,  steel,  and  bronze. 

'  FeetB.M 

Pounds 

2,778 
250,262 

960.00  M. 
.0488 

Operations  in  connection  with  the  building  of  the  dam  were  con- 
tinued by  the  Jas.  H.  McQuade  Company.  The  quantities  of  ma- 
terials furnished  and  placed  or  work  done  under  this  contract  and  the 
cost  thereof  in  unit  quantities  were  as  follows : 


Item. 


Designation. 


Quantities, 


Gravel  excavation Cubic  yardii . 

Round  piles Linear  feet.. 

Sheet  piles FeetB.M.... 

Oak  timber do 

Hemlock  timber do. 

Stone  crib  filling . 

Concrete 

Driftbolta 

Backfill. 


-- 


Cubic  yards  . 

do 

Pounds 

Cubic  yards  . 


Embankment do 


8,023 

8,225 

77,356 

128,680 

156,727 

3,362 

8,800 

84,861 

1,488 

6,140 


Price  per 
unit. 


90.60 
.45 
70.00M. 
70.00  M. 
50.00M. 
2.60 
7.00 
.05 
.60 


On  account  of  the  river  conditions  being  so  unfavorable,  no  actual 
construction  work  has  been  done  since  about  November  15,  1906. 

In  September,  1906,  a  contract  was  entered  into  with  Pihl  &  Miller, 
of  PittsDurg,  Pa.,  to  construct  a  reenforced  concrete  power  conduit 
leading  from  an  opening  in  the  upper  guide  wall  along  behind  the 
land  wall  of  the  lock  to  an  opening  below  same  in  the  lower  guide 
wall.  It  was  proposed  to  use  this  conduit  at  some  future  time  in  con- 
nection with  the  lurnishinff  of  water  power  to  operate  the  lock.  The 
conduit  is  completed,  and  there  remain  only  a  few  forms  to  be 
removed.  The  quantities  of  materials  furnished  and  placed  or  work 
done  under  this  contract  and  the  cost  thereof  in  unit  quantities  were 
as  follows : 


Item. 


Designation.       Quantities. 


Excavation. 
Concrete  ... 
Steel 


Cubic  yards  . 

do 

I'ounds 


T 


1,927 

230 

16,069 


Price  per 
unit 


10.60 

7.85 

.04 
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The  filling  of  the  lock  grounds,  arranged  for  with  the  Pennsylvania 
Railroad  Company,  which  is  to  be  done  practically  free  of  charge,  was 
carried  on  almost  continuously  during  the  year  until  about  May,  1907, 
when  a  temporary  pause  was  made  owing  to  the  railroad  company 
needing  the  material  for  its  own  use  at  different  points  along  its 
road.  The  total  amount  deposited  was  41,409  cubic  yards  of  furnace 
slag  and  other  material. 

About  March  1  the  contractor  for  the  dam  expressed  his  willing- 
ness to  allow  the  United  States  to  build  the  submerged  crib  below  the 
dam  along  the  face  of  the  abutment,  covered  bv  his  contract,  provided 
the  United  States  would  buy  all  the  materials  that  he  had  on  hand 
for  the  construction  of  this  crib.  A  supplemental  agreement  was 
made  covering  these  points. 

Plans  were  also  drawn  up  for  the  strengthening  of  the  abutment 
and  were  approved  bv  the  Chief  of  Engineers,  United  States  Army, 
on  March  26,  1907.  Kearly  all  materials  needed  to  do  these  items  of 
work  by  hired  labor  have  been  ordered  and  partly  received.  The 
necessary  plant  has  been  installed  and  the  prosecution  of  the  work 
awaits  favorable  weather  and  river  conditions. 

Lock  and  Dam  No.  3. — The  lock  was  in  operation  throughout  the 
year. 

A  contract  for  the  building  of  a  second  lock  house  was  entered  into 
with  the  New  Kensington  Lumber  Company  on  September  4,  1906. 
This  house  was  completed  at  a  cost  of  $3,595.70. 

During  the  moderate  flood  of  January  15,  1907,  the  abutment  at 
Dam  No.  3  failed  through  some  unexplained  cause  and  was  totally 
destroyed.  In  order  to  limit  the  damage  to  adjoining  property  it  was 
decided  to  destroy  a  portion  of  the  dam.  Accordingly,  a  portion  of 
the  dam  in  midstream,  560  feet  long  and  ranging  in  depth  from  12 
to  13  feet  below  the  crest,  was  blown  out  with  dynamite.  A  plan  for 
rebuilding  the  abutment,  repairing  the  damaged  portion  of  the  dam 
and  lowering  the  remaining  portion  was  approved  by  the  Chief  of 
Engineers,  United  States  Army,  on  April  29, 1907.  Most  of  the  mate- 
rial needed  on  this  work  has  been  oraered  and  considerable  has  been 
received.  Nearly  all  the  necessary  plant  is  on  the  ground  or  arrange- 
ments made  for  same.  A  crew  of  about  20  men  have  been  employed 
since  May  19  lowering  the  crest  of  that  portion  of  the  dam  remaining, 
and  about  125  linear  feet  of  the  dam  have  thus  been  lowered. 

Harbor  lines^  Allegheny  River^  from  Pittsburq  to  Natrona, — The 
establishment  of  harbor  lines  on  the  Allegheny  River  from  Pittsburg 
to  Natrona,  Pa.,  was  authorized  May  11,  1906. 

A  party  of  12  men  started  the  field  survey  about  one-half  of  a  mile 
above  Brilliant.  A  triangulation  system  was  located  and  the  stations 
marked  by  concrete  monuments  with  lettered  brass  plates  in  top  at 
ground  surface.  Base  lines  were  measured  by  standardized  steel  tape 
at  intervals  of  about  1^  miles.  Angles  were  read  by  repeating  six 
times  and  triangles  closed  usually  within  5  seconds.  The  measured 
and  computed  lengths  of  base  lines  agreed  usually  within  0.15  of  a 
foot  and  was  kept  under  0.2  of  a  foot. 

The  bank  outlines,  phore  lines,  etc.,  were  located  by  stadia,  but  most 
of  the  important  structures  of  permanent  character  were  connected 
with  triangulation  stations  by  steel  tape.     Cross  sections  of  banks 
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were  taken  by  hand  level  from  top  to  low  water  at  intervals  of  about 
250  feet. 

The  coordinates  of  the  triangulation  stations  were  computed  in 
extension  of  the  rectangular  system  used  for  the  Pittsburg  harbor 
survey,  the  origin  beinc  at  Davis  Island  dam. 

The  field  work  was  closed  November  21,  1906. 

The  length  of  main  river  channel  surveyed  is  18.1  miles,  and  of 
'"  back  "  channels  at  islands,  5.8  miles.  There  were  176  triangles 
measured,  marked  by  185  monuments  and  plates  and  checked  by  12 
base  lines. 

The  survey  was  first  plotted  on  long  sheets  of  drawing  paper,  then 
on  15  sheets  of  tracing  linen.  A  tentative  location  of  harbor  lines  has 
been  placed  on  the  maps  first  plotted. 

Money  statement. 

July  1,  190G,  balance  unexpended $290,303.85 

Amount  appropriated  by  river  and  harbor  act  approved  March  2,1907,  235, 000. 00 
Amount  received  from  sale  of  blueprints 18.45 

525,  322.  30 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 214, 794. 52 

July  1,  1907,  balance  unexpended 310,527.78 

July  1,  1907,  outstanding  liabilities 81,525.55 

July  1,  1907,  balance  available 229, 002. 23 

July  1,  1907,  amount  covered  by  uncompleted  contracts 79, 380.  70 


APPROPRIATIONS. 


August  5.  1886 $37,  500.  00 

August  11,  1888 35, 000.  00 

September  19,  1890 35, 000. 00 

July  13,  1892 40,000.00 

August  18,  1894 40.000.00 

June  3,  1896 50, 000. 00 

June  4,  1897 350,000.00 

July  1,  1898 300,000.00 

March  3,  1901 126,000.00 


June  28,  1902 $118, 500. 00 

March  3,  1905  (allot- 
ment)   10,000.00 

June  30,  1906 281,  226.  63 

March  2,  1907 235,000.00 

Received      from      other 

sources 170.70 

Total 1,658,397.33 


CONTRACTS   IN    FORCE. 
BUILDING   DAM    NO.   2  AT   SIXMILE   ISLAND,   ALLEGHENY   RIVER. 

Contractor:  James  H.  McQuade  Company,  Pittsburg,  Pa. 

Rates :  Gravel  excavation,  60  cents  per  cubic  yard ;  back  fill,  60  cents  per 
cubic  yard;  embankment,  60  cents  per  cubic  yard;  round  piles,  45  cents  per 
linear  foot ;  sheet  piles,  $70  per  M  feet  B.  M. ;  oak  timber,  $70  per  M  feet  B.  M. ; 
hemlock  timber,  $50  per  M  feet  B.  M. ;  stone  crib  filling,  $2.50  per  cubic  yard ; 
large  stone,  $2.50  per  cubic  yard ;  concrete,  $7  per  cubic  yard ;  driftbolts,  5  cents 
per  pound. 

Date  of  approval :  May  13,  1905. 

Date  of  beginning  work:  June  14,  1905. 

Date  of  expiration:  November  30,  1906  (extended  for  a  reasonable  period). 
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BUILDING   AND  ERECTING  IN   PLACE  TWO  PAIRS  OF   STEEL  LOCK  GATES   AND  ANCHOR- 
AGES AT  IX)CK  NO.  2,  ALLEGHENY  RIVER. 

Contractor:  Penu  Bridge  Onapany,  Beaver  Falls,  Pa. 

Rates :  White  oak,  $G0  per  M  feet  B.  M. ;  iron,  steel,  and  bronze,  4.8S  cents 
per  pound. 
Date  of  approval :  June  28,  1905. 
Date  of  beginning  work:  July  18,  1905. 
Date  of  expiration:  July  31,  190<>. 

CONSTRUCTING    TWO    LOCKS    AND    DAMS    ON    ALLEGHENY    RH^ER    AT    STXMILE    ISLAND 
(NO.    2)    AND   AT    8PRINGDALE    (NO.    3).o 

Contractor:  Sloan,  Mcllvain  &  Ott  Brothers,  Allegheny,  Pa. 

Jjock  and  Dam  No.  3. 

Rates:  Original  contract.  Ixx^k  and  abutment.  Grubbing  and  clearing,  $142; 
earth  excavation,  12  cents  per  cubic  yard;  hardpan  excavation,  75  cents  per 
cubic  yard;  rock  excavation,  $1.75  per  cubic  yard;  embankment,  $2.19  per  cubic 
yard;  concrete  of  natural  cement,  $4.18  per  cubic  yard;  concrete  of  Portland 
cement,  $5.57  per  cubic  yard;  stone  filling  in  cribs,  $1  per  cubic  yard;  stone 
paving  of  cribs,  $1,10  per  square  yard ;  stone  paving  of  river  bank,  $1.40  per 
square  yard;  white  oak  in  gates,  $47  per  M  feet  B.  M. ;  white  oak  in  quoins 
and  sills,  $60  per  M  feet  B.  M. ;  white  oak  in  cribs,  abutments,  and  gate  spars, 
$44  per  M  feet  B.  M. ;  hemlock  in  cribs,  $10.50  per  M  feet  B.  M. ;  button-head 
driftbolts  in  cribs,  1.7  cents  per  pound. 

Rates:  Original  contract.  Dam.  White  oak  timber,  $30  per  M  feet  B,  M.; 
hemlock  timber,  $19.50  per  M  feet  B.  M. ;  white-oak  sheeting  on  back  of  dam, 
$28  per  M  feet  B.  M. ;  riprap  stone  filling,  $1.07  per  cubic  yard;  button-head 
driftbolts,  1.7  cents  per  pound;  dredging,  foundation,  16  cents  per  cubic  yard; 
refilling  for  dams,  15  cents  per  cubic  yard ;  backing  of  dam,  15  cents  per  cubic 
yard;  hemlock  piles  in  place,  $4.32  each;  hemlock  sheeting  and  scantling,  in 
foundation,  $16  per  M  feet  B.  M. 

Rates:  Supplemental  contract,  covering  additional  work  at  the  following 
prices :  Oak  piles,  $8.62  each ;  white  oak  lumber,  $40  per  M  feet  B.  M. ;  hemlock 
lumber,  $27.50  per  M  feet  B.  M. ;  button-head  driftbolts,  3  cents  per  pound ;  pro- 
tection stone  below  dam,  $2.25  per  cubic  yard ;  riprap  stone  filling,  if  any.  $1.20 
per  cubic  yard ;  gravel  filling  in  dam,  30  cents  per  cubic  yard. 

Dates  of  approval :  Original  contract,  July  8,  1897 ;  supplemental  contract, 
July  13,  1901. 

Date  of  beginning  work  :  May  25,  1898. 

Date  of  expiration  :  Septeml>er  2(5,  1901  (extended  for  a  reasonable  period). 

BUILDING  A  REINFORCED  CONCRETE  POWER  CONDUIT  AT  LOCK  NO.  2,  ALLEGHENY  RIVER. 

Contractor:  Pihl  &  Miller,  Pittsburg,  Pa. 

Rates :  Excavation,  60  cents  per  cubic  yard ;  concrete,  $7.85  per  cubic  yard ; 
steel,  4  cents  per  pound. 
Date  of  approval :  * 

Date  of  beginning  work :  September  10,  1906. 
Date  of  expiration:  September  25,  1906  (extended  for  a  reasonable  i>erlod). 

FURNISHING  ABOUT  20,000  TONS  OF  RIPRAP  STONE  BELOW   ABUTMENT  OF  DAM    NO.   3, 
ALLEGHENY  RIVER,   SPRINGDALR,  PA. 

Contractor:  Joseph  Heidenkamp,  Springdale,  Pa. 

Rate :  $1.05  per  ton  of  2,000  jwunds. 

Date  of  approval :  ^ 

Date  of  beginning  work :  September  8,  1905. 

Date  of  expiration :  May  8,  1906. 

o  By  supplemental  contract  dated  November  29,  1901,  approved  by  Rei-re- 
tary  of  War  December  13,  1901 ;  this  contract  was  abrogated  so  far  as  It  per- 
tained to  lock  and  dam  at  Sixmile  Island  (No.  2). 

»  Emergency. 
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BUILDING    A   LOCK    MASTEB'S   0WELLINO    AT   LOCK    NO.    3,    ALLEGHENY   RIVEB. 

Contractor :  New  Kensington  Lumber  Company,  New  Kensington,  Pa. 

Rate:  $3,595.70. 

Date  of  approval :  « 

Date  of  beginning  worli :  September  9,  190(5. 

Date  of  expiration:  December  19,  1906  (extended  for  a  reasonable  period). 


F  F  6. 

OPERATING   AND  CARE   OF   LOCKS   AND   DAMS,   ALLEGHENY   RIVER, 

PENNSYLVANIA. 

This  work  was  in  local  charge  of  Mr.  J.  W.  Arras,  assistant  engi- 
neer, from  July  1,  1906,  to  October  3,  1906,  and  of  Mr.  J.  B.  Dim- 
mick,  assistant  engineer,  from  November  1,  1906,  to  June  30, 1907. 

Lock  and  Dam  No.  1. — This  structure  has  been  in  use  since  Decem- 
ber 31,  1902,  and  was  successfully  operated  during  this  fiscal  year. 
The  movable  dam  was  raised  and  lowered  four  times  and  was  up  one 
hundred  and  twenty-two  days  in  all. 

After  lowering  the  dam  on  November  16,  1906,  a  complete  survey 
with  soundings  was  made  below  the  bear-trap  weirs.  This  survey 
developed  the  fact  that  it  was  advisable  to  protect  the  gravel  bottom 
below  weirs  from  further  scour.  Scour  occurs  while  tlie  pass  is  up 
and  the  bear  traps  down.  The  area  of  river  bottom  below  the  weirs 
between  the  apron  crib  and  a  line  about  80  feet  below  and  parallel  to 
same  was  covered  with  a  layer  of  small  stone  about  3  feet  thick,  and 
on  top  of  that  was  placed  a  layer  of  large  derrick  stone  about  5  to  6 
feet  thick.  The  stone  was  waste  material  obtained  while  removing 
part  of  old  Lock  and  Dam  No.  2,  Monongahela  River.  The  approxi- 
mate number  of  cubic  yards  of  small  stone  placed  was  1,930;  approxi- 
mate number  of  cubic  yards  of  large  stone  placed  was  3,300. 

At  the  beginning  of  the  fiscal  year  only  the  bearing  piles  of  the  pro- 
posed retaining  wall  below  the  abutment  of  this  dam  were  driven. 
The  proposed  structure  comprised  a  concrete  retaining  wall  about  200 
feet  long  on  round  bearing  piles,  the  material  beneath  to  be  protected 
from  scour  by  a  row  of  triple-lap  sheet  piles  driven  along  the  river 
face  and  well  into  the  bottom,  and  further  protected  by  depositing 
large  riprap  stone  along  the  river  face  of  wall.  The  wall  was  com- 
pleted according  to  plans  during  February,  1907. 

In  addition  to  the  operation  of  the  lock  and  dam  and  other  routine 
work  in  connection  therewith  the  regular  force  was  employed  install- 
ing and  operating  pumping  plant  for  unwatering  lock  chamber  at 
Lock  No.  2,  for  the  erection  of  steel  lock  gates,  assisting  in  construc- 
tion of  retaining  wall,  and  the  placing  of  large  stone  below  bear-trap 
weirs  and  installing  gate-operating  devices  at  Lock  No.  2. 

The  following  table  shows  dates  of  raising  and  lowering  of  dam : 


Raised. 


Lowered. 


Days  up. 


Up  at  beginning  of  fiscal  year. 

AugiMt26, 1906 

April  27.1907 

Bftiyl6,1907 


August  21, 1906 

November  16, 1906. 

April  24, 1907 

May  28, 1907 


52 

63 

3 

14 


Total. 


«  Emergency. 
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Lock  and  Dam  No.  2. — ^While  the  dam  at  this  lock  is  not  yet  com- 
pleted, the  status  of  the  work  is  such  that  it  is  dangerous  at  all  times 
to  go  through  the  90-foot  gap  and  quite  impracticable  for  certain 
classes  of  traffic.  The  Iock  has  accordingly  been  operated  since 
November,  1906;  from  November  10,  1906,  to*  April  24,  1907,  by  the 
inspection  force  employed  in  connection  with  the  construction  of  the 
dam,  and  since  April  24  by  a  regular  operating  force. 

Lock  and  Dam  No,  3, — This  lock  and  dam  were  put  in  operation 
November  29,  1904,  and  continued  in  service  when  river  conditions 
would  permit  until  January  15,  1907,  when,  during  the  moderate 
flood  or  that  date,  the  abutment  failed  through  some  undetermined 
cause,  carrying  away  nine  dwelling  houses,  outbuildings,  and  other 
property,  and  about  5.3  acres  of  land  adjoining  the  abutment. 

The  failure  was  first  noticed  at  about  12.30  p.  m.  on  January  15, 
1907.  The  upper  gauge  at  the  lock  at  that  time  read  16.9  feet  (eleva- 
tion 741.9)  and  the  lower  gauge  19.4  feet  (elevation  733.4),  making 
a  fall  of  8.5  feet  at  the  dam  when  the  break  was  first  noticed.  In 
about  three  hours  the  entire  abutment,  with  wing  walls  and  concrete 
slope  protection,  was  undermined  and  overturned  or  carried  away, 
leaving  nothing  but  a  very  unsubstantial  bank,  consisting  of  sand  and 
loam,  with  some  gravel  mixed  with  it,  to  withstand  the  rush  of  the 
water  around  the  abutment  end  of  the  dam.  The  bank  was  rapidly 
eroded,  carrying  dwelling  houses  and  outbuildings  with  it 

The  Pennsylvania  Railroad  Company  was  at  once  requested  to  put 
in  necessary  tracks  along  the  bank  which  was  endangered  and  to  pro- 
cure and  nisli  small  and  derrick  stone,  slag,  or  other  heavy  materials 
to  the  site  of  the  break.  The  first  track  laid  was  about  6()0  feet  long 
and  was  placed  about  220  feet  back  from  the  original  top  of  the  bank. 
Some  stone  and  slag  were  dumped  from  this  siding  on  the  16th,  but 
about  3  p.  m.  it  was  decided  that  this  track  would  be  washed  away 
before  sufficient  material  could  be  accumulated  to  hold  the  bank  at 
that  point,  and  it  was  then  abandoned  and  material  duniped  along 
the  siding  80  feet  farther  back,  next  the  Pennsylvania  Eailroad  Com- 
pany's main  track.  Tracks  were  then  laid  all  along  the  bank  as  cut 
and  at  such  distances  from  the  edge  as  were  considered  safe.  The 
unloading  of  large  and  small  stone  and  slag  was  carried  on  during 
the  l7th,  18th,  19th,  and  20th,  using  two  wrecking  cranes,  a  derrick 
car,  and  275  laborers,  besides  about  150  men  working  on  side  tracks. 
The  force  was  then  reduced  and  work  of  placing  stone  along  the  bank 
to  prevent  further  scour  was  continued  with  a  gradually  diminishing 
force  until  February  15,  when  it  was  considei-ed  that  all  necessary 
work  had  been  done  to  protect  adjoining  property  from  further  dam- 
age. The  entire  bank  attacked  Avas  thoroughly  riprapped  with  large 
and  small  stone,  using  about  23,479  tons.  The  area  of  land  washed 
away,  roughly,  approximates  a  segment  of  a  circle.  The  length  of  the 
arc  or  bank  as  it  now  stands  is  about  1,200  feet,  and  the  greatest  reces- 
sion of  bank  line  measures  about  240  feet.  The  work  in  connection 
with  limiting  damage  from  the  above  failure  was  done  under  allot- 
ments of  $60,000  and  $20,000  made  on  January  24  and  February  24, 
respectively. 

Orders  were  issued  January  16  to  blast  out  about  500  linear  feet  of 
the  top  12  feet  of  the  dam  in  the  middle  of  the  stream.  By  noon  on 
the  18th  there  was  a  gap  in  the  dam  about  325  feet  wide,  anS  this  was 
widened  to  over  400  feet  before  the  day  was  over.     The  next  day  100 
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linear  feet  more  were  removed,  and  later  about  600  feet,  making  a 
total  of  560  linear  feet  of  the  top  of  the  dam  blasted  oflf.  Generally, 
the  dam  is  destroyed  for  the  above  distance  from  the  crest  down 
about  12  or  13  feet.  It  may  be  seriously  damaged  for  a  greater 
depth,  but  the  river  conditions  to  date  have  been  such  as  to  make  it 
impracticable  to  determine  the  conditions  of  the  lower  part  of  dam. 
The  undamaged  portion  of  the  dam  remaining  is  a  part  about  175 
ftet  long,  extending  from  the  river  wall  toward  the  abutment.     A 

Eait  about  167  feet  long,  extending  from  the  face  of  the  abutment  as 
uiJt  toward  the  lock,  has  only  the  sheeting  and  first  three  courses 
of  tmber  missing.  This  part  of  the  dam  was  intact  for  two  months 
aftei  the  blasting  operation,  but  was  found  to  be  damaged  after  the 
subsidence  of  the  flood  of  March  15,  1907. 

Owiig  to  the  fact  that  a  large  portion  of  the  dam  was  blown  out 
since  January  15,  the  lock  has  only  been  operated  at  times  when  there 
was  suficient  water  over  the  upper  sill  of  lock  to  allow  of  the  pas- 
sage of  ':raffic ;  at  other  times  some  traffic,  such  as  timber  rafts  and 
barges,  hive  gone  through  the  gap  blown  in  the  dam. 

Dimeritions  and  other  data  of  locks  and  damn' on  Allegheny  River. 


Characterlaics. 


Distance  from  mouth  miles. . . 

When  built 

Look: 

Size ^ 

Lift  at  low  water. 

Guard ^ 

Elevation,  upper  sil  1 

Elevation,  lower  sill .  ^ 

Founded  on 

Height  of  lock  walls  abxve 
floor. 

Width  of  lock  walls  at  batj . 

Upper  guide  wall,  lengthy 

Lower  guide  wall,  length . 

Upper  guard  wall,  length , 

Lower  guard  wall ,  length . 
Dam: 

Length 

Material 


1.8 

1893-18W. 


55  by  286  feet  2  inches. 

7feet 

6feet 

695  feet 

695  feet 

Gravel 

40-22  feet 


9  feet . 


Lock  number. 
•2. 


6.9 

Under  contract . 


56  by  289  feet  6  inches. 

nfeet 

10  feet 

713  feet 

699  feet 

Rock 

28  feet 


16  feet . . 
250  feet . 
250  feet . 
200  feet . 


150  feet 

1150  feet ' ;  48  feet. 


56  by  289  feet  6  inches. 

12  feet. 

9. 6  feet. 

725  feet. 

714  feet. 

Shale  and  hardpan. 

29  feet. 

16  feet. 
54.5  feet. 
38  feet. 
50  feet. 


Elevation  of  crest : 

Founded  on ; 

Fall  over  at  epoch  of  sub-  , 
mergency  of  lock  wall. 
Abutment: 

Type 

Founded  on 


Xofeet 

Concrete  foundation . . 


7Ufeet. 
G«vel.. 


1.216  feet I  909  feet. 

Concrete I  Timber,    stone, 

I     gravel. 

721  feet 733-732  feet. 

Gravel !  Gravel. 

8. 5-10  feet. 


and 


Concrte '  Concrete Paved  with  concrete. 

Piles  a.d  gmvel |  Crib  on  gravel '  Cribs  on  gravel. 


ALLOTMENTS. 


January  9,  190.3 <»$9,61\.  00 

July  20,  1903 ol8,29:i(U 

July  22,  1904 ai6,99G.')(; 

November  21,  1904 »5,  700.  ti) 

February  10,  1905 ^S,  000.  Oi 

April  13,  1905 ^6,  000.  00 

July  27,  1905 e  28,  657.  80  » 


July  23,  1900 '•$21,720.81 

January  24,  1907  .  —       _       <•  (K),  000.  00 

February  24,  1907 <*  20,  000.  00 

Received       from       other 
sources 9.  00 


Total 189,  987.  33 


«  Lock  and  Dam  io.  1. 
6  Lock  and  Dam  IV>.  3. 
c  Locks  and  Dams  \os.  1 


and 


Digitized  by 


Google 
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Statement  of  expenditures  for  operating  and  care  of  locks  and  dams,  Alleffheny 
River,  Pennsylvania,  during  the  fiscal  year  1907, 


Item.                                                                     ;  Amount. 

Salaries  and  wages  for  regular  hired  labor  force t23»  000. 11 

Miscellaneona  supplies  and  services i  3,66tt86 

Miscellaneous  repairs 54,407.28 

Contingencies l.Mi.  10 

Total 82,9S«.S5 


COMMERCIAL  8TAT18TICH. 


Lockages  made  and  traffic  passed  at  AUeghrny  River  locks  during  year  ending 

Jxme  30,  1907, 


At  dams- 


Lock- 
ages. 


Steam- 
boats. 


dumber.    Number,  j 
130  ,  3M  ; 

509  '  275  , 


Coal  boats, 
barges, 
flats,  and 
boat  bot- 
toms. 


Number, 


891  I 


76  ' 


56S 
331 


Other 
craft. 


Number. 
124 
802 

857 


Bargis 
(nev). 


N*mb€r. 
5,820  I 


Boat  bot- 
toms 
(new). 


Number. 
3,661 


1.600 


3,168 


AggregattT.. 


At  dams— 


1,630  ' 


Coal. 


,     ,     Tons.     I 

1 '  284,850 

2 1  117,028 

8 464 


7M 

I     Iron     I 
.products.; 

"i  r 


1,288         7,320  I 


6.732 


Sand.      I  Grave.  '    Stone.      Timber. 


I 


Tom.    I 
66  I 
208 

1 


Tons. 
113.280 
210,580 
1.670 


Tnu.     I     7\m8.  7bn«. 

14J,687  I '    21,703 

875    1  680,669 

I  122       21.S30.5 


Aggregate '    402,342 


•275  I        325,530  |     43,062  , 


1*22  I  623,602.5 


At  dams — 


Lumber.  I  Lath. 


PoHtH.    .  Bnw-.   („J^d).|  Wood     Tan 


I      Tons. 

1 4,004  I 

2 981,531  I 

3 6,116 


Tans.  , 
34  ' 

'"isi'i 


Tms. 
6.160 
71,460 
47,695 


Pons.    I 
1,280  I 

8,512 


Tons,     i    Tbns.  I  Tons, 
1,630  ;. 


145  ' 

120  j       185 


Aggregate ,    941, 651 


185  '    125,3051        5,160  i 


1,630  I        265  I 


185 


At  dams— 

General  1      n.«.«i 

Passen- 
gers. 

1 

Tons. 
331 
38 
22 

Tons. 
585,409 
1.916,436 
82.012 

Numbrr. 
1.G96 
2S2 

2 

8                                       ....                                      

2,547 

Affirreffate . 

891  ,    2.583.767 

4,475 

1 

F  F;. 

IMPROVEMENT  OF   OHIO  RIVER,   PENNSYLVANIA. 

Lock  and  Dam  No,  2, — ^This  wjrk  was  in  local  charge  of  Mr.  J.  W. 
Arras,  assistant  engineer,  during  the  fiscal  year. 

The  principal  operations  un*r  way  on  this  structure  at  the  begin- 
ning of  the  fiscal  year  were  tte  alterations  necessary  to  the  lock  and 
500  feet  of  navigable  pass  to  iffect  a  9- foot  navigation  in  Pool  No.  2, 
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Mr.  E.  Brown  Baker,  contractor  for  completion  of  dam,  namely,  200 
feet  of  navigable  pass,  176  feet  of  Chanome  wicket  weir,  and  a  bear- 
trap  102  feet  4  inches  wide,  having  practically  completed  his  work, 
including  the  necessary  alterations  from  a  C  to  a  9  foot  depth  of  pool. 
On  the  alterations  to  lock  and  500  feet  of  Chanoine  dam  most  or  the 
30-inch  stone  coping  and  6-inch  timber  facing  of  lock  walls  had  been 
removed,  cofferdams  constructed  across  lock,  and  lock  chamber  un- 
watered ;  all  of  the  wickets,  horses,  and  props  removed  from  500  feet 
of  dam,  nearly  all  of  the  horses  and  props  lengthened,  and  new 
wickets  constructed.  Also  considerable  material  for  raising  and  fac- 
ing lock  walls  and  the  lock-operating  machinery  and  devices  had  been 
let  under  contract  and  partly  delivered.  Operations  were  also  under 
way  on  reconstruction  of  cut-off  dam  between  Davis  and  Neville 
Islands  at  the  head  of  Pool  No.  2. 

During  the  season  of  1906  the  water  conditions  were  comparatively 
favorable  for  the  prosecution  of  this  work,  permitting  of  its  comple- 
tion to  such  extent  as  to  place  the  lock  and  dam  in  commission  on 
October  13,  except  that  the  permanent  power  plant  had  not  been 
installed,  necessitating  the  temporary  use  of  construction  steam  plant 
for  operating  the  lock. 

Quantities  of  material  placed  and  work  done  under  this  contract 
during  the  fiscal  year,  and  the  cost  thereof  per  unit,  were  as  follows: 


Items. 

Designation. 

Quantities. 

Price 
per  unit. 

Cast  Iron 

Pounds 

4,214 
150 
131 
83 
157 

SO.  06 

MMliiim  s^f^l . 

do 

.06 

Bolts  and  washem 

Concrete 

RinraD * 

:::::do:::::::::::; 

Cubic  yards 

do  

.04 
7.25 
3.60 

The  remainder  of  the  30-inch  coping  and  timber  facing  of  the  lock 
walls  was  removed;  a  construction  plant  installed;  both  lock  walls 
faced  with  concrete  20  inches  in  thickness  and  reinforced  with  steel ;  a 
concrete  coping  3J  feet  in  thickness  placed  on  the  river  wall  and  a 
similar  coping  5  feet  in  thickness  on  the*  land  wall ;  concrete  founda- 
tions and  walls  constructed  for  lock-gate  engines;  walls  of  pump  well 
raised  with  concrete  to  elevation  of  land  wall  of  lock ;  both  lock-gate 
tracks  taken  up  and  relaid  to  proper  gauge  and  alignment ;  all  depos- 
its of  silt,  gravel,  and  bowlders  removed  from  lock-gate  recesses, 
flushing  conduits,  and  lock  chamber,  and  shale  lock  floor  reduced  to  an 
elevation  of  6  inches  below  level  of  lower  miter  sill ;  concrete  founda- 
tions for  gas  engines  and  air  compressors  constructed  in  power 
house ;  deposits  removed  from  power  conduit  connecting  power  house 
with  river  wall  of  lock ;  stone  masonry  of  ends  of  lock  walls  trimmed 
and  repointed,  and  stone  pierhead  on  upper  end  of  river  wall 
reset.  All  deposits  and  material  were  removed  from  lock  chamber^ 
recesses  and  conduits  were  placed  on  esplanade,  and  basement  of  power 
house  about  machinery  foundations  filled  with  gravel  to  level  of  floor. 
Approximatelv,  3,362  cubic  yards  of  concrete  were  placed  and  3,675 
cuDic  yards  of  excavation  made. 

The  steel  lock  gates,  similar  to  those  in  use  at  Lock  No.  6,  Ohio 
River,  under  a  contract  with  the  Penn  Bridge  Company,  for  which 
materials  were  being  delivered  at  the  beginning  of  the  fiscal  year, 
were  completed  in  Octol)er.  uigmzeouy^M^x^pcL^ 


1708        REPORT    OF    THE    CHIEF    OF    ENGINEERS,   U.   S.   ARMY. 

Of  the  lock-operating  machinery  there  were  installed,  prior  to  plac- 
ing the  lock  in  commission,  32  individual  valve-operating  jacks,  one 
at  each  of  the  filling  and  emptying  valves  of  the  lock*,  and  all  of  the 
pipe-line  connections  between  the  jacks  and  the  power  house,  through 
the  power  conduit  underneath  the  floor  of  the  lock;  and  the  lock- 
gate  operating  gearing  and  gate  engines,  and  pumps  for  operating 
valve  jacks  and  supplymg  water  for  gas-engine-compressor  plant  and 
other  uses,  were  installed.  The  valve-operating  jacks  were  designed 
for  the  use  of  either  oil,  water,  or  air.  A  gravity  water-supply  line 
was  laid  from  upper  lock-gate  recess  to  pump  well,  and  air  or  steam 
line  connections  made  betw^een  power  plant  and  lock-gate  engines. 

For  the  500  linear  feet  of  navigable  pass,  undergoing  alterations 
to  meet  the  requirements  of  a  O-foot  navigation,  all  or  the  horses, 
props,  and  wickets  were  placed,  the  work  bemg  performed  under  the 
supervision  of  the  regular  force  at  Davis  Island  dam.  A  steel  service 
bridge,  constructed  by  Lawrence  D.  Weaning,  of  Cleveland,  Ohio, 
was  erected  on  its  foundation  above  the  Chanoine-wicket  weir,  and 
the  necessary  chain  attachments  made,  all  at  a  cost  of  $2,721.68. 

A  maneuvering  boat  for  operating  the  dam,  the  hull  for  which  had 
been  previously  constructed,  was  equipped  with  the  necessary  ma- 
chinery, furnished  under  contract  by  Thomas  Carlin's  Sons  Company, 
of  Allegheny,  Pa.,  the  installation  of  the  machinery  and  erection  of 
cabin  being  performed  at  Davis  Island  dam  by  the  regular  operating 
force  at  that  place. 

The  concrete  cut-off  dam  between  Davis  and  Neville  islands,  at  the 
head  of  Pool  No.  2,  was  completed  in  September,  except  the  placing 
of  568  cubic  yards  of  riprap  stone  for  protection  of  the  Davis  Island 
end  of  dam,  which  was  performed  in  November.  The  total  length 
of  concrete  structure  is  700  feet,  and  its  height  the  theoretical  level 
of  Pool  No.  2.  Its  design  is  similar  to  the  general  type  of  fixed  con- 
crete dams  in  this  district.  The  concrete  construction  was  erected 
on  the  remains  of  a  timber  cribwork  dam  built  at  that  location  in 
1889.  The  structure  was  well  protected  with  riprap  stone  along  both 
edges  and  at  its  connections  with  the  islands.  The  quantity  of  con- 
crete entering  into  its  reconstruction  was  approximately  2,175  cubic 
yards  and  the  excavation  1,935  cubic  yards. 

During  the  fall  of  1906  Mr.  E.  Brown  Baker,  contractor  for  com- 
pleting Dam  No.  2,  installed  the  bear-trap  operating  gearing,  pro- 
cured stone  for  the  remainder  of  the  stone  protection  at  lower  edge 
of  dam,  and  removed  a  little  of  the  cofferdam  inclosing  200  feet  of 
navigable  pass.  However,  owing  to  the  subsequent  unsatisfactory 
progress  of  his  work,  he  was  notified,  on  November  17,  of  the  pur- 
pose of  the  United  States  to  utilize  the  contractor's  plant,  employ 
labor,  and  take  the  necessary  steps  to  put  the  work  in  a  proper  state 
of  advancement.  In  pursuance  of  this  notification  a  dreoge  was  em- 
ployed to  remove  the  remainder  of  the  gravel  cofferdam.  The  dredge 
commenced  operations  on  November  20  and  completed  its  work  in 
the  early  part  of  December,  having  removed  about  4.000  cubic  yards 
of  material.  Later,  the  contractor,  having  materials  and  plant  at 
hand,  was  permitted  to  complete  the  stone  protection  along  doij^n- 
stream  edge  of  dam,  the  work  being  finished  about  March  1,  1907. 

During  the  winter  the  I-beams  and  steel  plates  for  lock-gate  recess 
covers  were  placed  and  a  contract  let  to  the  Penn  Bridge  Company, 
of  Beaver  Falls,  Pa.,  for  furnishing  cover  plates  for  tne  lock.     At 
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the  end  of  the  year  the  shop  work  on  the  latter  was  practically  com- 
pjeted.  Also  in  the  early  spring  of  1907  the  permanent  power  plant, 
consisting  of  two  85-brake  horsepower  gas  engines,  furnished  under 
a  contract  with  the  Westinghouse  Machine  Company,  of  Pittsburg, 
Pa.,  and  two  2-stage  air  compressors  of  500  cubic  feet  free  air  per 
minute  capacity  each,  under  a  contract  with  the  Blaisdell  Machinery 
Company,  of  Bradford,  Pa.,  were  installed.  Under  a  very  thorougn 
test  the  machinery  was  generally  satisfactory,  except  as  to  facilities 
for  providing  starting  air  and  a  slight  defect  in  the  chain-drive 
connection  between  engines  and  compressors,  proposed  improvements 
of  which  are  now  under  way  by  contractors.  A  orick  floor  was  laid 
in  power  house,  but,  owing  to  settlement  during  the  freshet  of  March 
15,  was  taken  up  and  relaid  immediately  thereafter,  and  storage 
tanks  erected  in  power  house  for  supplying  water  for  machinery- 
cooling  purposes  and  other  uses  about  the  plant. 

Lock  and  Dam  No.  3, — This  work  was  in  local  charge  of  Lieut. 
George  R.  Spaldinff,  Corps  of  Engineers,  from  July  1,  1906,  to 
October  31, 1906,  and  of  Capt.  F.  W.  Altstaetter,  Corps  of  Engineers, 
from  November  1,  1906,  to  June  30,  1907. 

Operations  were  continued  by  the  Ohio  River  Contract  Company 
under  its  contract  for  building  100. linear  feet  of  navigable  pass,  etc. 
Excavation  was  made  for  50  linear  feet  of  the  pass  and  round  piling 
was  driven  in  100  feet  of  the  pass.  A  crib  was  built  and  sunk  in  the 
pass  and  bear-trap  weir  No.  2.  A  crib  100  feet  lonff  was  also  built 
and  sunk  along  the  face  of  the  abutment.  Sheet  piling  was  driven 
in  one-fourth  of  bear-trap  weir  No.  1,  in  all  of  bear-trap  weir  No.  2, 
all  in  Chanoine  weir,  except  36  feet,  and  all  around  heads  and  tails 
of  piers  Nos.  1,  2,  and  3,  and  in  100  feet  of  navigable  pass.  Masonry 
was  completed  in  100  feet  of  navigable  pass,  piers  Nos.  1,  2,  and  3, 
bear-trap  weirs  Nos.  1  and  2,  except  about  126  yards  around  bear-trap 
hinges  in  weirs  Nos.  1  and  2,  and  108  feet  of  Chanoine  weir.  The 
movable  parts  were  placed  in  100  linear  feet  of  navigable  pass  and 
144  linear  feet  of  Chanoine  weir.  The  actual  quantities  of  materials 
furnished  and  placed  or  work  done  under  this  contract  were  as 
follows : 


Item. 


Designation.        Quantities. 


Excavation Cubic  yards . . 

Hemlock  timber FeetB.M.... 

Oak  timber do 

Wrought  iron  and  steel Pounds 

Cast  iron do 

4-inch  galvanized-iron  pipe Linear  foot . . 

3-incli  galvanized-iron  pipe do 

Black  pipe,  2  inches  diameter do 

Bronze Pounds 

Round  piling Linear  foot . . 

Sheet  piling FeetB.M.... 

Concrete Cubic  yards  . 

Stone  filling,  crib do 

Large  stone ' do 

Common  filling do 

Crib  decking FeetB.M 


r 


12,150 

86,566 

76,605 

383,661 

159,017 

544 

1,064 

230 

149 

3,326 

44,719 

8,101 

1,796 

958 

505 

39,600 


Price  per 
unit. 


$0.80 

50.00 

80.00 

.06 

.06 

1.00 

.90 

.50 

.50 

.65 

90.00 

8.50 

8.00 

8.00 

.75 

60.00 


The  bear-trap  gates,  for  which  contract  was  also  entered  into  with 
the  Ohio  River  Contract  Company,  were  partly  erected,  the  following 
quantities  of  materials  being  furnished  and  placed  or  work  done,  in 
addition  to  materials  delivered  for  erection :  Lower  lg|fze^ly92Sj^^LC 
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trap  was  erected  and  partly  riveted;  five  girders  with  lower-skin 
plating  and  265  rivets  were  placed  in  lower  leaf  of  the  other  bear  trap. 

The  erection  of  two  steel  lock  gates,  under  contract  with  Lawrence 
D.  Weaning,  of  Cleveland,  Ohio,  was  practically  completed. 

The  J.  &  J.  B.  Milholland  Company,  of  Pittsburg,  Pa.,  furnished 
and  delivered,  under  contract,  32  valve  jacks,  at  a  cost  of  $2,851,  the 
jacks  being  installed  by  the  United  States.  The  same  company  also 
furnished,  under  contract,  the  lock-gate  oi)erating  machinery  at  a 
cost  of  $2,281.  This  machinery  was  also  installed  by  the  United 
States. 

The  United  States  also  installed  the  two  lock-gate  engines,  which 
were  furnished,  under  contract,  by  the  Robinson  Machine  Company, 
of  Pittsburg,  Pa.     The  contract  price  for  the  engines  was  $1,260. 

The  Westinghouse  Machine  Company,  of  Pittsburg,  Pa.,  practically 
completed  the  installation  of  the  two  85-brake  horsepower  engines, 
furnished  under  contract.  The  two  air  compressors,  for  which  con- 
tract was  entered  into  with  the  Blaisdell  Machinery  Company,  of 
Bradford,  Pa.,  were  delivered  and  installed,  the  work  being  prac- 
tically completed. 

Joseph  Moscarelli,  of  Beaver  Falls,  Pa.,  under  his  contract,  com- 
pleted the  erection  of  two  lock  houses,  the  price  paid  therefor  being 
$10,719.18. 

The  contract  with  N.  D.  Yant  &  Co.,  of  Allegheny,  Pa.,  for  27 
Poiree  trestles,  was  completed  by  that  company  in  October,  1906,  at 
a  total  cost  of  $2,209.80.  The  same  company  also  completed,  in 
October,  1906,  at  a  cost  of  $2,726.77,  its  contract  for  a -structural  steel 
service  bridge,  for  use  in  connection  with  the  Chanoine  weir. 

The  120  steel  plates  and  38  steel  I-beams,  which  were  installed  by 
the  United  States  over  the  gate  recesses,  were  delivered,  under  con- 
tract, by  the  Penn  Bridge  Company,  of  Beaver  Falls,  Pa.  The  con- 
tract price  for  same  was  $3,066.89. 

The  lower  guide  wall  was  raised  4  feet,  419.5  cubic  yards  of  con- 
crete being  used  in  connection  with  this  work,  which  was  done  by  the 
Bishop  Construction  Company,  of  Sewickley,  Pa.  The  total  cost  of 
this  work  was  $2,470.86. 

A  contract  was  entered  into  with  the  Ohio  River  Contract  Com- 
pany for  excavating  in  and  paving  the  lock  chamber.  The  excavation 
was  about  completed  at  the  end  of  the  year. 

The  following  work  was  done  by  hired  labor :  A  maneuvering  boat, 
for  operating  the  dam,  was  completed,  including  the  installation  of 
the  machinery.  The  lock-gate  engine  pits  were  constructed;  136 
cubic  yards  of  concrete  were  used  in  this  work.  The  land  wall  of  lock 
was  raised  30  inches  above  its  original  elevation,  273  cubic  yards  of 
stone  masonry  being  used  to  do  this  work.  The  gearing,  etc.,  con- 
necting the  gate  engines  to  the  drum  shafts  were  placed  in  the 
machinery  pits.  The  pipe  lines  leading  from  the  power  house  to  the 
valve  jacks  on  the  river  wall  were  laid  and  connected  up;  also  the 
pipe  hues  leading  from  the  power  house  to  the  lock-gate  engine  pits 
were  put  in  place  and  proper  connections  made  to  engines.  Concrete 
foundations  (77  cubic  yards)  were  built  in  power  house  for  the  gas 
engines  and  air  compressors.  The  g^as  ana  water  lines  from  the 
power  house  to  the  lock:  houses  were  laid  and  proper  connections  made 
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thereto.  The  upper  and  lower  gate  recesses  were  unwatered,  debris 
removed  therefrom,  and  the  recesses  kept  unwatered  during  erection 
of  the  lock  gates.  The  pipe  conduit  under  the  lock  was  also  un- 
watered, debris  removed  from  same,  and  water  and  air  lines  laid 
therein.  In  the  first  400  feet  of  navigable  pass  there  were  placed  18 
wickets  and  33  props.  Seventy-two  horse  boxes  were  removed  from 
this  part  of  the  pass  and  70  new  ones  placed.  The  service  bridge  at 
the  Chanoine  weir  was  erected.  Cover  plates  were  placed  over  both 
gate  recesses.  The  Pennsylvania  Railroad  Company  placed  about 
15,000  cubic  yards  of  material  in  the  esplanade  area. 

Lock  and  Dam  No.  4- — This  work  was  in  local  charge  of  Lieut. 
E.  N.  Johnston,  Corps  of  Engineers,  during  the  fiscal  year. 

Under  the  contract  with  Baker  &  Egan.  of  Pittsburg,  Pa.,  for 
building  352  feet  of  Chanoine  dam,  of  whicn  the  United  States  had 
assumed  charge  upon  the  failure  of  the  contractor  to  properly  prose- 
cute the  work,  174  feet  of  the  dam,  including  the  movable  parts, 
were  completed  and  the  cofferdam  removed  from  around  same. 

Baker  &  Egan,  assisted  by  the  United  States,  as  hereinafter  noted, 
built  a  cofferdam  around  the  uncompleted  portion  of  navigable  pass 
(178  feet),  drove  the  balance  of  the  round  piles,  about  one-third  of 
the  sheet  piles,  and  completed  the  protection  crib  within  three  courses 
of  the  top  and  placed  about  one-half  of  the  stone  filling  therein. 
Forms  had  already  been  built  preparatory  to  concreting  the  founda- 
tion when  the  high  water  of  November  20-22,  1906,  flooded  the  coffer- 
dam, and,  although  it  was  afterwards  repaired,  no  further  construc- 
tion work  was  done  last  fall,  nor  has  anything  been  done  this  spring 
owing  to  unusually  frequent  freshets.  The  materials  placed  and 
excavation  done  under  this  contract,  and  the  prices  paid  therefor, 
during  the  fiscal  year  were  as  follows: 


Item. 

'      Designation. 

Quantities. 

Price  per 
unit. 

Hemlock  lumber 

Feet  B.  M 

55,634 

5,418 

839 

876 

147 

1,866 

1,342 

41,787 

9,603 

11,292 

150.00 

Sheet  piling 

• do 

90.00 

Stone  nl ling  below  dam       ..        

1  Cubic  yards 

8.00 

Stone  filling  (crib) 

Common  filling 

Excavation 

do 

do 

do 

3.00 
.60 
.80 

Concrete 

'    ...do 

6.00 

Cast  iron 

Drif  tbolts           

1  Pounds 

do 

.05 
.05 

Bolts  and  washers 

I do 

.06 

Under  contract  with  the  Baker  Contract  Company,  the  following 
was  done,  namely,  the  three  piers  and  the  Chanoine  weir,  including 
movable  parts  and  protection  crib,  were  completed ;  90  per  cent  of  the 
abutment  was  finished,  as  was  also  the  protection  crib  along  the 
lower  wing  of  same ;  the  foundation  of  bear  trap  No.  1  was  finished, 
and  about  one-half  of  the  lower  leaf  of  the  first  bear  trap  was 
erected  preparatory  to  riveting;  the  foundation  course  of  concrete  in 
bear  trap  No.  2  was  placed  and  the  foundation  irons  set. 

Owing  to  the  failure  of  Baker  &  Egan  and  the  Baker  Contract 
Company,  the  United  States  assumed  charge  of  the  entire  work  from 
November  13,  1906,  to  December  11,  1906,  when  the  work  was  placed 
in  charge  of  the  Colonial  Trust  Company,  receiver  for  the  aforesaid 
firms. 
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The  materials  placed  and  excavation  done  under  the  Baker  Con- 
tract Company's  contract,  and  the  prices  paid  therefor,  during  the 
fiscal  year  were  as  follows: 

Item.  Designation.       Quantities,  i  ^{^^^P®'' 


Hemlock  timber FeetB.  M 181,686 

Crib  decking ' do ,         84,086 

Sheet  piling do '         70,891 

Roana  piling 

Stone  crib  filling 

Excavation 

Concrete 

Wrought  Iron  and  Hleel , 

Cast  iron 


Linearfet't >  16,606 

Cubic  yards '  2.600 

....do 1  18.111 

....do 8,729 

Pounds 823,880 

....do ;  1&9,204 


S55.00 

60.00 

90.00 

.65 

8.00 

.80 

8.00 

.07 

.06 


No  work  has  yet  been  done  on  this  contract  this  season,  except  to 
repair  the  cofferdam  around  the  bear  traps,  but  it  is  expected  that 
satisfactory  progress  will  be  made  as  soon  as  the  river  conditions 
permit. 

The  following  work  was  done  by  hired  labor:  Completed  174  feet 
of  navigable  pass,  including  movaBle  parts,  excavating  therefor  1,500 
cubic  yards  of  material;  placed  the  movable  parts  in  two-thirds  of 
the  250- foot  completed  section  of  Chanoine  dam ;  installed  the  neces- 
sary piping,  etc.,  in  the  power  house  for  operation  of  lock  gates, 
bear  traps  and  jacks  for  operation  of  valves;  removed  the  accumula- 
tion of  dirt  and  drift  from  the  gate  recesses;  placed  the  cover  plates 
over  the  gate  recesses  and  painted  same;  set  the  gate  and  valve- 
operating  machinery  for  operation  of  upper  lock  gate;  raised  the 
upper  gate-engine  pit  and  section  of  land  wall  adjoining;  reset 
the  pierheads  of  the  river  wall,  which  were  in  bad  condition  because 
of  open  joints;  32  valve  jacks  for  operating  butterfly  valves  were 
set  on  the  river  wall,  10  cubic  yards  of  concrete  being  used  in  this 
work,  practically  all  the  necessary  piping  pertaining  thereto  was 
also  set;  repaired  the  front  porch  of  upper  lock  house  and  made 
necessary  repairs  to  plant,  damage  to  which  was  caused  by  the  ex- 
traordinarily high  flood  of  March  15,  1907;  the  stone  coping  was 
removed  from  the  land  wall  preparatory  to  raising  the  same,  and  the 
timber  facing  of  the  land  w^all  was  removed  preparatory  to  facing 
the  same  with  concrete.  Water  conduits  for  operating  lock  machinery 
w^ere  placed,  150  linear  feet  of  galvanized-iron  pipe,  1,275  linear 
feet  of  3-inch  pipe,  920  linear  feet  of  2-inch  pipe,  and  25  feet  of 
IJ-inch  pipe  being  used;  for  telephone  and  electric  wire  conduits 
280  linear  feet  of  3-inch  pipe  were  used;  water  lines  were  laid  from 
power  house  to  lock  houses,  220  linear  feet  of  3-inch  and  90  linear 
feet  of  2-inch  pipe  being  used ;  3  water  tanks  were  installed :  in 
connection  with  work  of  covering  lock-gate  recesses,  38  steel  I  beams, 
27  feet  long,  approximating  43,092  pounds,  were  placed;  the 
wrought-iron  cover  plates  for  gate  recesses  approximated  128,1  C>0 
pounds;  60  cubic  yards  of  concrete  were  used  in  raising  upper 
lock-gate  engine  pit.  The  pierheads  on  river  wall  were  rebuilt : 
an  engine,  boiler,  and  steam  capstan  were  installed  on  the  maneuver- 
ing boat;  800  cubic  yards  of  riprap  were  placed  as  protection  to 
river  wall. 

Lock  and  Dam  No,  5. — This  work  was  in  local  charge  of  Mr.  A.  B. 
McGrew,  assistant  engineer,  during  the  fiscal  year.  ^r-^r-kr^l 
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The  year  was  an  unfavorable  one  for  the  work  on  the  dam,  owing 
to  the  larffe  number  of  rises,  which  caused  delays  on  all  contract 
and  hired-Tabor  work.  These  rises  included  the  great  flood  of  March 
15,  1907,  which  reached  the  maximum  height  of  45.2  feet,  within  0.1 
of  a  foot  of  the  highest  known  water,  namely,  45.3  feet  on  February 
7,  1884. 

Under  the  contract  with  the  Dravo  Contracting  Company,  the 
navigable  pass,  Chanoine  weir,  and  one  pier  were  completed,  the  fol- 
lowing being  a  statement  of  the  materials  placed  and  work  done 
under  this  contract  and  the  cost  thereof  in  unit  quantities : 


Item. 


Designation. 


Excavation Cubic  yards  .. 

Hemlock  timber FeetB.M 

Oak  timber do 

Crib  decking do 

Caflt  iron I  Pounds 

Wrought  iron  and  steel ' do 

Bronze , do 

Concrete Cubic  y»vrds . . . 

Stone  filling Tons 

Riprap  stone .- ' do 

Common  filling I  Cubic  yards  .. 

8-inch  galvanized-iron pipe Linear  feet. .. 

4-lnch  galvanlzed-lron  pipe ' do 

2-lnch  black  Iron  pipe do 

Brick  paving Square  x&t6h  . 

Sheet  piling Feet  B.  M 

Piling,  round  or  bearing Linear  feet . . . 


Quantities. 


2,892 

128,349 

78,969 

97,800 

148,983 

404,544 

68 

4,590 

5,442 

1.820 

1,066 

767 

303 

167 


37,060 
9,917 


Price  per 
unit. 


$0.70 

50.06 

90.00 

55.00 

.05 

.07 

.40 

7.50 

2.25 

2.25 

.50 

1.00 

1.25 

.40 

L50 

95.00 

.60 


Under  contract  with  the  same  company,  one  bear-trap  gate  was' 
completed.    The  following  is  a  statement  of  the  materials  placed  and 
work  done  under  this  contract  for  one  gate  and  the  cost  thereof  in 
unit  quantities : 


Item. 


Oak  timber 

Bronze 

Cast  iron 

Wrought  iron,  bolts,  spikes,  etc . 

Steel  castings 

Wrought  steel 


Designation. 


Feet  B.  M  . 

Pounds 

do 

.....do 

do 

.....do...., 


Quantities.  ^^.^^ 


22,389 
1,224 
8,723 
3,627 

39,479 
296,100 


$100.00 
.60 
.07 
.06 
.10 
.0825 


The  Penn  Bridge  Company,  under  contract,  completed  the  erection 
in  place  of  two  steel  lock  gates,  the  actual  quantities  of  materials 
placed  and  the  cost  thereof  in  unit  quantities  being  as  follows : 


Item. 

Designation. 

Quantities. 

Price  per 
unit. 

Timber 

FeetB.  M 

16,481 
3,680 
59,685 
14,852 
486,529 

•59.00 

Bronze  

Pounds 

.88 

Cast  iron 

do 

.06 

Steel  castings 

do 

.09 

Wroughtsteel 

...  .do 

.067 

The  machinery  for  the  lock  gates  was  installed,  wickets  for  the 
pass  completed,  and  116  wickets  placed  in  the  navigable  pass.  The 
remaining  59  wickets  were  completed. 

Due  to  the  change  of  the  project  from  6  to  9  feet,  the  following 
work  was  done: 
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The  land  wall  was  raised  30  inches  by  means  of  coping  stone  re- 
ceived from  Dam  No.  2,  357  cubic  yards  of  stone  being  used  in  this 
work.  One  hundred  and  sixty-one  cubic  yards  of  concrete  were  used 
in  raising  lock-gate  recesses. 

The  work  or  dredging  a  channel  250  feet  wide  at  the  lower  ap- 
proach to  the  lock  was  m  progress  during  the  year  and  about  com- 
pleted.    About  48,800  cubic  yards  of  material  were  removed. 

To  secure  tha  foundation  of  the  lower  guide  wall,  20,748  feet  B.  M. 
of  sheet  piles  were  driven  along  the  outside  of  the  wall  for  a  distance 
of  247  feet  and  62  cubic  yards  of  concrete  placed  under  the  toe  of 
the  wall  for  a  distance  oi  150  feet.  Seventy-three  cubic  yards  of 
concrete  were  used  in  building  floors  of  power  nouse  and  raising  piers 
for  engine  foundations.  In  changing  gate-recess  foundations  60 
cubic  yards  of  concrete  were  placed.  One  thousand  five  hundred  and 
sixty  tons  of  slag  were  placed  as  protection  to  power-house  founda- 
tion and  recess  walls. 

Lock  and  Dam  No.  6. — ^The  alteration  of  this  work,  to  provide 
9-foot  navigation,  was  in  local  charge  of  Mr.  A.  B.  McGrew,  assistant 
engineer,  during  the  fiscal  year. 

The  plant  for  lowering  the  lower  sill  was  being  assembled  and  the 
construction  of  the  cofferdam  for  unwatering  the  lock  was  in  progress 
at  the  close  of  the  fiscal  year.    A  contract  for  removing  the  lower 

gite  and  building  a  higher  one  in  its  place  was  awarded  to  the  Penn 
ridge  Company. 
^   Lock  and  Dam  No,  7. — ^This  work  was  in  local  charge  of  Mr.  A.  B. 
McGrew,  assistant  engineer^  during  the  fiscal  year. 

Some  work  was  accomplished  in  the  preparation  of  plans  for  the 
lock  and  dam,  but  as  no  further  appropriation  was  made  by  Con- 
gress for  this  work  at  its  last  session  the  preparation  of  plans  has 
been  discontinued. 

Harbor  lines^  Ohio  Ricer^  Pennsylvania, — The  establishment  of 
harbor  lines  on  the  Ohio  River  from  Dam  No.  3,  at  Glenosborne,  to 
Dam  No.  4,  near  Baden,  having  been  authorized  April  26,  1906,  a 
party  of  8  men  with  the  small  steamboat  Loma^iih  a  crew  of  6  men, 
started  work  June  22^  1006,  at  Dam  No.  4.  This  party  was  in  the 
field  until  September  18,  1906. 

The  methods  and  character  of  work  were  the  same  as  on  the  Alle- 
gheny River,  Pittsburg  to  Natrona,  and  described  elsewhere  in  re- 
port for  that  work.  The  length  of  river  channel  surveyed  was  8 
miles.  The  number  of  triangles  measured  was  76 ;  they  were  marked 
by  77  stations  and  plates  and  checked  bv  3  base  lines.  Connection 
was  made  with  a  number  of  stations  of  the  1896  survey.  The  trian- 
gulation  was  extended  to  Aliquippa,  about  IJ  miles  below  Dam  No. 
4,  to  get  a  good  connection  with  harbor-line  locations  in  Pool  No.  5, 
made  under  direction  of  Col.  G.  J.  Lydecker,  Corps  of  Engineers. 

Tentative  locations  of  harbor  lines  on  both  banks  were  laid  down 
on  the  maps,  and  that  on  left  bank,  from  Shannopin  to  Dam  No.  4, 
4  miles,  was  marked  on  the  ground. 

A  public  hearing  for  consideration  of  the  proposed  lines  in  the 
reach,  Shannopin  to  Dam  No.  4,  was  held  November  28.  After  some 
revision  of  these  lines  their  final  locations  were  determined  upon 
and  the  coordinates  were  computed. 

On  the  part  from  Shannopin  to  Dam  No.  3  only  tentative  loca- 
tions of  harbor  lines  were  laid  down  on  the  field  sheet    Two  sets  of 
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maps  of  the  whole  reach  were  made  on  tracing  linen  in  seven  sheets, 
each  30  by  58  inches,  scale  1  inch  =  120  feet. 

Dimensions  and  other  data  of  locks  and  dams,  Ohio  River,  Pennsylvania. 


Locks. 


Location.      |g| 


WestBellevue,  i    1 
Pa.,      Davis 
Island  dam.    , 

1  mile  above      2 
Coraopolis, 
Pa. 

Osborn,Pa i    3 

LefflonvllIe.PaJ  4 

Below    Free-  ,  5 

dom.  Pa.         I 

Merrill,  Pa I  6 


Dis- 
tance 
from 
Pitts- 
burg. 


5.5 
9 

11 

18 
2:).9 

28.8 
36.41 


Height  of 

pool 
above  sea 

level. 


Underlying  mate- 
rial. 


Feet.     I 

703.0        L.  W.  rock.  R.  W. 
gravel. 


9.875 


692. 134 


Rock  . 


Gravel. 


684.393    do.... 


676.752 


668.264 
662.6 


do 


When 
com- 
menced. 


When 
com- 
pleted. 


1878      '      1885 


1898 

1899 

1898 
1898 

1892 


I 


Rock  and  gmvel . .       i»w      | 

Rock ,Notcom- 

I  menced.  I 


1906 


Not  com- 
pleted. 

do... 

....do... 

1904 


Quan- 
tity of 

ma- 
sonry. 


Cu.yd9. 
30,000 


26,000 

a5.877 

35,582 
34,800 

30,520 


689 


684 


If 

".2 


Feel. 


600 


600 


600 
600 


600 


Locks. 

.d 

Depth 
on 

Depth 
on 

1 

River  wall. 

Location. 

Height 

II 

i 

d 

2       Lift. 

upper 

lower 

Guard. 

Material. 

above 

Height 

•c    , 

miter 

miter 

lower 

alK)ve 

^^ 

g 

i 

u 

sill. 

sill. 

miter 

floor. 

11 

o 

sUl. 

S 

S 

t 

Feet.   Feet. 

Feet. 

Feet 

Feet. 

Feel. 

Feet. 

Fed. 

Feet. 

West  Bellevue, 

110     3.126 

U.966 

9.59 

5'.0 

Stoneand 

17.815 

18.315 

32 

14.0 

8.0 

Pa .      Davis 

concrete. 

Island  dam. 

1   mile  above 

110     7.741 

16.741 

9.5 

Land  wall 

Stone.con- 

20.241 

20.741 

22 

14.5 

12.25 

Coraopolis, 

5',  river 

crete,  and 

Pa. 

wall  8'. 

timber. 

Osbom,  Pa  .... 

110     7.741 

16.741 

9.5 

Land  wall 
4'.6,  river 
wall  2'. 

do.... 

19.241 

19.741 

82 

14.5 

12.25 

Le«rfonvIlle,Pa. 
BeUow    Free- 

110    7.641 

16.641 

9.5 

do.... 

do.... 

19.141 

19.641 

92 

14.6 

12.25 

110     8.488 

14.4»<8 

9.0 

do.... 

do.... 

19.488 

19.988 

to 

14.5 

12.25 

dom,  Pa. 

Merrill,  Pa  .... 

110     5.664 

13.156 

n.o 

5'.0 

do.... 

21.666 

22.656 

32 

14 

ILO 

Location. 


West  Bellevue, 
Pa.,  Davis 
Island  dam. 

1  mile  above 
Coraopolis, 
Pa. 

Osbom,  Pa 

Legion  vllle.J'a. 

Below  Free- 
dom, Pa. 

Merrill,  Pa 


Land  wall. 


©  1^ 


ii°" 


Feet.       Feet.    Feet. 

17.816  I    25      1        8 


22.241  .    28.5  ' 


21.741 
21.641 
21.988 


34.5  I 

84.5 

32.5 


21.656  ,    32 


Feet. 
3 


Locks. 
Guide  walls. 


J3» 


Feet. 
605 


720 
701 
625 

727.5 


O  as 

3 


Feet. 
255 


625 


620 
625 
625 

625 


Material 
of  floor. 


Gravel. 


Rock  ... 


Riprap 
...do.. 
...do.. 


Gravel. 


Gates. 


I 


Material.    I    Kind.    jH^w^ 


I 
Steel    and  ,  Rolling, 


timber. 


Steam. 


do do . . .   Air. 


do do... 

do do...' 

do do. 

do ' do... 

uignizea  oy  "    "" 


Do. 
Do. 
Do. 


Do.    p- 
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Dimensions  and  other  data  of  locks  and  dams,  Ohio  River,  Pennsylvania — Ck>nf d. 


Location. 


West  Bellevue, 
Pa.,  Davis 
Island  dam. 


Locks. 


How  filled  and 
emptied. 


1   mile    above 
Coraopolis,  | 
Pa.  I 

Osbom,  Pa do 

Leffionville,Pa.' do 

Below      Free- 
dom, Pa.  do 

Merrill,  Pa do 


Through 
valves  in 
walls  and 
gates. 

do , 


I 


Namberandlo-i  Number  and  lo- 
cation of  filling  cation  of  empty- 
valves.         I      ing  valves. 


7  In  river  wall. 
7  in  land 
wall,  U  in 
upper  gate. 

16in  river  wall, 
18  in  upper 
gate. 

do 

do 


7  in  land  wall, 
14  in  lower 
gate. 

16  in  river  wall, 
18  in  lower 
gate. 

do 

....do 


Type  of 
fining 
valves. 


.do... 
.do... 


.do. 
.do. 


48.5 
485 


485 
485 


\^- 

Butterfly. 

485 

....do.... 

485 
485 

....do.... 
...do.... 

485 
485 

....do.... 
....do.... 

Type  of 

emptymg 

valves. 


Butter!!}. 


Do. 


Da 
Da 


Do. 
Da 


Location. 


Dams. 


Type  (mov- 
able or 
I     fixed). 


West  Bel  lev  ue. 
Pa.,  DavLs 
Island  dam. 


Underlying 
material. 


Movable..   Gravel. 


Length 
Material  of  dam.    'S'SjS?-" 
ment. 


FL    In. 


1    mile  above  I do... 

Coraopolis,  i 

Pa. 

I 
Osbom,Pa do... 

LegionvlUe, Pa. | do  . . . 

Below    Free-    do.  . 

dom,  Pa. 

Merrill,  Pa do... 

I 


Pass  and  B.T..' 
rock-weir  j 
gravel. 


Gravel ■ do  . 


Timber,  concrete, 
and  iron.  I 


Timber,  concrete, 
and  steel. 


Base  width. 


1,002    4 


.<\o 


.do. 


I  1,068 


1,108 


Pas8,4S'-4>"... 
Welrl,44'-9". 
-B.T.,(»'-2"... 
Weir2,44'-9". 
Welr8,44'-9". 
600'P.,29'-10" 

200' P.,  84' 

B.T.,72'-6*".. 
Weir,  49' 

f600'-S2 

ilOO'-85 

r.,87'-10".. 
Weir,  40' 

1280'-^. 


Width 
of 

apron. 

F*W. 


....do. 


I 
.do I  1.020 


.do. 


.do. 


1,000 


2D 
1€ 


iweir,*w'. 
'p/600'-S2 
*^-\100'-85 
B.T.,87'-] 
Telr,40'. 

►  1280'-^.... 

•i460'-«5.... 

t.T.,87'-10". 


1? 


B.' 

^Weir,40' 

897'P.,86 

308'P.,82 

B.T.,87'-10" 

Weir.SQ' 

P.,2»'-U" 

Weirs,  58'-lU".... 


39 


» 

2) 

"a 

50 


Dams. 


Location. 


Webt  Bellcvue, 
Pa.,  Davis 
Island  dam. 

1  mile  above 
Coraopolis, 
Pa. 

Osbom,  Pa 


Legionvllle,  Pa. 

Below    Free- 
dom, Pa. 
Merrill,  Pa 


Number  and  PJ^^lt 

dimensions.  [^^W 


B.T.,52' 

Weir  2,212'... 
Weir  3,216'... 
B.T.,102'-4".. 
Weir,  176' 


B.T.gates 

Wickets 

do 

B.  T.  gates 

Wickets 


2B.T.,93' 

Weir,  144' 

2B.T.,98' 

Weir,  184' 

2B.T.,93' 

Wclr,96' 

2B.T..120'.... 
A.  frame,  120'. 


B.T.gates .... 

Wickets 

B.T.gates... 

Wickets , 

B.  T,  gates ... 

Wickets 

B.T.gates 
A,  frames . 


Weirs. 


Level  of  sill 
to  lower  pool. 


Worked  from 
bridge  or  boat 


Feet. 

B.T.,6.07 Valvesln piers, 

Weir  2,7 iBridire 

Weir  3,6 ^Bridge 


B.T.,6.926.. 
Weir,  5. 926... 


B.T.,5.747.... 
Weir,  4. 428.... 
B.T.,5.847.... 
Weir,  4. 869.... 

B.T.,5 

Weir,S 

•l|7.5 


Bridge. 

Valvesinpien. 

Bridge 

Valvesin  piers. 

Bridge 

Valvesin  piers. 

Bridge 

rValvesinplers 

\Crab 

uigiiizea  oy 


Length  of 
wicket 


fWeira^lC-lO*" 
tWeir3,9'-94".. 


}l4'-8H" 


In. 
"% 

10 


13'-li" 10 

12'-10|" 10 

12'-4i'b" 10 

" F-.-"" 


SjOOgl 
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Dimensions  and  other  data  of  locks  and  dams,  Ohio  River,  Pennsylvania — Cont'd. 


Dams. 

Abutment. 

Pass. 

Worked  | 
irom—     1 

1 

Length  of 
wicket. 

Type. 

liocation. 

Dimen-    '    r-i/^«i,.o 
sions.      .   Closure- 

1 

Level  of 

Bill  to 

lower  pool 

Feet. 

II 

go 
In. 

Founda- 
tion. 

Feet.       1 

West  Bellevue, 
Pa.,       Davis 
Island  dam. 

1   mile    above 
Coraopolis. 

P., 559  .... 
Weir  1, 160 

700 

^Wickete.. 
do.... 

/P.. 9 

\Weirl.8 

JBoat.. 
...do.. 

(P.,12M14" 
{     Weir  1, 
I    ll'-ll« 
17'-10A" 

9 

8i 
12 

Stone 

Ck)ncrete  on 
timber  crib. 

Gravel. 
Do. 

Pa. 
Osbom,  Pa 

700 

do.... 

9 

...do.. 

17'-10A" 

12 

Concrete  on 
piles. 

do 

do 

Do. 

Leeionvillc,  Pa. 
Below      Free- 

700 ' do.... 

700   do.... 

9 
6 

...do.. 
...do.. 

17'-9J"     ,  12 
16'-7tV     10 

Do. 
Do. 

dom.  Pa. 
Merrill,  Pa 

600. do.... 

7.5 

...do.. 

14'-1  "     1  10 

Stone      and 
concrete. 

Do. 

Money  statement, 

[For  detailed  money  statements  see  page  552.] 

July  1,  1906,  balance  unexpended $1,486,454.58 

Amount  received  from  sale  of  blueprints ^_-  77. 61 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 70, 000. 00 

Amount  received  from  sale  of  land  and  condemned  property 14, 911. 23 


June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $1,037,817.78 

By  transfer  settlement 350.00 


1.571,443.42 


1, 038, 167.  78 


July  1,  1907,  balance  unexpendetl 533,275.64 

July  1,  1907,  outstanding  liabilities 21,533.92 


July  1,  1907,  balance  available 511,741.72 


July  1,  1907,  amount  covered  by  uncompleted  contracts 382,877.18 

Amount  (estimated)  required  for  completion  of  existing  project—      952,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  Improvement  (Lock  and  Dam  7),  In  ad- 
dition to  the  balance  unexpended  July  1,  1907 300,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 

September  19,  1890,  construction  of  Lock  and  Dam  No.  6 

July  13,  1892,  construction  of  Lock  and  Dam  No.  6,  and  purchase  of 
land  for  No.  2 

August  18,  1894,  construction  of  Lock  and  Dam,  No.  0 

March  2,  1895,  construction  of  Lock  and  Dam  No.  6 

June  3,  1896: 

Construction  of  Lock  and  Dam  No.  6 

Construction  of  Locks  and  Dams  Nos,  2,  3,  4,  and  5,  and  pur- 
chase of  sites  for  Nos.  3,  4,  and  5 

June  4,  1897 : 

Construction  of  Dams  Nos.  2,  3,  and  4 

Construction  of  Dam  No.  6 c^eeei 


$250, 000. 00 

100, 000.  00 

75,000.00 

150, 000.  00 

25, 000.  00 

30, 000.  00 

400,  000.  00 
)yaO^«d)QO. 


^.^e 
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July  1. 1898,  continuing  construction  of  Dams  Nos.  2,  3,  4.  and  5_-  $505,000.  W 
March  3,  1899,  continuing  construction  of  Dams  Nos.  2, 3, 4,  and  5_  400, 000. 00 
June  6,  1900,  continuing  construction  of  Dams  Nos.  2,  3,  4,  and  5>-  595, 000. 00 
June  13,  1902: 

Continuing  construction  of  Locks  and  Dams  Nos.  2, 3, 4,  and  5-       100, 000. 00 

Completing  Lock  and  Dam  No.  6 175,000.00 

Construction  of  Lock  and  Dam  No.  7 23,000,00 

March  3,  1903.  continuing  construction  of  Dams  Nos.  2, 3, 4,  and  5.       300. 000. 00 
March  3,  1905.  completion  of  Locks  and  Dnms  Nos.  2,  3,  4,  and  5, 
and  the  modification  of  said  locks  and  dams  and  of  Lock  and 
Dam  No.  6  so  as  to  secure  a  stage  of  9  feet  in  the  pools  belong- 
ing thereto 500, 000.  00 

June  30,  1906,  for  continuing  improvement  by  the  completion  of 
Locks  and  Dams  Nos.  2,  3,  4,  and  5.  and  the  modification  of  said 
locks  and  dams  and  of  Lock  and  Dam  No.  6  so  as  to  secure  a 

stage  of  9  feet  in  the  pools  belonging  thereto 1,281,376.00 

March  2,  1907,  lowering  of  sill  of  Lock  No.  6 70,000.00 

Received  from  other  sources 15,233.54 

■     Total 5,384,609.54 


CONTRACTS    IN    FORCE. 

BUILDING   376   FEET   OF    CHANOINE   DAM    AND   A   BEAR-TBAP   DAM    102   FEET  4  INCHES 
WIDE,    DAM    NO.   2,   OHIO   RIVER. 

Contractor :  E.  Brown  Baker,  Pittsburg,  Pa. 

Rates,  original  contract:  Excavation,  90  cents  per  cubic  yard;  hemlock  tim- 
ber, 4160  per  M  feet  B.  M. ;  oak  timber,  $65  per  M  feet  B.  M. ;  white-pine  timber. 
$60  per  M  feet  B.  M. ;  cast  iron,  5  cents  per  pound ;  medium  steel,  6  cents  per 
pound;  bolts  and  washers,  4  cents  per  pound;  concrete,  $7.25  per  cubic  yard; 
reenforcing  steel,  3  cents  per  pound;  stone  filling  (crib),  $3  per  cubic  yard; 
riprap  stone,  $3.50  per  cubic  yard ;  common  filling,  40  cents  per  cubic  yard ;  drift- 
bolts,  4  cents  per  pound;  3i-inch  galvanized-iron  pipe,  50  cents  per  linear  foot; 
4-inch  galvanized-iron  pipe,  60  cents  per  linear  foot ;  brick  paving,  $4  per  square 
yard;  block  stone  paving,  $4  per  square  yard ;  sheet  piling,  $70  per  M  feet  B.M. 

Rates,  supplemental  contract:  For  making  certain  changes  in  location  of 
hurters  and  in  dimensions  of  horses  and  props  in  a  portion  of  Dam  No.  2,  made 
necessary  by  change  of  project  from  a  6- foot  to  a  9-foot  stage:  Fbr  setting  50 
hurters  in  pass,  lump  sum,  $650;  for  removing  horse  boxes,  making  certain 
alterations,  and  replacing  same  in  work,  lump  sum,  $400;  for  furnishing  and 
placing  horses,  props,  wickets,  and  quoins  in  pass  and  weir,  iron  and  steel  In 
horses,  props,  and  wickets,  7  cents  per  pound;  cast  Iron  In  quoins,  6  cents  per 
pound ;  white-oak  timber,  $90  per  M  feet  B.  M. 

Rates,  additional  supplemental  contract :  Provides  for  building  foundation  for 
service  bridge  and  needle  weir :  Unit  prices  same  as  in  original  contract ;  round 
piles  not  mentioned  in  original  contract,  05  cents  per  linear  foot. 

Additional  supplemental  contract  providing  for  change  in  method  of  payment 

Dates  of  approval :  Original  contract,  February  13,  1904 ;  supplemental  con- 
tract, June  7,  1905;  additional  supplemental  contract,  October  5,  1905:  addi- 
tional supplemental  contract,  January  29,  1906. 

Date  of  beginning  work  :  April  17,  1904. 

Date  of  expiration :  April  17,  1906  (extended  for  a  reasonable  period). 

FURNISHING   AND   DELIVERING   38  STEEL  I-BEAMS   AT   DAM    NO.   2,   OHIO  RIVER. 

Contractor:  Penn  Bridge  Company,  Beaver  Falls,  Pa. 

Rate:  1.97  cents  per  pound. 

Date  of  approval :  <» 

Date  of  beginning  work :  April  29,  1906, 

Date  of  expiration :  July  23,  1906. 


a  Emergency. 

Digitized  by  VjOOQIC 
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I-nJRNISHING  AND  DKLIVKBING  SAND  AND  GRAVEL  AT  DAVIS   ISLAND  DAM,  OHIO  BIVEB. 

Contractor :  J.  K.  Davison  &  Bro.,  Pittsburg,  Pa. 

Kates :  Sand,  2  cents  per  bushel ;  gravel,  1  cent  per  bushel. 

Date  of  approval :  <» 

Date  of  beginning  work :  May  23, 1906. 

Date  of  expiration :  September  HO,  IIXXJ. 

FURNISHING    GRAVEI.   AND    SAND    AT    IX)CK    NO.    2,    OHIO   RIVER,    NEAR   GLENFIELD,    PA- 

Ck)ntractor:  J.  K.  Davison  &  Bro.,  Pittsburg,  Pa. 

Rates:  Gravel,  li  cents  per  bushel;  sand,  2^  cents  per  bushel. 

Date  of  approval :  <» 

Date  of  beginning  work :  June  1,  190(5. 

Date  of  expiration :  July  30,  190<>. 

FURNISHING   AND   DELIVERING    2.000   BARRELS   OF   CEMENT    (4   SACKS    TO   CONSTITUTE 
A   BARREL)    AT   DAM    NO.   2,   OHIO  RIVER. 

Contractor :  Alpha  Portland  Cement  Company,  Pittsburg,  Pa. 

Rate :  $1.83  per  barrel,  less  7i  cents  each  for  return  of  empty  sacka 

Date  of  approval :  o 

Date  of  beginning  work :  June  1."),  1900. 

Date  of  expiration:  August  14,  100(5  (extended  for  a  reasonable  period). 

FURNISHING    AND   DELIVERING   2,700   BARRELS   OF   CEMENT    (4    SACKS   TO   CONSTITUTE 
A  BARREL)    AT  BELLEVUE,  PA. 

Contractor :  Alpha  Portland  Cement  Company,  Pittsburg,  Pa. 

Rate :  45J  cents  per  sack,  less  7i  cents  each  for  return  of  empty  sacks. 

Date  of  approval :  o 

Date  of  beginning  work:  Juno  15,  IJKXJ. 

Date  of  expiration:  September  15,  190(5. 

FUBNISIIING  AND  DELIVEBING  F.  O.  B.  CARS  ON  GRAHAM'S  SWITCH,  NEVILLE  ISLAND, 
P.  C.  AND  Y.  RAILROAD,  10  HORSE  BOXES,  8  HORSES,  AND  12  PROPS,  FOR  DAM  NO.  2, 
OHIO  RIVER. 

Contractor :  Penn  Bridge  Company,  Beaver  Falls,  Pa. 

Rates:  Cast  iron,  5^  cents  per  pound;  wrought  iron  or  steel,  6i  cents  per 
pound. 
Date  of  approval :  <» 

Date  of  beginning  work  :  January  1,  1907. 
Date  of  expiration:  March  17,  1907  (extended  for  a  reasonable  period). 

FURNISHING  AND  DELIVERING  F.  O.  B.  CARS  ON  0RAHAM*S  SWITCH,  NEVILLE  ISLAND, 
P.  C.  AND  Y.  RAILROAD,  COVER  PLATES  AND  I  BEAMS,  FOR  DAM   NO.  2.  OHIO  RIVER. 

Contractor:  Penn  Bridge  Company.  Beaver  Falls,  Pa. 

Rates :  Steel  castings,  20  cents  i)er  pound ;  wrought  steel,  4.45  cents  per  pound. 

Date  of  approval.o 

Date  of  beginning  work :  January  1,  1907. 

Date  of  expiration:  March  17,  1007  (extended  for  a  reasonable  period). 

BUILDING  ABOUT  100  FEET  OF  CHANOINE  DAM.  2  BEAR-TRAP  DAM  FOUNDATIONS,  EACH 
93  FEET  LONG,  AND  A  CHANOINE  WEIR  1(50  FEET  IX)NG,  3  PIERS  AND  ABUTMENT. 
DAM    NO.   3,    OHIO  RIVER. 

Contractor :  The  Ohio  River  Contract  Company,  Evansville,  InJ. 

liates :  Excavation,  W  cents  i)er  cubic  yard ;  hemlock  timber,  $50  per  M  feet 
B.  M. ;  oak  timber.  $80  per  M  feet  B.  M. ;  wrought  iron  and  steel  (including  all 
metal  except  cast  Iron,  bronze,  and  pipe),  0  cents  per  pound;  cast  iron,  0  cents 
per  iiound;  bronze,  50  cents  r>^r  ix)uud;  gal  van  ize<l- iron  pipe,  4-inch  diameter, 
$1  per  linear  foot;  galvanized-iron  pipe,  3-inch  diaim^ter,  90  cents  per  linear 


o  Emergency.  ugmzed  by  CjOOQ  Ic 
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foot ;  black  pipe,  2-iiieh  diameter,  50  cents  per  linear  foot ;  round  piling,  Go  cents 
per  linear  foot;  sheet  piling,  $90  per  M  feet  B.  M. ;  concrete,  $i8.50  iier  cubic 
yard ;  stone  crib  filling,  $3  per  cubic  yard ;  large  stone,  $3  i)er  cubic  yard ;  com- 
mon filling,  75  cents  ver  cubic  yard ;  paving,  vitrified  brick,  $3  per  square  yard; 
crib  decking,  $(X)  i)er  M  feet  B.  M. 

Date  of  appoval :  June  10,  1905. 

Date  of  beginning  work :  July  3,  1905. 

Date  of  expiration:  October  31,  1906  (extended  for  a  reasonable  period). 

BUILDING  AND  felRECTINO  IN  PLACE  TWO  BEAB-TRAP  GATES  AT  DAM   NO.  3,  OHIO  BIVESt. 

Contractor :  The  Ohio  River  Contract  Company,  Glenosborne,  Pa. 

Rates :  Oak  timber,  $100  per  M  feet  B.  M. ;  bronze,  50  cents  per  pound ;  cast 
iron,  6i  cents  per  pound;  wrought  iron,  bolts,  spikes,  etc.,  Gi  cents  per  pound; 
painting  ironwork  of  two  gates,  $1,500;  steel  castings,  12  cents  per  pound; 
wrought  steel,  8  cents  per  pound. 

Date  of  approval :  August  18,  1905. 

Date  of  beginning  work :  August  30.  1905. 

Date  of  expiration :  September  18,  190G  (extended  for  a  reasonable  period). 

BUILDING  AND  ERECTING  IN  PIJICE  TWO  STEEL  LOOK  GATES  AT  LOCK  NO.  3,  OHIO  RIVER. 

Contractor:  Lawrence  D.  Weaning,  Cleveland,  Ohio. 

Rates :  Timber,  $G5  per  M  feet  B.  M. ;  bronze,  38  cents  per  pound ;  cast  iron, 
5.9  C€»nts  per  pound ;  steel  castings,  8.4  cents  per  pound ;  wrought  steel  ( includ- 
ing all  material  except  as  enumerated  above),  6.7  cents  per  i)ound;  painting 
ironwork  of  two  gates,  $900. 

Date  of  approval :  September  1,  1905. 

Date  of  beginning  work  :  Septeml)er  15,  1905. 

Date  of  expiration:  .July  31,  190G  (extended  for  a  reasonable  jieriod). 

FURNISHING    AND    DELIVERING    120    STEEL   PISTES    AND    38    STEEL    I    BEAlifS    AT    DAM 
NO.    3,    OHIO    RIVER,    GLENOSBORNE,    PA. 

Contractor  :*renn  Bridge  Company,  Beaver  Falls,  Pa. 

Rates:  Steel  plates,  1.G4  cents  per  iK)und ;  steel  I  beams,  1.97  cents  per  pound. 

Date  of  approval :  <» 

Date  of  beginning  work :  April  1,  1906. 

Date  of  expiration :  July  25,  1906. 

FURNISHING  AND  DELIVERING  AT  GLENOSBORNE,  PA.,   A   STRUCTURAL- STEEL   MOVABLE- 
SERVICE  BRIDGE   FOR  DAM    NO.   3,   OHIO   RIVER. 

Contractor :  N.  D.  Yant  &  Co.,  Allegheny,  Pa. 

Rates:  Steel  trestles  complete  with  bolts  and  pins,  5  cents  per  pound;  steel 
floor  aprons,  4i  cents  per  pound ;  structural  steel-abutment  connection,  4  J  cents 
per  pound;  structural  steel  for  pier  connection,  4  cents  per  ])ound;  cast  iron 
for  pier  connection,  4*  cents  per  pound. 

Date  of  approval :  o 

Date  of  !)eginning  work  :  April  3,  1906. 

Date  of  expiration:  July  31,  1906. 

FURNISHING  AND  DELIVERING  27   STEEL  POIREE  TRESTLES  AT  DAM    NO.  3,  OHIO  BIV£R, 

GLENOSBORNE,   PA. 

Contractor :  N.  D.  Yant  &  Co.,  Allegheny,  Pa. 

Rate :  3f  cents  i)er  pound. 

Date  of  approval :  o 

Date  of  beginning  work :  April  11,  1906. 

Date  of  expiration:  July  31.  1906. 
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EXCAVATING  IN    AND  PAVING  LOCK   CHAMBER  AT  LOCK   3,    OHIO  BIVEB. 

Contractor :  The  Ohio  River  CJontract  Company,  Evansville,  Ind. 

Rates :  Riprap  stone,  $3.25  i)er  ton ;  excavation,  45  cents  per  cubic  yard. 

Date  of  approval :  « 

Date  of  beginning  work :  June  6,  1907. 

Date  of  expiration :  August  22,  1907. 

BUILDING   352   FEET   OF   CHANOINE    DAM,    DAM    NO.    4,    OHIO   BIVEB. 

Contractor :   Baljer  &  Egan,  Pittsburg,  Pa. 

Rates,  original  contract :  Excavation,  80  cents  per  cubic  yard ;  hemloclc  tim- 
ber, $50  per  M  feet  B.  M. ;  oalt  timber,  $85  per  M  feet  B.  M. ;  cast  iron,  5  cents 
per  pound;  cast  Iron,  furnished  by  the  United  States,  If  cents  per  pound; 
medium  steel,  7  cents  per  pound ;  medium  steel,  furnished  by  the  United  States, 
1}  cents  per  pound;  bolts  and  washers,  5  cents  per  pound;  concrete,  $6  per 
cubic  yard;  reenforcing  steel,  5  cents  per  pound;  stone  filling  (crib),  $3  per 
cubic  yard;  stone  filling  (above  dam),  $3  per  cubic  yard;  common  filling,  60 
cents  per  cubic  yard;  driftbolts,  5  cents  per  pound;  3i-inch  galvanized  iron 
pipe,  75  cents  per  linear  foot;  4-inch  galvanized  iron  pipe,  $1  per  linear  foot; 
sheet  piling,  $90  per  M  feet  B.  M. 

Rates,  supplemental  contract :  For  change  of  plan  in  the  dam,  the  same  unit 
prices  to  be  paid  for  completed  work  in  place  as  stated  in  original  contract. 
The  white  oak  piles,  not  mentioned  in  original  contract  $10  each  in  place. 

Dates  of  approval :  Original  contract,  August  13,  1904 ;  supplemental  contract, 
March  22,  1905. 

Date  of  l)eginnlng  work  :  August  25,  1904. 

Date  of  expiration:  November  1,  1905  (extended  for  a  reasonable  period). 

BUILDING  ABOUT  98  FEET  OF  CHANOINE  DAM,  TWO  BEAB-TBAP  DAM  FOUNDATIONS  EACH 
93  FEET  LONG,  A  CHANOINE  WEIB  160  FEET  LONG,  THBEE  PIEBS  AND  ABUTMENT, 
DAM    NO.  4,  OHIO  BIVEB. 

Contractor:   Baker  Contract  Company  (Incorporated),  Pittsburg,  Pa. 

Rates :  Excavation,  80  cents  per  cubic  yard ;  hemlock  timber,  $55  per  M  feet 
B.  M. ;  oak  timber,  $90  per  M  feet  B.  M. ;  wrought  iron  and  steel  (including 
all  metal  except  cast  iron,  bronze,  and  pipe),  7  cents  per  pound;  cast  iron,  6 
cents  per  pound;  bronze,  50  cents  per  pound;  galvanized-iron  pipe,  4-lnch 
diameter,  $1  per  linear  foot ;  galvanized  iron  pipe,  3-inch  diameter,  75  cents  per 
linear  foot;  black  pipe,  2-inch  diameter,  50  cents  per  linear  foot;  round  piling, 
65  cents  per  linear  foot ;  sheet  piling,  $90  per  M  feet  B.  M. ;  concrete,  $8  per 
cubic  yard ;  stone  crib  filling,  $3  per.  cubic  yard ;  large  stone,  $3  per  cubic  yard ; 
common  filling,  60  cents  per  cubic  yard;  paving,  vitrified  brick,  $3  per  square 
yard;  riprap  stone  bank  covering,  $3  per  cubic  yard;  crib  decking,  $60  per  M 
feet  B.  M. 

Date  of  approval :  May  17,  1905. 

Date  of  beginning  work :   June  9,  1905. 

Date  of  expiration:   October  31,  1906  (extended  for  a  reasonable  period). 

BUILDING  AND  EBECTING  IN  PLACE  TWO  BEAB-TBAP  GATES  AT  DAM    NO.  4,  OHIO  BIVEB. 

Contractor :  Baker  Contract  Company,  Pittsburg,  Pa. 

Rates :  Oak  timber,  $100  per  M  feet  B.  M. ;  bronze,  50  cents  per  pound ;  cast 
iron,  6  cents  per  pound;  wrought-lron  bolts,  spikes,  etc.,  6^  cents  per  pound; 
steel  castings,  10  cents  per  pound ;  wrought  steel,  8  cents  per  pound ;  painting 
ironwork  of  two  gates,  $1,500. 

Date  of  approval :  August  8,  1905. 

Date  of  beginning  work  :  August  21,  1905. 

Date  of  expiration :   September  18,  1906. 
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FUBNIBHINO    AND    DELIVERING    A    STEEL    lifOVABLE    SEBVICE    BRIDGE    AT    DAIC     NO.    4, 
OHIO  BIVEB,   LEGIONVILLE,   PA. 

Contractor:  Milwaukee  Bridge  Ck)nipany,  Milwaui^ee,  Wis. 

Rates:  Steel  trestles  complete  with  bolts  and  pins,  4^  cents  per  pound;  steel 
floor  aprons,  4^  cents  per  pound ;  steel  abutment  connections,  6  cents  per  pound ; 
steel  pier  connections,  10  cents  per  pound ;  cast-iron  wheels  and  guides,  10  cents 
per  pound. 

Date  of  approval : « 

Date  of  beginning  work :  April  2,  1906. 

Date  of  expiration:  May  27,  1900  (extended  for  a  reasonable  period). 

FUBNI8HIN0  AND  DELIVERING   120  STEEL  PLATES  AT  DAM   NO.  4,  OHIO  RIVEB,  LEOION- 

VILLE,   PA. 

CJontractor:  La  Belle  Iron  Works,  Steubenville,  Ohio. 

Rate :  1.65  cents  per  pound. 

Date  of  approval :  « 

Date  of  beginning  work :  April  24,  1906. 

Date  of  expiration :  May  19,  1906. 

FUBNIBHINO  AND  DELIVEBINO  32  VALVE  JACKS   AT  LOCK   NO.   4,  OHIO  RIVEB,  LEOION- 

VILLE,  PA. 

Contractor:  Sterr it-Thomas  Foundry  Company,  Pittsburg,  Pa. 

Rate:  $2,800. 

Date  of  approval :« 

Date  of  beginning  work :  May  13,  1906. 

Date  of  expiration :  July  7,  1906. 

BUILDING  ABOUT  303  FEET  OF  CHANOINE  DAM,  2  BEAB-TBAP  DAM  FOUNDATIONS, 
EACH  93  FEET  LONG,  A  CHANOINE  WEIB  96  FEET  LONG,  '3  PIEBS  AND  ABUTMENT, 
DAM    NO.   5,  OHIO  BIVEB. 

Contractor:  The  Dravo  Contracting  Company,  Pittsburg,  Pa. 

Rates :  Excavation,  70  cents  per  cubic  yard ;  hemlock  timber,  $50  per  M  feet 
B.  M. ;  oak  timber,  $90  per  M  feet  B.  M. ;  crib  decking  timber.  $55  per  M  feet 
B.  M. ;  cast  iron,  5  cents  per  pound;  wrought  iron  and  steel  (including  all 
metal  except  cast  iron  and  bronze),  7  cents  per  pound;  bronze,  40  cents  per 
pound;  concrete,  $7.50  per  cubic  yard;  stone  filling  (crib),  $2.25  per  ton;  riprap 
stone,  $2.25  per  ton ;  common  filling,  50  cents  per  cubic  yard ;  3-inch  galvanlzed- 
iron  pipe,  $1  per  linear  foot;  4-inch  galvanized-iron  pipe,  $1.25  per  linear  foot; 
2-inch  black  iron  pipe,  40  cents  per  linear  foot;  brick  paving,  $1.50  per  square 
yard ;  sheet  piling,  $95  per  M  feet  B.  M. ;  piling  (round  or  bearing),  60  cents  per 
linear  foot. 

Supplemental  contract  providing  for  change  in  method  of  payment. 

Dates  of  approval:  Original  contract.  May  13,  1905;  supplemental  contract. 
May  14,  1907. 

Date  of  beginning  work :  June  4,  1905. 

Date  of  expiration :  October  31,  1906  (extended  for  a  reasonable  period). 

BUILDING  ANtD  EBECTING  IN  PLACE  TWO  BEAB-TBAP  GATES  AT  DAM    NO.  5,  OHIO  BIVKB. 

Contractor :  The  Dravo  Contracting  Company,  Pittsburg,  Pa. 

Rates :  Oak  timber,  $100  per  M  feet  B.  M. ;  bronze,  60  cents  per  pound ;  cast 
Iron,  7  cents  per  ix)und;  wrought  iron,  bolts,  spikes,  etc.,  6  cents  per  pound; 
steel  castings,  10  cents  per  pound ;  wrought  steel,  8i  cents  per  pound ;  painting 
ironwork  of  two  gates,  $1,500. 

Supplemental  contract  providing  for  change  in  method  of  payment. 

Dates  of  approval :  Original  contract,  August  18,  1905 ;  supplemental  contract. 
May  14,  1907. 

Date  of  beginning,  work  :  August  30,  1905. 

Date  of  expiration:    September  18,  1906  (extended  for  a  reasonable  period). 
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FUBNISHINO   AND   DELIVEBING   38   STEEI^   I-BEAMS    AT    DAM    NO.    5,   OHIO   BIVEB,    NEAB 

FREEDOM,  PA. 

Contractor :  Penn  Bridge  Company,  Beaver  Falls,  Pa. 

Rate :  1.97  cents  per  pound. 

Date  of  approval :  fl 

Date  of  beginning  work :  March  24,  1906. 

Date  of  expiration:  June  17,  1906  (extended  for  a  reasonable  period). 

FUBNISHINO   AND   DELIVEBING    120   STEEL   PLATES   AT   DAM    NO.    5,    OHIO   BIVEB,    NEAB 

FBEEDOM,    PA. 

Contractor:  Penn  Bridge  Company,  Beaver  Falls,  Pa, 

Rate :  1.64  cents  per  pound. 

Date  of  approval : » 

Date  of  beginning  work :  March  24,  1906. 

Date  of  expiration :  July  17.  1906. 

FUBNISHINO    AND   DELIVEBING    11    STEEL  TBESTLES   AND    12    STEEL   FLOOB    APBONS   AT 

DAM    NO.  5,  OHIO  BIVEB. 

Contractor :   Penn  Bridge  Company,  Beaver  Falls,  Pa. 

Rates:    Steel  trestles  complete,  with  bolts  and  pins,  4.4  cents  per  pound; 
steel  floor  aprons  with  attachments,  4.5  cents  per  pound. 
Date  of  approval :  o 
Date  of  beginning  work :  April  1, 1906. 
Date  of  expiration:  July  25,  1906  (extended  for  a  reasonable  period). 

FUBNISHINO   AND  DELIVEBING  32  VALVE   JACKS  AT   LOCK    NO.    5   SIDING,   OHIO   BIVEB, 

FBEEDOM,  PA. 

Contractor :  Charles  Hegewald  Company,  New  Albany,  Ind. 

Rate:   $2,749. 

Date  of  approval  :<» 

Date  of  beginning  of  work :   May  2,  1906. 

Date  of  expiration  :  July  6,  1906  (extended  for  a  reasonable  period). 

FUBNISHINO  AND  DELIVEBING  LUMBEB  AT  DAM  NO.  5,  OHIO  BIVEB,  NEAB  FBEEDOM,  PA. 

Contractor :  Anderson  &  Cook,  Beaver,  Pa. 

Rate :   $25  per  M.  feet  B.  M. 

Date  of  approval :« 

Date  of  beginning  of  work  :  May  17,  1906. 

Date  of  expiration :  July  16,  1906. 

FUBNISHINO  AND  DELIVEBING  90  STEEL  OB  WBOUGHT-IBON  WICKET  PBOPS,  COMPLETE, 
FOB  DAM   NO.  5,  OHIO  BIVEB. 

Contractor:   L.  D.  Weaning,  Cleveland,  Ohio. 

Rate:   4.9  cents  per  pound. 

Date  of  approval  :<» 

Date  of  beginning  work :   July  21,  1906. 

Date  of  expiration:  September  14,  1906. 

FUBNISHINO    AND    DELIVEBING    127    CHANOINE    WICKETS    FOB    DAM     NO.    2,    AND    112 
CHANOINE  WICKETS  FOB  DAM  NO.  3,  OHIO  BIVEB. 

Contractor :  A.  M.  Bowman  &  Co.,  Pittsburg,  Pa. 

Rates :  White-oak  timber,  $72  per  M  feet  B.  M. ;  medium  steel,  4.6  cents  per 
pound;  cast-iron,  2}  cents  per  pound. 
Date  of  approval:  January  16,  1906. 
Date  of  beginning  of  work :  March  1,  1906. 
Date  of  expiration:  June  30,  1906  (extended  for  a  reasonable  period). 
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FUBNISHINO    AND    DELIVEBINO    32    VALVE    JACKS    AT   EACH    OF    DAMS    NOS.    2    AND  3, 

OHIO  BIVEB. 

Contractor :  J.  &  J.  B.  Milholland  Company,  Pittsburg,  Pa. 

Rates :  Valve  jacks  for  Dam  No.  2,  $2,876 ;  valve  jacks  for  Dam  No.  3,  $2351. 

Date  of  approval  :o 

Date  of  beginning  work  :   May  4,  1906. 

Date  of  expiration :  June  30,  1906  (extended  for  a  reasonable  period). 

FURNISHING  AND  DEUVEBIN6   LOCK-GATE  OPERATING   MACHINERY  AT  EACH   OF   DAMS 
NOS.   2   AND  3,   OHIO   RIVER. 

Contractor :  J.  &  J.  B.  Milholland  Company,  Pittsburg.  Pa. 

Rates :  Machinery  for  Dam  No.  2,  $2,641 ;  machinery  for  Dam  No.  3,  $2,281. 

Date  of  approval :« 

Date  of  beginning  work :  May  9,  1906. 

Date  of  expiration:  July  3,  1906  (extended  for  a  reasonable  period). 

BUILDING  AND  ERECTING  IN  PLACE  TWO  STEEL  LOCK  GATES  AT  EACH  OF  LOCKS  NOS.  2, 

4,   AND   5,   OHIO  RIVER. 

Contractor :  Penn  Bridge  Company,  Beaver  Falls,  Pa, 

Rates :  Timber,  $59  per  M  feet  B.  M. :  bronze,  33  cents  per  pound ;  cast-iron, 
6  cents  per  pound;  wrought  steel  (including  all  material,  except  as  enumerated 
above),  6.7  cents  per  pound ;  painting  ironwork  of  two  gates,  $650 ;  steel  castings. 
9  cents  per  pound. 

Date  of  approval :  August  31,  1905. 

Date  of  beginning  work :  September  30,  1905. 

Date  of  expiration:  July  31,  190()  (extended  for  a  reasonable  period). 

FURNISHING   AND   DELIVERING   FOUR  ENGINES   AT  DAM    NO.   3.   TWO   ENGINES    AT    DAM 
NO.  4,  AND  TWO  ENGINES  AT  DAM   NO.  5,  OHIO  RIVER. 

Contractor:  Robinson  Machine  Company,  Pittsburg,  Pa. 
Rates :  Engines  delivered  at  Dam  No.  3.  $ti30  each ;  engines  delivered  at  Dam 
Nos.  4  and  5,  $600  each. 
Date  of  approval :  o 
Date  of  beginning  work :  May  2,  1906. 
Date  of  expiration :  May  30,  1906. 

FURNISHING,  DELIVERING,  AND  INSTALLING  IN  THE  POWER  HOUSE  AT  EACH  OF  DAMS 
NOS.  2,  3,  4,  AND '5,  OHIO  RIVER,  TWO  85-BRAKE  HORSEPOWER  GAS  ENGINES. 

Contractor:  The  Westinghouse  Machine  Company.  Pittsburg,  Pa. 

Rate:  $29;548. 

Date  of  approval :  May  17,  1906. 

Date  of  beginning  work :  May  21,  1906. 

Date  of  expiration:  October  15,  1906  (extended  for  a  reasonable  period). 

FURNISHING,  DELIVERING,  AND  INSTALLING  IN  THE  POWER  HOUSE  AT  EACH  OF  DAMS 
NOS.  2,  3,  4,  AND  5,  OHIO  RIVER,  TWO  CHAIN-DRIVEN  TWO-STAGE  AIR  COMPRESSORS. 

Contractor:  The  Blaisdell  Machinery  Company,  Bradford,  Pa. 

Rate:  $11,490. 

Date  of  approval :  May  17,  1906. 

Date  of  beginning  work:  May  21,  1906. 

Date  of  expiration :  September  1,  1906  (extended  for  a  reasonable  period). 

BUILDING  TWO  L0CK-KEEPER\S   HOUSES  AT  EACH  OF  DAMS   NOS.  3  AND  4,  OHIO  RIVER. 

Contractor:  .loseph  Moscarelli,  Beaver  Falls,  Pa. 

Rate :  $5,359.59  for  each  l)ullding  at  each  site. 

Date  of  approval :  May  24,  1906. 

Date  of  beginning  work :  June  17.  1906. 

Date  of  expiration:  October  17,  1906  (extended  for  a  reasonable  period.) 
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FURNISHING  AND   DELIVERING  LOCK-GATE  OPERATING   MACHINERY   AT   EACH   OF  DAMS 

NOS.   4  AND  5,   OHIO  RIVER. 

Contractor :  J.  &  J.  B.  Milholland  Company,  Pittsburg,  Pa. 

Rates :  Machinery  for  Dam  No.  4,  $2,281 ;  machinery  for  Dam  No.  5,  $2,361. 

Date  of  approval :  « 

Date  of  beginning  work :  May  9,  1906. 

Date  of  expiration:  July  3,  1906  (extended  for  a  reasonable  period). 


F  F  8. 

DREDGING  POOLS  NOS.  3,  4,  AND  6,  OHIO  RIVER. 

Dredging  fool  No,  6, — This  work  was  in  local  charge  of  Mr.  W.  H. 
Chadbourn,  jr.,  assistant  engineer,  from  July  1  to  14,  1906,  and  of 
Mr.  J.  W.  Arras,  assistant  engineer,  from  July  15  to  end  of  fiscal 
year. 

A  contract  for  this  work  was  let  August  31,  1905,  to  the  Mononga- 
hela  and  Western  Dredging  Company,  of  Pittsburg,  Pa.,  for  the  re- 
moval of  material  at  19  cents  per  cubic  yard.  Work  was  commenced 
under  the  contract  on  September  1,  1905,  and  was  completed  on  July 
15,  1906.  The  contractor  removed  about  6,132  cubic  yards  this  year 
and  about  41,293  cubic,  yards  in  all.  This  dredging  was  carried  down 
to  an  elevation  a  few  inches  lower  than  the  top  of  the  upper  miter  sill. 

The  only  work  vet  to  be  done  in  connection  with  this  imdertaking 
is  the  removal  of  a  few  hundred  cubic  yards  of  gravel  deposited 
alongside  of  the  upper  guide  wall,  which  it  is  proposed  to  place  on  the 
terreplein. 

Dredging  pools  No8.  3  and  Jf. — This  work  was  in  local  cha^e  of 
Lieut.  George  R.  Spalding,  Corps  of  Engineers,  and  Capt.  F.  W. 
Altstaetter,  Corps  oi  Engineers,  during  the  fiscal  year. 

This  work,  begun  in  August,  1905,  was  mainly  completed  in  fiscal 
year  1906.  The  total  amount  of  material  handled  during  the  fiscal 
year  1907  was  2,622  cubic  yards,  the  total  amount  since  beginning  the 
work  being  38,784  cubic  yards.  The  work  was  done  with  dredging 
plant  hired  at  the  rate  of  $11  an  hour. 

Money  statement. 

July  1,  1906,  balance  unexpended $10,768.55 

Amount  returned  to  general  improvement  fund 2,500.00 

8, 268. 55 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement        3,  603. 16 

July  1,  1907,  balance  unexi^ended 4,665.39 


ALLOTMENTS. 

June  12,  1005,  for  dredging  i)ool  No.  6 $20,800 

August  30.  1905,  withdrawn  and  allotted  for  dredging  pools  Nos.  3  and  4.     10,  350 


o  Emergency. 
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CX)NTRACTS  IN  FORCE. 

FUBNISHINO    THET  DBEDOE   BOAT    VANDEBBUBO,    WITH    TWO    SCOWS    AND    TENDER,    FOB 
DOING   CEBTAIN    DBEDGINO   IN  THE  OHIO  BIVEB. 

Contractor :  The  Ohio  River  Contract  Company,  Glenosborne,  Pa. 

Rate :  $11  per  hour  of  actual  worlt  performed. 

Date  of  approval :  <» 

Date  of  beginning  work :  January  10,  1906. 

Date  of  expiration :  Twenty-four  hours'  notice. 


F  F  g. 
OPERATING   SNAG  BOATS  ON  OHIO  RIVER  IN  PENNSYLVANIA. 

This  work  is  carried  on  under  allotments  from  the  appropriation 
for  operating  snag  boats  on  Ohio  River.  During  this  fiscal  year  it 
continued  under  local  charge  of  Mr.  S.  H.  Fowler,  inspector, 

A  number  of  wrecks  were  reported  at  various  places  along  the  river 
as  causing  dangerous  obstructions  to  navigation.  Some  of  those 
reported  went  to  pieces  and  floated  away  and  some  were  removed  by 
the  owners  of  same.  Ten  wrecks  and  one  boiler,  approximating  a 
total  of  about  4,450  tons,  were  removed  by  the  United  States.  TOiis 
work  was  done  at  various  places  along  the  river,  as  follows : 

October  10,  1906.  A  wrecked  fuel  flat  in  the  channel  about  1,000 
feet  below  Dam  No.  5. 

From  November  23,  1906,  to  November  28,  1906.  A  coal  barge  in 
the  channel  opposite  Beaver,  Pa. ;  a  fuel  barge  in  the  channel  opposite 
lock  wall  at  Dam  No.  5 ;  a  coal  boat  and  a  coal  barge  in  the  channel 
below  Dam  No.  5,  and  a  coal  boat  in  the  channel  about  three- fourths 
of  a  mile  below  the  Beaver  bridge. 

December  11,  1906.  A  wrecked  fuel  flat  in  the  channel  opposite 
foot  of  Deadman  Island. 

December  31,  1906.  A  wrecked  fuel  flat  in  the  channel  at  Lashells 
abutments,  opposite  Sewickley,  Pa. 

February  10, 1907.  Wreck  and  boiler  of  the  dismantled  hull  of  the 
old  U.  S.  S.  Slackwater^  in  the  channel  below  the  Beaver  bridge. 

April  26, 1907.    A  coal  barge  in  the  channel  opposite  Industry,  Pa. 

ALLOTMENTS. 

July  27,  1905 $.3,000.00 

July  20,  190() 1,537.64 

Total 4,  537. 6i 


Statement  of  expenditureH  for  operating  »nag  boats  on  the  Ohio  River,  Pcnnsyi' 
rania,  during  the  fiscal  year  1907. 

Item.  i  Amount. 


Office  expenses  and  superintendence i     tl64.34 


Services . 

Fuel,  explosives,  etc 

General  supplies  and  expenses. 
Contingencies 


Total 

o  Emergency. 


aoi.97 

626.08 
46.00 
18S.00 


1.324.S9 
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F  F  10. 

OPERATING   AND  CARE  OF  LOCKS  AND  DAMS,   OHIO  RIVER, 
PENNSYLVANIA. 

This  work  was  under  local  charge  of  Mr.  J.  W.  Arras,  assistant 
engineer,  during  the  fiscal  year. 

Lock  and  Dam  No.  1. — Considering  its  physical  condition,  this 
structure  performed  its  functions  with  entire  satisfaction  through- 
out the  year.  In  addition  to  attending  to  its  maneuvers  and  other 
routine  work  connected  with  its  care  and  operation,  considerable 
attention  was  again  given  to  continuing  renewal  of  its  movable  parts, 
which,  during  the  long  period  it  has  been  in  operation,  have  greatly 
deteriorated.  Progress  made  along  this  line  nas  greatly  improved 
its  condition  and  facilitated  its  operation.  As  far  as  possible  all 
renewed  parts  are  being  constructed  along  more  modern  lines,  stronger 
and  heavier,  than  the  original. 

Three  new  trestles  and  six  new  floor  sections,  manufactured  dur- 
ing the  previous  year,  were  erected  in  place,  and  three  old  trestles 
and  one  floor  section  repaired  and  replaced;  a  concrete  culvert  9  by 
11  by  60  feet  long,  through  which  to  empty  lock,  was  constructed  at. 
lower  lock-gate  recess;  118  cubic  yards  oi  concrete  were  pldced  in 
this  structure;  hydraulic  pipe  lines  to  valve-operating  jack  on  river 
wall  of  lock  were  repaired;  an  iron  water  tank,  5  by  5  by  12  feet, 
was  constructed  in  connection  with  lower  boiler  house  of  three- 
eighths-inch  plates  and  other  material  in  stock;  concrete  steps  between 
levels  of  lock  wall  and  raised  esplanade  were  constructed  in  front  of 
lock  house  and  a  concrete  retaining  wall  8  feet  high  at  the  rear  end 
of  upper  gate  recess  to  support  railroad  embankment;  material  re- 

Eairs  were  made  to  boiler  at  lower  lock  gate,  extension  built  to  coal 
in  of  lower  boiler  house,  8  by  18  by  30  feet,  and  a  tramway  built 
for  transportation  of  coal  thereto  from  barges,  and  a  new  mast  and 
stiff  legs  for  derrick  erected  on  maneuvering  boat, 

A  new  boiler  for  steam  launch  Wenonah^  furnished  by  The  Taylor 
Water  Tube  Boiler  Company,  of  Detroit,  Mich.,  was  installed  in 
October,  1906,  but,  proving  unsatisfactory,  was  replaced  by  another 
boiler  furnished  by  the  same  company  in  the  spring  of  1907.  The 
latter  boiler  has  thus  far  given  satisfaction.  The  cabin  of  the  steam 
launch  was  also  equipped  with  heating  coils. 

At  the  end  of  the  season  of  1906  arrangements  were  made  for  the 
construction  of  40  new  wickets.  The  lumber  for  same  was  prepared 
at  the  Government  mill  at  Lock  No.  4,  Monongahela  River,  and  the 
irons  procured  under  contract.  The  wickets  were  constructed  by  the 
operating  force,  but  the  continued  high  stage  of  water  has  not  per- 
mitted their  erection  in  place.  Nine  wicket  horses  were  removed, 
reriveted,  and  replaced  in  dam,  together  with  three  new  ones.  Also 
four  props  were  straightened  and  replaced,  and  three  unserviceable 
props  in  weir  No.  3  replaced  by  altered  props  from  weir  No.  1. 

The  month  of  October,  1906,  was  attended  by  a  continuous  stage 
of  moderately  high  water,  through  which,  owing  to  the  extremely 
large  quantity  of  coal  stored  in  Davis  Island  pool,  Pittsburg  Har- 
bor, the  navigable  pass  and  weir  No.  2  were  not  lowered,  the  surplus 
water  being  passed  through  weir  No.  3  and  the  bear-trap  opening. 
The  highest  stage  reached  below  the  dam  during  this  period  was  r> 
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7.6  feet.  This  condition  produced  considerable  scour  below  weir  No. 
3  of  the  dam,  especially  at  Davis  Island,  not,  however,  endangering 
foundation  of  dam.  To  arrest  the  scour  at  the  island  260  cubic 
yards  of  riprap  stone  were  placed  along  its  shore.  Owing  to  the 
favorable  condition  of  the  open  river  below  the  dam  for  navigation, 
276  lockages  were  made  durmg  this  month  alone,  which  is  probably 
the  largest  number  of  lockages  ever  made  in  one  month  at  Davis 
Island  dam. 

The  esplanade  was  raised  to  its  proposed  elevation  from  the  lock 
house  upstream  to  head  of  upper  giiide  wall  with  material  furnished 
and  unloaded  by  the  Pennsylvania  Company  without  cost  to  the 
United  States,  but  distributed  by  the  Government.  About  12,300 
cubic  yards  of  material  entered  into  this  work.  Also  420  cubic  yards 
of  material  were  placed  below  lock  house  by  the  Dravo  Contracting 
Company  ,  Pittsburg,  Pa. 

Thus  far  the  season  of  1907  has  been  remarkable  in  that  it  fur- 
nished the  highest  stage  of  water  on  record  in  this  locality.  At 
Davis  Island  lock  the  exact  reading  of  the  crest  on  March  i5  was 
34.19  feet  above  zero  of  the  gauge.  This  exceeds  the  highest  previous 
freshet  of  February  10,*  1832,  by  about  6  inches.  The  only  loss  sus- 
tained at  Dam  No.  1  was  an  old  carpenter  shop  and  tool  house,  20  by 
60  feet,  located  on  Davis  Island,  together  with  about  $300  worth  of 
tools  and  appliances  stored  therein.  A  dam  tender's  house  on  Davis 
Island  was  also  slightly  damaged  by  ice  and  drift.  So  much  sedi- 
ment was  carried  in  suspension  by  this  freshet  that  it  became  neces- 
sary to  build  cofferdams  across  lock-gate  recesses,  unwater  same, 
and  remove  the  deposits,  which  at  the  two  gates  aggregated  about 
700  cubic  yards.  This  occasion  also  furnished  an  opportunity  of  mak- 
ing slight  repairs  to  the  lock  gates  and  the  emptying  valves  in  lower 
recess  wall.  To  prevent  its  destruction  200  linear  feet  of  temporary 
bracket  dam  on  foundation  of  drum  weir  were  removed  prior  to 
freshet,  and  subsequently  replaced. 

During  the  year  the  dam  was  maneuvered  as  follows : 


Raised.  Lowered. 


August  15. 1906... 
Au8ru8t26. 1906... 
December  1, 1906. 
Jane  26, 1907 


August  10, 1906.... 
August  20, 1906.... 
November  19, 1906. 
December  7, 1906 . . 


Total. 


Days  up. 


41 
5 

85 
6 
5 


142 


Lock  and  Dam  No,  2, — ^This  structure  was  assigned  to  Operating 
and  Care  on  October  13,  1906.  The  permanent  power  plant  not  hav- 
ing yet  been  installed,  a  temporary  steam  plant,  made  up  of  boilers 
used"  during  construction,  was  used  for  operation  of  the  lock. 

The  first  occasion  to  raise  the  dam  occurred  on  November  8.  Con- 
siderable diflSculty  was  experienced  in  passing  the  contractor's  gravel 
cofferdam  located  about  250  feet  from  the  bear-trap  pier,  in  conse- 

?uence  of  which  the  dam  was  not  entirely  raised  until  the  12th. 
)n  the  following  day  the  wooden  bear  trap,  102  feet  4  inches  long, 
was  raised  satisfactorily.  Owing  to  the  great  height  of  this  dam, 
and  the  absence  of  a  pool  below  it,  pool  No.  2  was  not  permitted 
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to  rise  above  3  feet  below  the  crest  of  dam.  The  maneuvers  of  the 
long  Chanoine  wickets  were  entirely  satisfactory  except  that  the 
lengthened  props  tended  to  lodge  in  the  floor  of  dam .  foundation, 
frequently  preventing  wickets  from  falling  to  their  lowest  position. 
Steps  wiU  be  taken  to  overcome  this  difficulty  when  the  water  reaches 
a  OToper  stage. 

The  operation  of  the  emptying  and  filling  valves  of  the  lock  with 
individual  jacks  proved  successfil.  Owing  to  low  temperatures  the 
operations  m  November  and  December,  1906,  were  made  with  the 
use  of  oil  in  the  jacks. 

After  lowering  the  dam  for  the  last  time  in  December,  1906,  the 
operating  force  devoted  itself  energetically  to  a  general  conversion 
of  construction  conditions  to  operating  condfitiAns,  razing  and  altering 
temporary  buildings,  dismantling  old  and  fitting  up  new  machinery, 
relaying  pipe  lines,  fitting  up  Duildings  with  water  service,  etc., 
placing  concrete  floors  in  cellars  of  lock  houses,  installing  mooring 
rings  and  snubbing  posts  on  bar-trap  piers,  placing  water  gauges 
and  lights  for  illuminating  purposes  at  lock,  etc. 

After  the  rise  of  March,  1907,  sedimentary  deposits  to  a  depth  of 
Ti'feet  were  found  in  the  lock-gate  recesses.  The  recesses  were  in- 
closed with  cofferdams,  and  material  to  the  amount  of  1,350  cubic 
yards  were  removed.  During  he  freshet  the  only  losses  sustained 
at  this  structure  were  about  35,000  feet  of  old  timber  removed  from 
faces  of  lock  walls,  and  a  small  amount  of  manila  rope. 

During  the  winter  a  steamboat  with  a  large  tow  of  coal,  while 
passing  over  the  dam  in  distress,  disrupted  three  wickets,  horses  and 

?rops,  which,  owing  to  the  stage  of  water,  have  not  been  recovered. 
Vovision  has  been  made  for  the  temporary  closure  of  this  gap  until 
the  recovery  of  the  lost  parts. 

During  the  past  year  tne  dam  was  maneuvered  as  follows : 


Raiied. 

Lowered. 

Days  up. 

November  8, 1906 

NoYember  19, 1906 

11 

p^M^Ainber  1, 19<¥>. , r 

nwMnp^wr,  6/1906 

5 

Jniie29, 1907 -- - - 

2 

Total 

18 

Lock  and  Dam  No.  6. — Nothing  of  special  note  occurred  at  this 
structure  to  interfere  with  its  usual  operations. 

Only  slight  repairs  were  required  to  parts  of  the  main  structure. 
Some  material  was  added  to  the  esplanade  and  small  repairs  to 
highway  adjoining  the  lock  buildings. 

One  of  the  dam  tenders'  houses  underwent  considerable  repairs,  a 
225-barrel  cistern  also  being  added. 

In  the  operation  of  this  dam  during  the  working  season  of  1906 
the  pool  was  so  regulated  as  to  facilitate  operations  on  the  construc- 
tion of  Lock  and  Dam  No.  5. 

The  freshet  of  March  16,  1907.  reached  a  height  of  47.2  feet  here, 
being  about  3  inches  lower  than  tne  highest  previous  rise  of  February 
6,  1884.  Considerable  minor  injury  was  done  to  lock  buildings — 
nearly  all  glass  in  first  story  of  lock  houses  being  broken,  water  con- 
ductors damaged  beyond  repair,  one  front  pordi  column  destroyed 
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-100 
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and  rear  porches  torn  away.  Practically  all  the  necessary  repairs 
had  been  completed  at  the  end  of  the  fiscal  year. 

Sedimentary  deposits  at  this  lock  during  the  March  freshet, 
although  smaller  than  at  upper  locks,  nevertheless  reauired  removal 
by  means  of  a  cofferdam  at  the  upper  gate  recess.  Aoout  300  cubic 
yards  of  material  were  taken  out. 

During  the  year  the  dam  was  maneuvered  as  follows : 


RaiBed. 


August  17, 1906.... 
August  27, 1906.... 
November  6, 1906  . 


Total- 


Lowered. 


Augusts,  1906 

August  20,  1906 

Octobers,  1906 

November  12, 1906. 


Days  up. 


8 

42 

6 


90 


ALLOTMENTS. 


August  3,  1885 $5, 8(55.  00 

July  10,  1886 12,015.00 

January  28,  1887 6, 700. 00 

July  1,  1887 12,355.00 

February  25,  1888 3,500.00 

July  11,  1888 18,015.00 

August  20,  1889 12, 073.  00 

May  14,  1890 2,000.00 

July  17,  1890 14,752.00 

October  7,  1890 14,800.00 

July  10,  1891 10,338.00 

July  21,  1892 11,831.48 

June  27,  1893.- 1,300.00 

July  22,  1893 12, 253.  82 

July  18,  1894 12,459.02 

May  25,  1895 450.00 

July  9,  1895 30,661.54 

July  28,  1896 15,531.57 

May  17,  1897 1.200.00 

July  23,  1897 9,898.62 

November  20,  1897 400.00 


July  26,  1898 $9,620.71 

February  7,  1899  — 3, 000. 00 

June  24,  1899 1,200.00 

July  19,  1899 23, 459.  69 

January  13,  1900 3, 230. 00 

June  18,  1900 45,000.00 

July  17,  1900 47,456.07 

February  26.  1901 2,000.00 

June  28,  1901 10, 000.  00 

July  18,  1901 42,530.54 

August  8,  1902 23, 889. 09 

July  20,  1903 65, 107.  56 

July  21,  1904 2.512.21 

August  3,  1904 al8,  500.  00 

July  25,  1905 ^41,044. 11 

July  23,  1906 ^30, 245. 17 

October  13,  1906 ©14, 200. 00 

June  21,  1907 »2, 500. 00 

Total <«593, 894. 19 


Statement  of  expenditures  for  operating  and  care  of  locks  and  dams,  Ohio 
River,  Pennsylvania,  during  the  fiscal  year  1907. 


Item. 


Amount. 


Salariesand  wages  of  regular  hired  labor  force.. , 

Miscellaneous  supplies  and  services 

Miscellaneous  repairs , 

Rebulldins[  wickets,  maneuvering  boat  hull,  and  extending  main  empt>ing  culvert  of 

Lock  and  Dam  1 , 

Contingencies , 

Total 


190,814.17 

6,8^.55 
6.33&22 

7,250.00 
4.789LGO 


66,027.44 


a  Lock  No.  6. 

ft  Locks  Nos.  1  and  6. 

c  Lock  No.  2. 

^  Of  this  amount  there  was  undrawn  or  deposited  $1,010. 
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CONTRACT  IN   FORCE. 

FURNISHING  AND   DELIVEBINO   AT   DAVIS   ISLAND   DAM,    OHIO   RIVEB,   22    HOBSES   AND 
IRONS  FOB  40  CHANOINE  WICKETS. 

Contractor:   Penn  Bridge  Company,  Beaver  Falls,  Pa. 

Rates :  Cast  iron,  2.95  cents  per  pound ;  wrought  iron  and  steel,  6.65  cents  per 
pound. 
Date  of  approval :  » 

Date  of  beginning  work  :   January  7,  1007. 
Date  of  expiration:  March  18,  1907  (extended  for  a  reasonable  period). 


COMMERCIAL.   STATISTICS. 

Traffic  through  Locks  and  Dams  Nos,  i,  2,  and  6,  Ohio  River,  during  the  fiscal 
year  1907,  as  measured  by  the  commerce  through  Lock  and  Dam  No.  1. 


Commodity. 


Packets 

Towboats 

Model  baiges , 
Coal  boate . . . , 

Bailees 

Flats 

Rafts 

MiscellaneouB, 

Total.... 


Number. 


2,M7 
72 
2,656 
6,596 
5,175 
38 
1,102 


17,900 


Commodity. 


Coal 

Iron  and  steel  products 

Sand 

Gravel 

Lumber 

Miscellaneous 

Total 


Ton8.(i 


8,024,210 
89,150 
115,460 
46,685 
19,736 
74,890 


8,819,681 


•  2,000  pounds. 


F  F  II. 


IMPROVEMENT  OF  HARBOR  AT  PITTSBURG,  PENNSYLVANIA. 

This  work  was  in  local  charge  of  Mr.  H.  C.  Gould,  assistant  engi- 
neer, during  the  fiscal  year. 

Maintenance. — The  condition  of  the  navigation  channels  in  the 
harbor  continued  good  during  the  year  and  no  dredging  for  their 
maintenance  was  necessary.  Four  wrecks  were  removed  by  dredges, 
as  follows:  Old  wharf  boat  at  McKeesport;  a  barge  in  the  Alleg' 
River  near  Sixth  Street  Bridge ;  a  coal  boat  just  below  Lock  1, . 
gahela  River,  and  a  barge  at  the  upper  end  of  same  lock. 

Impection. — Patrol  oi  the  rivers  and  banks  was  continued,  result- 
ing in  the  stoppage  of  improper  deposits  and  removal  of  deposits  at 
a  great  many  places.  Inspection  of  structures,  etc.,  beyond  the  harbor 
lines,  built  under  War  Department  permits,  and  examination  of  work 
on  the  banks  near  the  harbor  lines  were  maintained  throughout  the 
harbor,  in  order  to  prevent  encroachments.  Supervision  of  the  work 
of  commercial  sand  dredgers  was  continued  and  special  efforts  were 
made  to  prevent  the  leaving  of  waste  piles  and  to  secure  removal  of 
same  when  made.    The  gasoline  launch  Luzon  was  in  commission  all 
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the  year,  except  from  March  26  to  April  13, 1907,  when  the  boat  was 
docked  for  painting  and  repairing  hull.  A  sheathing  of  galvanized 
sheet  iron  and  a  heavy  rubbing  strip  of  oak  at  top  of  the  sheathing 
were  put  on. 

Local  surveys  and  maintenance  of  harbor-line  marks, — ^The  mark- 
ings of  the  harbor  lines  were  renewed  at  some  places  where  disturbed 
by  floods  or  reconstruction,  and  additional  markings  were  put  in  at 
a  number  of  places.  Some  important  triangulation  points  at  junction 
of  the  three  rivers  were  relocated  and  marked.  Several  new  triangu- 
lation points  were  put  in  at  the  head  of  Herr  Island,  Allegheny  River. 

Changes  of  harbor  line, — ^The  change  of  harbor  line  on  right  bank 
at  head  of  Ohio  River,  referred  to  in  preceding  annual  report,  was 
approved  October  1,  1906.  The  changes  of  the  lines  in  back  channel 
at  JBrunot  Island,  Ohio  River,  also  mentioned  in  preceding  annual 
report,  were  approved  February  23, 1907.  A  change  of  the  line  along 
National  Tube  Company's  works  on  right  bank  of  Monon^hela 
River,  just  above  Lock  1,  was  approved  March  80,  1907.  Fublic 
hearings  were  held  on  three  dates  for  consideration  of  a  change  of 
harbor  line  on  right  bank  of  the  Allegheny  River  at  Six-Mile  Idand, 
involving  a  removal  of  that  island  by  the  Pennsylvania  Railroad 
Company.  Final  report  on  this  change  is  awaiting  settlement  of 
some  property  matters  by  the  railroad  company. 

Miscellaneous. — The  decision  of  the  United  States  Supreme  Court 
concerning  changes  ordered  by  the  Secretary  of  War  in  the  Union 
Bridge,  at  mouth  of  Allegheny  River,  being  in  favor  of  the  Grovem- 
ment,  the  removal  of  the  bridge  was  started  by  the  bridge  company 
on  May  1,  1907.  Nearly  all  the  superstructure  was  oflP  me  piers  by 
the  end  of  Jime. 

A  new  sheet  showing  existing  harbor  lines  from  about  3,000  feet 
below  head  of  Ohio  River  to  Ninth  Street  Bridge,  Allegheny  River, 
was  prepared  and  was  approved  by  the  Secretary  of  War  on  "October 
1,  1906.  Two  more  sheets  showing  existing  lines,  markings,  etc.,  on 
the  Monongahela  River,  to  above  the  Twenty-second  Street  Bridge, 
were  prepared  and  are  nearly  ready  to  be  forwarded. 

Examinations  and  reports  were  made  on  eight  applications  for  per- 
mits for  various  structures  in  the  harbor. 

Money  statement. 

July  1,  1906,  balance  unexpended $940  58 

Received  by  transfer  settlement 4,000.00 

Amount  appropriated  by  river  and  harbor  act  approved  &Iarch  2, 1907-  10, 000. 00 

Received  from  sale  of  blueprints 20l  89 


14.  961.47 
June  30,  1907,  amount  expended  during  flwal  year,  for  maintenance 
of  improvement 9,d49.22 


July  1,  1907,  balance  unexpended 5,612.25 

July  1,  1907,  outstanding  liabilities 477.73 


July  1,  1907,  balance  available 5,134.52 

Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 10,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.  ^r(T/> 
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APPROPRIATIONS. 

March  3,  1899 $110,662.90 

June  13,  1902 10,000.00 

June  13, 1902  (allotment) 5,000.00 

March  3,  1905 10, 000. 00 

November  23,  1906,  received  by  Treasury  certificate  of  transfer  set- 
tlement    4, 000. 00 

March  2,  1907 10, 000. 00 

Received  from  other  sources 20.89 

Total 149, 683.  79 


COMMERCIAL   STATISTICS. 
Classified  statement  of  river  traffic  in  Pittshurg  Harhor  for  calendar  year  1906. 


Commodities. 

Tons,  a 

Commodities. 

Tons,  a 

Bailees  (new) 

6,900 

8,712 

16,586 

36 

Miscellaneous 

91,847 
1,218,808 

Bottoms,  coal  boat  f  new) 

Sand 

Braces,  poles,  posts,  etc 

Steel  and  Iron  products,  miscella- 
neous  

Brick  ..'. '.T ! 

88,180 

CJoal 

9,729,861 

Stone 

2,816 

Coke 

3,200 
1,792 
26,946 
1,680,721 
15,954 
824 

Ties,  railroad 

2,160 

Fftrm  products 

Timber 

38,682 

f)pnprn.1  Tnpr(^fift.ndliip 

Total 

Qravel 

12,927,975 

Lumber 

Passengers number.. 

Livestock 

271,460 

«  2,000  pounds. 

Note. — The  table  gives  only  actual  amounts  of  articles  handled,  care  being  taken  not 
to  duplicate  any  Items.  It  should  be  stated  that  a  very  large  part  of  this  commerce 
is  stored  in  the  harbor  from  a  week  to  several  months  and  then  rehandled  and  shipped 
out  and  the  empties  returned.  Neither  the  rehandling  nor  the  return  of  empties  are  con> 
sldered  in  the  table. 
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CONSTRUCTION  OF  LOCKS  AND  DAMS  IN  OHIO  RIVER  BETWEEN 
THE  PENNSYLVANIA  STATE  LINE  AND  CINCINNATI,  OHIO,  AND 
IMPROVEMENT  OP  KANAWHA  AND  LITTLE  KANAWHA  RIVERS, 
WEST  VIRGINIA. 


REPORT  OF  CAPT,  F,  G.  B0GG8,  CORPS  OF  ENGINEERS,  OFFICER  IN 
CHARGE  FOR  THE  FISCAL   YEAR  ENDING  JUNE  SO,  1907, 

IMFBOVEMENTS. 


1.  Movable  dams  in  Ohio  River. 

2,  Little   Kanawha   River,   West   Vir- 

ginia. 
8.  Operating  and  care  of  lock  and  dam 
on   Little  Kanawha  River,  West 
Virginia. 


4.  Kanawha  River,  West  Virginia. 

5.  Operating  and   care   of   locks   and 

dams  on  Kanawha  River,   West 
Virginia. 


United  States  Engineer  Office, 

Wheeling,  W.  Va.,  July  9, 1907. 
General  :  I  have  the  honor  to  transmit  herewith  the  annual  report 
of  the  works  under  mv  charge  for  the  fiscal  year  ending  June  30, 1907. 
The  following  employees  were  in  lotal  charge  of  the  works : 
William  M.  Hall,  assistant  engineer,  Dam  No.  18,  Ohio  River,  and 
Little  Kanawha  River ;  Thomas  E.  Jeffries,  assistant  engineer,  Kana- 
wha River;  Frank  D.  Holbrook,  junior  engineer.  Dam  No.  11,  Ohio 
River;  and  George  S.  Patrick,  inspector,  Dam  No.  13,  Ohio  River. 
Very  respectfully,  your  obeaient  servant, 

F.  C.  BoGos, 
Captain,  Corps  of  Engineers, 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  TJ,  S.  A. 


G  G  I. 


MOVABLE  DAMS  IN  OHIO  RIVER  BETWEEN  THE  PENSYLVANIA  STATE 
LINE  AND  CINCINNATL 

OPERATIONS  DURING  THE  FISCAL  YEAR  ENDING   JUNE   30,   1907. 

Dam  No,  8,  about  Ifi  miles  helow  Pittsburg,  Pa. — ^The  construction 
of  the  masonry  for  lock  and  guide  walls  was  commenced  July  25, 
1904,  by  The  T.  A.  Gillespie  Company,  of  Pitsbure,  Pa.  Although 
the  work  was  prosecuted  with  a  good  force  and  sufficient  plant,  tBe 
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company  was  unable  to  complete  within  the  time  limit ;  an  extension 
was  granted. 

To  provide  for  a  9-foot  navigable  depth,  as  required  by  the  river 
and  harbor  act  of  March  2,  1907,  a  supplemental  agreement  was 
entered  into  covering  the  raising  of  the  lock  and  guide  walls  which 
makes  October  1,  1907,  as  the  date  for  completion.  Considerable 
work  was  done  toward  raising  the  walls  and  esplanade. 

The  following  is  a  statement  of  the  work  accomplished : 

Grubbing  and  clearing acres—  1.50 

Timber feet  B.  M_-    16, 805. 00 

Sheet  piling linear  feet—      8,025.00 

Round  piling do 9,063.00 

Filling cubic  yards—    21, 618. 00 

Stone  filling do 2,057.00 

Excavation do 24,092.70 

Concrete do 14, 536. 89 

iron  and  steel pounds—  122,930.50 

Cast-iron  pipe linear  feet—  68.50 

Galvanized-iron  pipe do 30. 00 

The  placing  of  supply  pipes  in  the  lock  was  well  imder  way ;  addi- 
tional Dorings  were  made  to  determine  character  of  material  at  site 
for  dam ;  and  plans  for  the  dam  are  in  preparation. 

Dam  No.  11^  about  77  miles  below  Pittsbur^y  Pa. — Progress  has 
been  very  unsatisfactory  at  this  site,  due  to  msuificient  plant  and 
materials.  Work  was  commenced  on  the  lock  and  guide  walls  by  the 
^tna  Construction  Company,  of  Wheeling,  W.  Va.,  on  July  17, 1904. 
It  was  necessary  to  grant  the  company  an  extension  of  time  in  which 
to  complete  its  contract. 

Congress  having  provided  for  a  9-foot  navigable  depth,  a  supple- 
mental agreement  was  entered  into  covering  the  raising  of  the  lock 
and  guide  walls  and  allowing  until  December  1,  1907,  in  which  to 
complete  the  lock  and  guide  walls.  A  small  amount  of  filling  was 
placed  and  some  stone  filling  relaid  under  the  supplemental  agree- 
ment. 

The  following  is  a  statement  of  the  work  accomplished : 

Grubbing  and  clearing acres—  a  50 

Timber feet  B.  M_-  11,881.00 

Sheet  piling linear  feet—  40,623.10 

Round  piling do 90, 705. 90 

Filling cubic  yards—    7, 975. 00 

Stone   fllling do 651. 00 

Excavation do 5, 414. 00 

CJoncrete do 11, 009. 37 

Iron  and  steel pounds—  84,283.40 

Cast-iron  pipe linear  feet 65.00 

Galvanized-iron  pipe do 60. 50 

Plans  for  the  lock  supply  pipes  were  completed,  and  the  work 
advertised. 

Dam  No.  IS,  about  96  miles  below  Pittsburg^  Pa. — ^The  Sheridan- 
Kirk  Contract  Company,  of  Nicholasville,  Ky.,  completed  the  work 
under  its  contract  for  building  lock  walls  and  part  of  the  ^ide  walls 
on  November  19,  1906.    The  following  work  was  accomplished : 

Piling linear  feet—        280. 00 

Excavation eublc  yards—    3, 842. 35 

Channel  dredging do 26,760.00 

Pilling do 1, 184. 30 

Stone  filling do 2,078.15 

Timber feet  B.  M—  44,073.96 

Iron  and  steel pounds-.    4,432.15 
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Supply  pipes  for  the  lock  wereplaced  by  the  Kiel  Brothers  Plumb- 
ing and  Ifeating  Company,  of  Wneeling,  W.  Va. 

Under  contract  with  The  HoUerbach  &  May  Contract  Company, 
of  Evansville,  Ind.,  good  progress  was  made  toward  the  construction 
of  the  dam.  The  f  oflowing  is  a  statement  of  the  material  placed  and 
excavated  during  the  fiscal  year : 

Excavation cubic  yards__  7,479.85 

Rock  excavation do 3,697.62 

FHling do 4, 393. 60 

Stone  filling do 1,176.36 

Riprap do 385.20 

Gravel do 27.40 

Concrete do 8, 510. 27 

Timber feet  B.  M—  87,772.61 

Sheet  piles linear  feet. .  3, 679. 58 

Round  piles do 6, 608. 20 

Drill  holes do 75.20 

Pipe  and  fittings do 1, 452. 25 

Iron  and  steel pounds—  235,404.65 

The  plan  of  bear-trap  gates  approved  is  of  the  reversed  Parker 
gate  design. 

Contracts  were  entered  into  with  G.  Elias  &  Bro.,  of  Buffalo,  N.  Y., 
for  surfaced  lumber,  and  with  the  J.  &  J.  B.  Milholland  Companv,  of 
Pittsburg,  Pa.,  for  iron  and  steel  required  for  the  construction  of  the 
bear-trap  gates. 

Plans  for  a  power  house  were  in  preparation. 

Dam  No.  18^  about  179  miles  below  Pittsburq^  Pa. — ^Work  on  the 
dam  has  been  very  unsatisfactory.  In  November,  1906,  the  Baker 
Contract  Company  failed,  and  the  work  is  being  carried  on  by  the 
receiver,  the  Colonial  Trust  Company,  of  Pittsburg. 

To  place  the  work  in  proper  advancement,  the  United  States  took 
charge  from  November  21, 1906,  to  the  latter  part  of  January,  1907; 
but  the  weather  conditions  were  unfavorable  and  little  permanent 
work  was  accomplished,  although  serious  damage  was  averted. 

Unless  much  better  progress  is  made,  it  is  doubtful  if  the  work  will 
be  completed  within  the  tune  limit.  The  following  is  a  statement  of 
the  work  accomplished : 

Excavation cubic  yard8__  6, 734 

Filling do 8,997 

Stone  filling do 384 

Timber . feet  B.  M—  88,365 

Iron  and  steel pounds..  528,840 

Concrete cubic  yards—  5,280 

Bolt  holes linear  feet—  144 

Qalvanized-iron  pipe do 1, 272 

Round  piles number—  22 

Sheet  piles do 76 

A  contract  was  entered  into  with  The  Atlas  Portland  Cement  Com- 
pany for  the  cement  required  in  constructing  the  dam. 

Plans  for  lock  gates  and  operating  machinery  were  in  preparation. 
Plans  for  both  bear-trap  gates  were  approved,  the  design  being  that 
used  on  the  upper  Ohio.  The  iron  and  steel  for  the  l^ar-trap  gate 
next  the  abutment  is  being  furnished  under  contract  with  the  Pitts- 
burgh Industrial  Iron  Works,  of  Pittsburg,  Pa.  Advertisements  were 
issued  for  the  surfaced  lumber  required. 

Dam  No.  19^  about  191  miles  below  Pittsburg^  Pa. — ^No  worl^gi^^ 

Dam  No.  HO, — Preparations  were  made  for  locating  the  site.      ^ 
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A  Board  was  appointed  for  considering  all  plans  for  construction 
in  the  Pittsburg,  Wheeling,  and  Cincinnati  districts,  with  a  view  to 
uniformity  of  design.  Plans  for  dam,  lock  gates,  operating  ma- 
chinery, power  house,  etc.,  have  been  submitted  from  this  district. 

The  nnal  effect  of  the  work  of  this  Board  will  be  to  materially 
expedite  the  preparation  of  plans,  as  well  as  to  make  them  uniform. 
Due,  however,  to  the  rush  of  work  in  the  various  districts  at  this  time 
of  year  and  the  desire  of  the  Board  to  obtain  the  best  plans,  the 
preparation  of  plans  in  this  district  has  been  somewhat  delayed. 

Money  statements, 

DAM   NO.  8. 

July  1.  1906,  balance  unexpended $2a3,307. 65 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1007-  251, 845. 00 


455, 242.  65 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 148,  746. 79 


July  1,  1907,  balance  unexpended 306,495.86 

July  1,  1907,  outstanding  liabilities 858.49 


July  1,  1907,  balance  available 305,637.37 


July  1,  1907,  amount  covered  by  uncompleted  contracts 161,126.60 


Amount  (estimated)  required  for  completion  of  existing  project 500,000.00 


'  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
I)ended  July  1,  1907 2.50,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

DAM    NO.    11. 

July  1.  1906,  balance  unexpendcnl ^326,750.58 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.  198, 343. 00 


525, 093.  58 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 100, 885. 03 


July  1,  1907,  balance  unexpended 424,208.55 

July  1,  1907,  outstanding    Ihiblllties 577.51 


July  1, 1907,  balance  available 423,631.04 


July  1,  1907,  amount  covered  by  uncompleted  contracts 255,323.10 

Amount  (estimated)  required  for  completion  of  existing  project 500,000.00 


Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 200,000  00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 
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DAM    NO.    13. 

July  1.  1906,  balance  unexpended $324,843.06 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907.  174, 778. 00 
Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907—  100, 000. 00 
Received  from  saie 48.  62 


599,  669.  70 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 
improvement 176, 013. 15 


July  1,  1907,  balance  unexpended 423,656.55 

July  1,  1907,  outstanding   liabilities 673.96 


July  1,  1907,  balance    available 422,982.59 


July  1,  1907,  amount  covered  by  uncompleted  contracts : 267,618.21 


Amount  (estimated)  required  for  completion  of  existing  project 300,000.00 


'  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  works  of  improvement,  in  addition  to  the  balance  unex- 
pended July  1,  1907 185,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

DAM   NO.  18. 

July  1,  1906,  balance  unexpended $292,342.82 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907 —  178,000.00 


470,342.82 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 103, 672. 84 


July  1.  1907,  balance  unexpended 366,669.98 

July  1,  1907.  outstanding  liabilities 1,232.15 

July  1,  1907,  balance  available 365,437.83 


July  1,  1907,  amount  covered  by  uncompleted  contracts 166,580.46 

Amount  (estimated)  required  for  completion  of  existing  project 100, 000.  (X) 


DAM    NO.   19. 

July  1,  1906,  balance  unexpended $107, 98a  36 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 200, 000. 00 


.307, 988. 36 
Amount  appropriated  by  act  of  March  3,  1905,  repealed  by  act  of 
March  2,  1907 100,000.00 


July  1,  1907,  balance  unexpended 207,988.  36 

July  1,  1907,  outstanding  liabilities 177.60 


July  1,  1907,  balance  available 207,810.76 


Amount  (estimated)  required  for  completion  of  existing  project—     725,000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30, 1909,  for  works  of  improvement.  In  addition  to  the  balance  un- 
expended July  1,  1907 200,000.00 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 
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DAM    NO.   26. 

July  1,  1906,  balance  unexpended $35,000.00 

Amount  appropriated  by  act  of  March  3,  lfi05,  repealed  by  act  of 
March  2.  1907 35,000.00 


Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 235, 000. 00 

June  30,  1907,  amount  expended  durhig  fiscal  year,  for  works  of 
Improvement 42.35 


July  1,  1907,  balance  unexpended 234, 957.  «> 

July  1,  1907,  outstanding  liabilities 238.95 

July  1,  1907,  balance. available 234.7ia70 


Amount  (estimated)  required  for  completion  of  existing  project...    965.000.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30, 1909,  for  works  of  improvement,  in  addition  to  the  balance  un- 
expended July  1.  1907— 200,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 

CONSOLIDATED. 

July  1,  1906,  balance  unexpended $1,290,322.49 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 1, 059, 966. 00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907.        278, 000. 00 
Received  from  sale 48.62 


2,628,337.11 
Amount  appropriated  by  act  of  March  3,  1905,  repealed  by  act  of 
March  2,  1907 135,000.00 


2,493,a37.1l 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement. 529, 360. 16 


July  1,  1907,  balance  unexpended 1,963,976.05 

July  1,  1907,  outstanding  liabilities 3,758.66 


July  1,  1907,  balance  available . : 1,960,218.29 


July  1,  1907,  amount  covered  by  uncompleted  contracts 850,648.37 

Amount  (estimated)  required  for  completion  of  existing  project.    3,090,000.00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  works  of  improvement.  In  addition  to  the  balance 
unexpended  July  1,  1907 1.035,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act 
of  June  4,  1897. 


APPROPRIATIONS. 

March  3,  1899: 

Construction  of  Dam  No.  13 $50,000 

Construction  of  Dam  No.  18 50,000 

June  6,  1900,  continuing  construction  of  Dams  Noe.  13  and  18 470.000 

March  3,  1901,  continuing  construction  of  Dams  Nos.  13  and  18 40,  (MX) 

June  13,  1902 : 

Ck>n8truction  of  Lock  and  Dam  No.  8 50,OOO 

Construction  of  Lock  and  Dam  No.  11 50,000 

Construction  of  Lock  and  Dam  No.  19 25,O0O 

June  28,  1902,  continuing  construction  of  Dams  Nos.  13  and  18..-^^^^f6,BOO 

uigiiizea  oy  ' 
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March  3,  1903: 

Ck>ntlnning  constrnction  of  lock  at  Dam  No.  8 $200,000 

Continuing  construction  of  lock  at  Dam  No.  11 200,000 

Continuing  construction  of  Dams  Nos.  13  and  18 450,000 

April  28,  1904: 

Continuing  construction  of  Dam  No.  8 50,000 

Continuing  construction  of  Dam  No.  11 50,000 

March  3,  1905 : 

Completion  of  locks  at  Dams  Nos.  8  and  11 100,000 

Continuing  construction  of  Dams  Nos.  13  and  18 100,000 

Construction  of  Lock  and  Dam  No.  19 « 100. 000 

Purchase  of  site  for  Lock  and  Dam  No.  26 a35,000 

June  30,  1906 : 

Construction  of  locks  at  Dam  Nos.  8  and  11 160, 000 

Continuing  construction  of  Dams  Nos.  13  and  18 160,400 

March  2, 1907: 

Construction  of  Lock  and  Dam  No.  8 251,845 

Construction  of  Lock  and  Dam  No.  11- 198,348 

Construction  of  Locks  and  Dams  Nos.  13  and  18 174, 778 

Lock  and  Dam  No.  19 200,000 

Construction  of  Lock  and  Dam  No.  26 « 100, 000 

March  4,  1907,  construction  of  Dams  Nos.  13  and  18 278,000 

Total 3, 649, 966 

Note. — Received  from  sale,  $48.62. 


CONTRACTS   IN    FORCE. 
LOCK  FOB   MOVABLE   DAM    NO.   8. 

Contractor :  The  T.  A.  Gillespie  Company. 

Rate:  Grubbing  and  clearing  at  $100  per  acre;  timber,  $35  per  thousand; 
sheet  piling,  50  cents  per  linear  foot;  round  piling,  41  cents  per  linear  foot; 
common  filling,  30  cents  per  cubic  yard ;  stone  filling,  $2  per  cubic  yard ;  stone 
steps,  $1.25  per  linear  foot;  common  excavation,  50  cents  per  cubic  yard;  con- 
crete, $5.95  per  cubic  yard ;  white-oak  timber,  $60  per  thousand ;  paving,  $6  per 
cubic  yard;  bolt  holes,  $1  per  linear  foot;  iron  and  steel,  6  cents  per  pound; 
cast-iron  pipe,  6-lnch,  $1.50  per  linear  foot ;  galvanized-iron  pipe,  3-inch,  $1  per 
linear  foot ;  galvanized-iron  pipe,  l^-inch,  60  cents  per  linear  foot 

Date  of  approval :  June  24,  1904. 

Date  of  beginning :  July  27,  1904. 

Date  of  expiration :  October  1,  1907. 

DBILLINO  TEST   HOLES  FOB  DAM    NO.  8. 

Contractor :  The  Preslar  Prospecting  and  Engineering  Company. 
Rate:  Drilling  through  loose  material  at  $2.50  per  linear  foot;  drilling  Into 
rock,  $3.50  per  linear  foot. 
Date  of  contract:  April  30,  1907. 
Date  of  beginning:  May  15,  1907. 
Date  of  expiration:  25  fair  working  days. 

LOCK   FOB   MOVABLE  DAM    NO.    11. 

Contractor :  ^tna  Construction  Company. 

Rate:  Grubbing  and  clearing  at  $200  per  acre;  timber,  $40  per  thousand; 
sheet  piling,  50  cents  per  linear  foot;  round  piling,  40  cents  per  linear  foot; 
common  filling,  30  cents  per  cubic  yard ;  stone  filling,  $2.50  per  cubic  yard ;  stone 
steps,  $1  per  linear  foot ;  common  excavation,  65  cents  per  cubic  yard ;  concrete, 
$5.35  per  cubic  yard ;  white-oak  timber,  $60  per  thousand ;  paving,  $5  per  cubic 

oAct  of  March  2,  1907,  repealed  appropriation  of  $135,000  made  by  act  of 
March  3, 1905,  and  reappropriated  this  sum  for  Lock  and  Dam  No.  26. 
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yard;  bolt  boles,  50  cents  per  liuear  foot;  iron  and  steel.  5  cents  per  pound; 
cast-iron  pipe,  6-incb,  $2  per  linear  foot;  galvanized-iron  pipe,  3-lncb,  $1  per 
linear  foot ;  galvanlzed-iron  pipe,  l^-incb,  40  cents  per  linear  foot 

Date  of  approval :  July  11,  1904. 

Date  of  beginning:  August  11,  1904. 

Date  of  expiration :  December  1,  1907. 

MOVABL£    DAM    NO.    13. 

Contractor :  The  Hollerbach  &  May  CJontract  Company. 

Rate :  Common  excavation  at  (JS  cents  \)er  cubic  yard ;  conmion  filling.  00  cents 
per  cubic  yard ;  stone  filling,  $3  per  cubic  yard ;  riprap.  $3  per  cubic  yard ;  con- 
crete. $8.10  per  cubic  yard ;  oak  timber,  $80  per  thousand ;  hemlock  timber,  $60 
per  thousand ;  decking,  $60  per  thousand ;  sheet  piles,  75  cents  per  linear  foot ; 
round  piles,  50  cents  per  linear  foot;  paving,  $6  per  cubic  yard;  curbing,  $1  per 
linear  foot;  drill  holes,  under  2  inches  in  diameter,  50  cents  per  linear  foot; 
pipe  and  fittings,  $1  per  linear  foot ;  reenforcing  bars,  5  cents  per  pound ;  struc- 
tural steel,  5  cents  per  pound ;  castings,  5  cents  per  pound ;  forglngs,  5  cents  per 
pound :  bolts  and  miscellaneous  iron.  5  cents  per  pound. 

Date  of  approval :  January  20.  1906. 

Date  of  beginning:  March  1,  1906. 

Date  of  expiration :  300  fair  working  days. 

SURFACED  LUMBER  FOR  DAM  NO.  13. 

Contractor :  G.  Ellas  &  Bro. 

Rate:   Yellow  pine  at  $41  per  thousand;  oak,  $45  \wr  thousand;  cypress 
water-seal  strips.  Hi  cents  per  linear  foot ;  wedges,  2  cents  each. 
Date  of  approval :  April  1,  1907. 
Date  of  beginning :  June  3,  1907. 
Date  of  expiration :  August  2,  1907. 

IRON   AND  STEEL  FOR  DAM    NO.   13. 

Contractor:  J.  &  J.  B.  Milholland  Company. 

Rate :  Structural  steel  at  3.21  cents  per  pound ;  forglngs,  8 A  cents  per  pound  ; 
pins,  etc.,  12  cents  per  pound;  bolts,  etc.,  3A  cents  per  pound;  steel  castings, 
lOA  cents  per  pound;  iron  castings,  7  cents  i>er  pound;  cast-iron  counter- 
weights, 2.28  cents  per  pound. 

Date  of  contract :  March  30,  1907. 

Date  of  beginning :  April  19,  1907. 

Date  of  expiration:  June  28,  1907.     (Time  limit  waived.) 

MOVABLE  DAM    NO.    18. 

Contractor:  Baker  Contract  Company  (Incorporated). 

Rate:  Common  excavation  at  70  cents  i)er  cubic  yard;  rock  excavation.  $3 
per  cubic  yard;  common  filling,  70  cents  per  cubic  yard;  stone  filling,  $3  per 
cubic  yard;  timber,  $60  per  thousand;  white-oak  timber,  $80  per  thousand; 
yellow  pine  timber,  $70  per  thousand ;  Iron  and  steel,  7  cents  per  pound ;  reen- 
forcing steel,  6  cents  per  pound;  concrete,  $6  per  cubic  yard;  paving.  $6  iier 
cubic  yard;  curbing,  $1  per  linear  foot;  bolt  holes  in  masonry,  2-Inch  or  less 
diameter,  50  cents  per  linear  foot;  bolt  holes  in  masonry,  more  than  2-lnch 
diameter,  75  cents  per  linear  foot;  galvanlzed-Iron  pli)e,  U-Inch,  50  cents  i^r 
linear  foot;  galvanlzed-Iron  pipe,  3-lnch,  75  cents  per  linear  foot;  galvanlzed- 
Iron  pipe,  4-Inch,  $1  per  linear  foot. 

Date  of  approval :  June  3,  1005. 

Dote  of  beginning :  July  5,  1905. 

Date  of  expiration :  350  fair  working  days. 

PORTLAND  CEMENT  FOR  DAM   NO.   18. 

Contractor :  The  Atlas  Portland  Cement  Company. 

Rate:  In  duck  sacks  at  $1.84  her  barrel ;  In  wood,  $1.70  i)er  barrel. 

Date  of  approval :  May  2,  1907. 

Date  of  beginning:  When  notified. 

Date  of  exphraUon :  December  31,  1907.  GoOqIc 
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IRON  AND  STEEL  FOB  DAM    NO.   18. 

Ck)ntractor:  Pittsburgh  Industrial  Iron  Works. 

Rate :  Sti-uctural  steel  at  4.98  cents  per  pound ;  forgings,  9  cents  per  pound ; 
pins,  7i  cents  per  pound ;  bolts,  etc.,  5i  cents  per  pound ;  steel  castings,  7  cents 
per  pound;  Iron  castings,  4^  cents  per  pound;  bronze  cap  screws,  39  cents  per 
pound. 

Date  of  approval :  May  14,  1907. 

Date  of  beginning :  May  26,  1907. 

Date  of  expiration :  August  14,  1907. 


COMMERCIAL   STATISTICS. 

Freight  handled  at  the  wharves  of  some  of  the  principal  cities  between  Dam 
-Yo.  <S,  Ohio  River,  and  Ripley,  Ohio,  during  the  calendar  year  1906. 


Name  of  city. 

Freight. 

Passen- 
gere. 

Name  of  city. 

Freight. 

Pa»ien- 
gers. 

Wellsville.  Ohio 

Tons. 

800 
20,400 
14,010 
10,000 

Number. 

660 

10,400 

1 

Racine,  Ohio 

Terns. 
8,000 
3,600 
10,000 
36,000 

Number. 
2,450 

Steuben ville,  Ohio 

Pomeroy,  Ohio 

5,000 

Glendale,  W.  Va 

Ironton,  Ohio 

12,000 

Parkersburg,  W.  Va 

15,600 

Portsmouth,  Ohio 

20,000 

i 

The  number  of  paBsengers  includes  excursionists. 

The  information  contained  in  the  foregoing  table  was  obtained  through  the 
mayors  of  the  several  cities  mentioned.  It  appears  that  no  accurate  record  is 
kept  of  tonnage  and  passenger  traffic  at  most  of  the  towns  on  the  Ohio  River, 
and  the  quantities  given  in  the  above  table  are  only  approximately  correct 


G  G  2. 


IMPROVEMENT  OF  LITTLE  KANAWHA  RIVER,  WEST  VIRGINIA. 

Owing  to  the  small  amount  available,  nothing  was  done  toward 
the  removal  of  obstructions  above  Burning  Springs.  Funds  having 
been  appropriated  for  this  purpose  in  the  act  of  March  2,  1907, 
preparations  were  begun  at  the  close  of  the  fiscal  jrear  for  clearing 
the  channel  of  obstructions  that  had  re-formed.  This  work  can  only 
be  expeditiously  prosecuted  during  very  low  water. 

Structures,  etc.,  completed  under  permits  from  the  War  Depart- 
ment were  inspected  to  ascertain  whether  or  not  the  requirements  of 
the  permits  had  been  complied  with. 

One  thousand  dollars  can  be  profitably  expended  on  the  stretch  of 
river  above  Burning  Springs,  W.  Va.,  each  year  in  removing  obstruc- 
tions and  in  maintaining  the  channel,  but  to  remove  the  larger  ob- 
structions which  seriously  interfere  with  navigation  will  require 
about  $10,000. 

To  place  Lock  and  Dam  No.  4  in  good  condition  required  extensive 
repairs  to  both  structures.  These  repairs  were  begun  early  in  June 
or  1906,  with  a  small  force,  and  completed  November  16.  Naviga- 
tion through  the  lock  was  suspended  July  14  and  was  not  resumed 
until  October  31. 

The  repairs  to  Lock  and  Dam  No.  4  consisted  of  the  following: 
Grouting,  cutting  out  old  masonry  from  face,  pointing,  and  raising 
lock  wafls  by  placing  concrete  on  top  of  each  wall,  repairing  gates 
and  operating  machinery,  and  practically  rebuilding  the  dam.  t 
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Minor  repairs  were  made  to  Locks  Nos.  1,  2,  and  3,  so  that  they 
would  withstand  the  high  water  during  the  winter.  No  serious  dam- 
age was  done  to  any  of  the  works. 

Preparations  were  made  to  begin  repairs  to  Lock  and  Dam  No.  2 
and  to  repair  Dam  No.  1.  Materials  were  purchased  and  the  plant 
used  at  Lock  No.  4  transferred  to  Lock  No.  2.  It  is  also  proposed 
to  build  ffuide  cribs  at  Locks  Nos.  1  and  2,  materials  for  which  were 
contracted  for. 

A  small  survey  was  made  of  the  land  required  at  each  site. 

The  river  and  harbor  act  of  March  2,  1907,  provides  for  a  survey 
for  a  lock  and  dam  above  No.  6.  Preparations  for  making  the  sur- 
vey were  completed  at  the  close  of  the  fiscal  year. 

The  commercial  statistics  for  this  river  are  contained  in  the  report 
for  operating  and  care  of  locks  and  dams  on  Little  Kanawha  River, 
West  Virginia. 

The  funds  provided  by  act  of  March  3,  1905,  for  repair  of  Locks 
and  Dams  Nos.  1-4  have  proven  insufficient  for  the  purpose,  and  it  is 
now  estimated  that  an  additional  appropriation  of  $30,000  will  be 
required  to  complete  the  contemplated  repair  of  these  structures. 

Money  statements, 

ABOVE  LOCK    NO.  5. 

July  1,  1906,  balance  unexpended $295.51 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-      1, 000. 00 


1, 295. 51 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 17. 65 


July  1,  1907,  balance  unexpended 1, 277.  86 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  for  maintenance  of  improvement,  in  addition  to  the  bal- 
ance unexpended  July  1,  1907 ; l,00aO0 

Submitted  In  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 

BELOW  LOCK  NO.  5. 

July  1,  1906,  balance  unexpended $81,298.73 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.    79, 500.  00 


160,  798.  73 
June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 40, 137.  62 


July  1,  1907,  balance  unexpended 120,661. 11 

July  1,  1907,  outstanding  liabilities 3,286.62 


July  1,  1907,  balance  available 117.374.49 

July  1,  1907,  amount  covered  by  uncompleted  contracts 15,324.  18 

SUBVET. 

Amount  appropriated  by  river  and  hnrtwr  act  approved  March  2, 1907.         $500.  00 
July  1,  1907,  balance  unexpended 500.00 
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CONSOUDATED. 


July  1,  1906,  balance  unexpended ^1,594.24 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907.     81, 000. 00 


162, 594. 24 
June  30,  1907,  amount  expended  during  fiscal  year: 

For  works  of  improvement $40,137.62 

For  maintenance  of  improvement 17.65 

.40,156.27 


July  1,  1907,  balance  unexpended 122,438.97 

July  1,  1907,  outstanding  liabilities _• 3,28^.62 

July  1,  1907,  balance  available 119,152.35 


July  1,  1907,  amount  covered  by  uncompleted  contracts 15, 324. 18 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 1,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


August  14,  1876 $7. 300 

June  18,  1878 18, 000 

March  3,  1879 18,000 

June  14,  1880 15, 000 

March  3,  1881 40,000 

August  2,  1882 31J0OO 

August  5,  1886 16, 875 

August  11,  1888 25,  000 

September  19,  1890 40,000 

Note.— Received  from  sale,  $186.10. 


June  3,  1896 $1, 600 

March  3,  1899 743 

June  13,  1902 1, 000 

March  3,  1905 1,000 

March  3,  1905 163, 000 

March  2,  1907 i 81,000 


Total 459,418 


CX)NTRACT8  IN  PORCE. 
TIMBER  FOB  DAMS   NOS.   1  AND  2. 

Contractor :  O.  Ellas  &  Bro. 

Rate:  Hardwood  timber  (Lots  No.  2)  at  $28  per  thousand;  hardwood  timber 
(Lots  No.  3),  $29  per  thousand. 
Date  of  approval :  April  22,  1907. 
Date  of  beginning :  June  9,  1907. 
Date  of  expiration :  September  22,  1907. 

TIMBEB  FOB  DAMS  NOS.  1  AND  2. 

Contractor:  The  Parkersburg  Mill  Company. 

Rate :  White-oak  timber  at  $34  per  thousand. 

Date  of  approval :  May  3,  1907. 

Date  of  beginning :  June  5,  1907. 

Date  of  expiration :  September  13,  1907. 

ENO  1907 110 
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SAND   AND   OBAVEL. 

Ck)ntractor :  Parkersburg  and  Marietta  Sand  Company. 

Rate :  Sand  at  50  cents  per  cubic  yard ;  gravel,  50  cents  per  cubic  yard. 

Date  of  contract :  May  14,  1907. 

Date  of  beginning:  June  3,  1907. 

Date  of  expiration :  June  23»  1907.     (Time  limit  waived.) 

TIMBEB  FOR  LOCK   NO.  2. 

Contractor :  G.  W.  Righter. 

Rate :  White-oak  timber  at  $30  ijer  thousand. 

Date  of  contract :  May  22,  1907. 

Date  of  beginning :  July  1,  1907. 

Date  of  expiration :  July  31,  1907. 


G  G  3. 


OPERATING  AND  CARE  OP  LOCKS  AND  DAMS  ON  LITTLE  KANAWHA 
RIVER,  WEST  VIRGINIA. 

There  is  slack- water  navigation  for  a  depth  of  4  feet,  from  Parkers- 
burg (the  mouth)  to  Creston,  a  distance  of  48  miles.  It  consists  of 
five  locks  and  fixed  dams,  Nos.  1,  2,  and  3  of  which  are  in  poor 
condition. 

From  July  14  to  October  31  navigation  was  suspended  through 
Locks  Nos.  4  and  5  on  account  of  the  extensive  repairs  at  No.  4.  High 
water  and  ice  interfered  with  navigation  as  follows:  Lock  No.  1,  sixty 
days;  Lock  No.  2,  forty-one  days;  I^ock  No.  3,  thirty  days;  Lock  No. 
4,  eighteen  dajrs;  Lock  No.  5,  sixteen  daj^s.  The  greater  number  of 
days  at  No.  1  is  due  to  the  lock  walls  being  too  low.  Congress  has 
provided  for  raising  the  walls. 

The  five  locks  and  dams  were  kept  in  a  serviceable  condition 
throughout  the  vear,  except  at  Lock  No.  1,  where  navigation  was 
interfered  with  for  about  nine  days,  due  to  the  failure  of  one  of  the 
gates.  During  repairs  at  Lock  No.  4  navigation  was  suspended  for 
over  three  months. 

Locks  No8.  i--^.— The  repairs  to  Locks  Nos.  1-3  are  being  made 
under  the  appropriation  for  improving  the  Little  Kanawha;  the 
repairs  to  Lock  No.  4  under  that  appropriation  were  completed.  Tlie 
dam  at  No.  4  was  damaged  to  a  small  extent  during  the  high  water 
of  January,  1907;  the  necessary  repairs  will  be  made  as  soon  as  the 
river  reaches  a  suitable  stage.    These  locks  were  operated. 

Lock  No.  6. — ^The  upper  and  lower  gate  valves  and  gates  were 
repaired,  and  the  gates  resheeted;  and  me  two  lower  steps  of  dam 
repaired,  the  lower  step  being  practically  rebuilt.  Other  repairs  of  a 
mmor  character  were  also  made.  During  the  past  two  winters  the 
dam  and  guide  cribs  have  been  greatly  damaged.  As  the  timbers  in 
these  structures  are  decaying  rapidly,  the  rebuilding  of  the  dam  and 
guide  cribs  will  soon  be  necessary. 
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ALLOTMENTS. 


November  28,  1891 $1,600.00 

July  15,  1892 4,426.65 

July  21,  1893 3,^37.97 

July  16,  1894 3,491.03 

July  20,  1895 3,378.17 

July  24,  1890 830.72 

July  23,  1897 1,684.03 

August  3,  1898 3, 038.  53 

July  21,  1899 2,331.58 

July  14,  1900 2, 271. 61 

June  25,  1901 3, 470. 84 


July  12,  1902 $2,705.25 

July  20,   1903 4,318.97 

March  7,  1904 500.00 

July  13,  1904 1,931.79 

July  17,  1905 1,640.57 

October  26,  1905> 3.  700. 00 

July  19,  1906 7.848.21 

October  12,  1906 2,000.00 

Total 64,905.92 


Summary  of  expenditures  for  operatbiff  afid  care  of  locks  and  dams  on  Little 
Kanawha  River,  West  Virginia,  for  the  fiscal  year  ending  June  SO,  1907. 

Office  expenses  and  superintendence $1,843.93 

Labor 3.632.25 

Expenses , 2, 116.  53 

Repairs 357.96 

Total 7, 950.  67 


COMMERCIAL  STATISTICS. 
Commerce  that  has  passed  Lock  No.  5  for  the  ten  years  ending  December  31, 1906, 


Year. 


Quantity. 


1897 
1898 
1899 
1900 
1901 


7b9W. 

127,948 

122,405 

138,664 

119,489 

122,190 


Year. 


1902 
1903 
1904 
1906 
1906 


Quantity. 


Tons. 
69,706 
78,464 
66,415 

106,510 
70,289 


Commerce  passing  each  of  the  five  locks  and  dams  in  Little  Kanawha  River, 
West  Virginia,  during  the  calendar  year  ending  December  31,  1906. 


Articles. 


Bricks tons. 

Carbon  black do... 

Coal do... 

Dry  goods do... 

Farm  products do... 

Furniture do . . . 

Groceries  and  i>aints do... 

Hardware do... 

Laths do... 

Livestock do... 

Lumber do... 

Oil- well  supplies do . . . 

Salt do... 

Saw  logs do.  -  - 

Shooks do... 

Staves do... 

Sundries do... 

Ties,  railroad do. . . 


Lock 
No.  1. 


Lock 
No.  2. 


177 

84 

585 


Total. 


Passengen number. 


1,516 

780 

2 

92 

1,809 

962 

61 

67,276 


187 

97 

640 


1,885 

659 

8 

95 

1,764 

1,825 

94 

54,059 


400 
8,778 
11,385 


78,864 


7,218 


270 
8,468 
19,201 


Lock 
No.  8. 


Lock 
No.  4. 


Lock 
No.  5. 


40 


155 

139 

68U 

108 

1,612 

738 

8 

56 

8,500 

1,311 

95 


15  ; 


I 


121 

68 

571 

50 

1,098 

526 

6 

24 

581 

1,199 

60 

46,416 


2 
1,850 
118 
114 
792 
117 
1,067 
518 


50 
2,590 
15,786  , 


15 
2,650 
12,691 


26 
146 
1,892 
47 
38.950 
92 


3. 155 
21,408 


79,601  I   66,086  |   70,289 


6,142 


4,092  I 


2,892  I 


9,228 


Navigation  was  suspended  in  Pools  Nos.  4  and  5  from  JUI73  fl^dto^  Tlov^^f  ^ 
15,  1906,  owing  to  repairs  to  Lock  and  Dam  No,  4, 
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List  of  stern-wheel  boats  plying  on  tJie  Little  Kanawha  Riv^,  West  Virginia^ 
during  calendar  year  1906, 


Name  of  boat 

Length. 

Breadth. 

Depth.    Tonnage. 

Steamboats: 

Parllpfl:                 

Feet. 

102.0 
99.7 

104.8 
95.4 
83.0 

108.0 

100.6 
69.0 
90.4 

59.2 
67.6 
65.0 
67.6 
69.8 
66.8 
50.2 
78.8 
79.0 
92.4 
60.0 
81.0 
54.5 
70.0 
88.0 
65.0 
42.0 
60.0 
42.0 
59.0 
69.3 
30.0 
35.0 
85.0 
40.0 
56.0 

Feet. 
22.8 
16.6 
19.9 
14.8 
15.7 
22.0 
19.1 
15.8 
24.6 

7.0 
8.7 
9.8 
7.9 
9.8 

10.2 
7.4 
7.0 
7.6 
9.0 
7.6 
8.0 
8.1 
8.0 

10.7 
9.8 
7.6 
7.8 
8.0 

12.2 
9.7 
5.0 
8.0 
6.0 
8.0 
7.0 

FceL 
4.0 
3.0 
4.0 

78 

Biimadina  Kinsr 

50 

Prench 

82 

Excel 

2.8                S2 

LomaOJ.S.) 

FiankTyler 

Carrie  V 

Gasette 

4.7 
3.6 
8.1 
1.8 
8.0 

1.6 
2.0 
2.8 
1.9 
2.1 
2.1 
1.6 
1.6 
1.7 
2.0 
2.0 
1.8 

» 
71 
48 

M 

PloneerCity 

51 

Boats  propelled  by  gasoline: 

Clipper 

( 

Albatross 

9 

Rellancf^    ....   ......r--r 

12 

Calhoun 

8 

Edith  H      

10 

Creston 

12 

Hurricane 

6 

MableB 

8 

Carbon  Black 

10 

H.  B.  Stout 

14 

Orion    

6 

Winona 

10 

Wabash 

I>eone 

1.9  ,                 7 
2.5  1               U 

Elanora 

2.0  1               14 

Return 

1,9  1                10 

Brooksvllle ■ r 

1.5 
1.7 

Ethel             

Helple 

Rayman 

Orena  L 

Arthur       

1.4 
2.0 
2.0 
1.4 
2.0 
1.5 
2.0 
2.0 

6 
13 
10 

International 

Star 

J 

Swan 

5 

Harry  W 

10 

BlgJefl      

1 

Blanch 

1 

Pleasure  boats: 

Maflavera                           --  

48.0 
30.0 
SO.O 
1         25.0 
I         25.0 
20.0 
20.0 
18.5 
18.0 
16.0 
16.0 
16.0 
16.0 

1 

Magilla 

Marguerite 

Frances  K 

1 

Dauntless       •      -  --- 

1 

Lark 

Elizabeth            

1 

Majorie 

Eona             .        -    --  • ...-...-......-.-.-.... 

1 

Helen     .■ 

1 

Florence            .. . 

1 

Tony 

zip^^ :::::::::::::::::;:::::.:::::::...::::::::::: 

Louise 

Welby 

1 

Freda    

1 

Launch      .  .... 

Melba ■ 

1 

Eleanor          | 

1 

Report  of  loi^kages  at  Locks  Nos.  1-5,  Little  Kanawha  River,  West  VirpiMa,        \ 
for  the  calendar  year  ending  December  SI,  1906.  I 


steamboats 

Barges  and  flats . 

Rafts 

Miscellaneous . . . 


Lock 
No.  L 


721 

472 

1,297 

338 


Total 

Number  of  locka«:es.. 


2,828 


Lock 
No.  2. 


771 

472 

1,681 

183 


8,067 


Lock 
No.  8. 


664 

360 

1,543 

107 


2,674 


Lock 
No.  4. 


664 

274 

1,480 

87 


2,356 


2,211  2,631  2,460  {        2,334 


Lock 

No.5w 


1,« 


S.95fi 
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G  G  4. 

IMPROVEMENT  OF  KANAWHA  RIVER,  WEST  VIRGINIA. 

Under  the  approved  project  for  the  expenditure  of  the  balance 
remaining  from  the  funds  appropriated  by  the  act  of  June  4,  1897, 
the  following  was  accomplished:  Laid  1,029  feet  sewer  pipe,  1,550 
linear  feet  walks,  and  completed  the  additional  buildings  and  cisterns 
provided  for.  About  414  cubic  yards  of  material  was  handled  in 
grading  government  land. 

High  water  has  interfered  with  the  construction  of  guide  cribs 
at  Lock  No.  11.  Cassady  &  Hanna,  the  contractors  for  this  work, 
built  up  the  old  cribs  to  the  required  height  and  partly  filled  them 
with  stone,  and  completed  two  of  the  four  new  cribs,  except  filling. 

The  machinery  for  operating  lock  gates,  etc.,  with  steam  at  Lock 
No.  8  was  received  and  partly  installed.  The  original  design  provides 
for  the  use  of  chain,  but  it  is  thought  advisable  to  try  wire  rope  also, 
as  the  installation  at  No.  8  is  experimental.  Wire  rope  has  been  re- 
ceived and  the  installation  will  be  finished  as  soon  as  the  conditions 
are  favorable. ' 

As  the  mouth  of  the  Kanawha  is  particularly  well  adapted  for  an 
ice  harbor,  the  piers  which  were  bunt  at  Point  Pleasant  to  form  an 
ice  harbor,  and  which  have  become  so  dilapidated  as  to  make  them 

Eractically  worthless  for  the  purpose,  should  be  rebuilt.     It  is  be- 
eved  that  the  piers  can  be  rebuilt  at  a  cost  of  $19,000. 
Kequest  has  been  received  from  those  interested  in  the  improve- 
ment of  this  river  for  the  addition  of  guide  walls  to  the  locks  for  the 
lower  and  upper  entrances.    Such  walls  would  prove  a  decided  benefit 
to  the  general  navigation  of  the  river. 

The  commercial  statistics  for  this  river  are  contained  in  the  report 
for  operating  and  care  of  locks  and  dams  on  Kanawha  River. 

Money  statement, 

July  1,  1906,  balance  unexpended $58,470. 12 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement         8, 179.  92 

July  1,  1907,  balance  unexpended 50,290.20 

July  1,  1907,  outstanding  liabilities 240.^ 

July  1,  1907,  balance  available 50,049.56 

July  1,  1907,  amount  covered  by  uncompleted  contracts 7, 308, 86 


APPROPRIATIONS. 


March  3,  1873 $25, 000. 00 

June  23,  1874 25, 000. 00 

March  3,  1875 300,000.00 

August  14,  1876 270, 000.  00 

June  18,  1878 222, 000. 00 

March  3,  1879 150,000.00 

June  14,  1880 200, 000. 00 

March  3,  1881 200, 000. 00 

August  2,  1882 200,  000.  00 

July  5,  1884 200, 000. 00 

August  5, 1886 187, 500. 00 

February  1, 1888 34, 379. 30 


February  1,  1888. $30, 370. 15 

August  11,  1888 350, 000. 00 

September  19,  1890 300, 000. 00 

July  13,  1892 225,000.00 

March  3,  1893 500,000.00 

March  2,  1895 580,700.00 

June  4,  1897 273, 000. 00 


Total 4,272,^9.45 

Carried  to -surplus  fund,  1, 086.  31 


Balance 


Note.— Received  from  sales,  etc.,  $2,257.32. 


"DTgiirr^ 
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G  G  5. 

OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  KANAWHA  RIVER, 

WEST  VIRGINIA. 

The  slack-water  system  of  the  Kanawha  River  consists  of  10  locks 
and  dams,  of  which  2  are  fixed  and  8  movable,  and  provides  for 
6-foot  navigation  over  a  distance  of  90  miles  from  Point  Pleasant 
upstream.  As  mentioned  in  previous  reports,  the  cost  of  maintaining 
this  system  is  increasing,  owing  to  its  length  of  service.  This  is 
especially  true  at  the  movable  dams,  the  first  of  which  (Nos,  4  and  5) 
were  completed  in  1880,  and  the  last  (Nos.  9, 10,  and  11)  in  1898.  At 
the  close  of  the  year  the  works  were  practicallv  in  good  condition. 

Navigation  on  the  Kanawha  was  practically  continuous,  the  only 
suspension  occurring  at  Locks  Nos.  2  and  3.  At  No.  2  navigation 
was  suspended  for  twenty-six  days  on  account  of  high  water ;  at  No. 
3,  twelve  days,  and  two  days  on  account  of  repairs.  Although  two 
unusually  severe  floods  occurred  in  the  Ohio  Valley  in  January  and 
March  (gauge  reading  at  Lock  No.  11,  Kanawha  River,  52.85  and 
55.55  feet,  respectively),  the  highest  stage  reached  at  Charleston 
during  the  fiscal  year  was  33  feet  on  June  14,  1907. 

The  movable  dams  were  operated  as  follows:  Dams  Nos.  3  and  4, 
raised  9  and  lowered  8  times;  Dam  No.  5,  raised  7  and  lowered  6 
times;  Dams  Nos.  7  and  8,  raised  and  lowered  7  times;  Dams  Nos. 
9  and  10,  raised  5  and  lowered  6  times;  Dam  No.  11,  raised  3  and 
lowered  4  times. 

The  following  is  a  summary  of  the  work  accomplished : 

Lock  No.  2. — Placed  201  cubic  yards  of  riprap  as  bank  protection 
below  lock,  and  painted  roofs  of  lock  houses. 

Lock  No.  3. — -Keset  5  pieces  of  coping  on  lock  walls  and  painted 
roofs  of  2  lock  houses. 

Lock  No.  4.— Completed  repairs  to  weir  of  dam  and  pointed  lock 
walls.    New  horses  for  dam  were  contracted  for. 

Lock  No.  5. — Completed  repairs  to  lock  gates  and  cushion  timbers 
of  miter  sill  and  pointed  part  of  the  lock  walls.  The  middle  pier 
of  dam  was  altered  by  removing  17  feet  of  coping  from  the  upper 
end.  Material  for  repair  of  weir  was  received,  and  new  horses  for 
dam  contracted  for. 

Lock  No.  ^.—Replaced  old  weir  trestles  with  new  and  relaid  300 
feet  of  brick  walk.  Received  new  service  boat  and  placed  derrick 
on  it. 

Lock  No.  7. — ^Renewed  cap  timbers  of  lock  gates  and  decks  of 
service  boats,  rebuilt  forge  and  chimney  of  blacksmith  shop,  and 
painted  tin  roofs  of  buildings. 

Lock  No.  8. — ^Replaced  3  bent  weir  trestles,  4  weir  sill  boxes,  and  3 
horse  props  and  wickets:  renewed  cap  timbers  of  lock  gates  and 
repaired  weir  service  bridge.  The  old  wooden  steps  leading  up  the 
slope  at  lock  were  replaced  with  concrete. 

Lock  No.  9. — Repaired  lower  guide  crib;  relaid  32  feet  of  sewer 

ipe;  replaced  3  weir  horses  and  2  trestles,  42  chains  and  5  cushion 
locks,  and  began  repairs  to  lock  gates.    Painted  tin  roofs  of  4  houses. 

Lock  No.  10. — ^Rebuilt  foundation,  forge,  and  chimney  of  black* 
smith  shop;  replaced  old  wooden  steps  with  concrete;  repaired  lower 
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guide  crib;  replaced  4  cushion  timbers  of  weir,  and  painted  the  roofs 
of  4  houses. 

Lock  No.  11, — Replaced  82  trestle  chains ;  placed  10  check  posts  on 
lock  walls  and  guide  cribs;  replaced  1  gate  spar,  and  painted  tin 
roofs  of  8  buildings. 

Where  needed,  the  buildings,  boats,  irons  of  locks  and  dams,  etc., 
were  painted,  the  interior  of  some  of  the  lock  houses  papered,  and 
fences  and  outbuildings  whitewashed.  Many  repairs  of  a  minor 
character  were  made  by  the  regular  force  at  the  locks. 

A  contract  was  entered  into  for  building  &  lock  houses,  with  out- 
buildings. Work  was  commenced  June  10.  Contracts  were  also 
entered  into  for  steel  horses  for  dams,  timber,  lumber,  paint  stuffs, 
stone,  etc.,  required  in  making  repairs.  The  contract  for  stone 
entered  into  with  James  R.  Bell  was  annulled,  the  contractor  having 
failed  to  make  satisfactory  delivei^. 

United  States  telephone  line. — The  line,  which  extends  from  Kana- 
wha Falls  to  Lock  No.  11,  was  kept  in  good  repair.  Old  poles  were 
replaced  and  reset  where  needed.  An  expert  lineman  made  a  thor- 
ough examination  of  the  line  and  instruments  at  the  different  sta- 
tions. The  exclusive  use  of  dry  batteries  during  the  year  has 
resulted  in  more  uniform  and  better  service. 

U.  S.  dredge  Addison  removed  19,722  cubic  vards  of  material,  68 
stones,  and  33  snags  from  the  river.  The  usual  annual  repairs  were 
made. 

U.  S.  towboat  James  Rumsey  was  employed  as  tender  to  the  dredge, 
and  also  in  transporting  materials,  etc.,  for  repairs.  The  towboat 
assisted  in  making  repairs  at  Lock  No.  5,  and  removed  23  snags,  etc., 
30  stones,  and  1  broken  trestle.  The  boat  was  thoroughly  overhauled 
and  the  hull  scraped  and  painted. 

U.  S.  launch  Mascot  was  used  in  making  inspections  of  work  and 
transporting  employees  and  material  for  repairs. 


ALLOTMENTS. 


For  fiscal  year  1885 $7. 075. 00 

For  fiscal  year  1886 8,  710. 00 

July  8,  1886 11, 170. 00 

June  17.  1887 13, 289.  00 

February  4,  1888 3,549.70 

August  16,  1888 19,  990.  02 

July  11,  1889—1 19,261.61 

July  16,  1890 25,702.27 

October  9,  1890 3, 400. 00 

July  14,  1891 19, 453.  00 

July  6,  1892 21,891.64 

July  12,  1893 24,549.41 

July  10,  18W 30,600.00 

July  2,  189.5 30,200.00 

July  25,  189(5 37. 082.  59 

August  2,  1897 22,  700.  77 

July  26,  1898 36,331.90 

September  29.  1808^ 2, 650. 00 

June  2,  1899 14, 000. 00 

August  2,  1899 36, 416. 13 


April  10,  1900 $1, 400.  00 

July  13,  1900 49,444.47 

July  3,  1901 47,506.31 

May  16,  1902 2,500.00 

June  23,  1902 9, 500. 00 

July  17,  1902 52,a59.86 

July  14,  1903 61,946.86 

July  15,  1904 60,  770.  71 

July  17,  1905 53,740.86 

July  20,  1906 103, 72a  10 

Total 831,4ia21 

Withdrawn : 
Fiscal  year 

1888 $2, 049.  70 

Fiscal  year 

1890 .  01 

2, 049. 71 

Balance 829,368.50 
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Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  Kanawha 
River,  West  Virginia,  for  the  fiscal  year  ending  June  30,  1907, 

Office  expenses  and  superintendence $9,101.73 

Labor 43, 631. 96 

Fuel . 908. 02 

Expenses 80a  95 

Repairs 11, 700. 91 

Total 66,149.57 


CONTRACTS  IN  FORCE. 
GUIDE  CRIBS  AT  LOCKS   NOB.   2,  3,  AND  IL 

Ck>ntractors :  R.  B.  Cassady  and  W.  H.  Hanna. 

Rate :  At  Locks  Nos.  2  and  3 — excavation  at  65  cents  per  cubic  yard ;  embank- 
ment, 50  cents  per  cubic  yard ;  stone  filling,  $1.25  per  cubic  yard ;  timber,  $40 
per  thousand;  drlftbolts,  2i  cents  per  pound.  At  Lock  No.  11 — excavation,  80 
cents  per  cubic  yard ;  embankment,  50  cents  per  cubic  yard ;  stone  filling,  $1.25 
per  cubic  yard ;  timl)er,  $40  per  thousand ;  drlftbolts,  2^  cents  per  pound. 

Date  of  approval :  September  7,  1904. 

Date  of  beginning :  October  9,  1904. 

Date  of  expiration:  450  days,  Sundays  and  legal  holidays  excepted.  (Time 
limit  waived.) 

STKEL  HOB8E8  FOB  DAMS  NOB.  4  AND  5. 

Contractor:  Frank  Woodman« 
Rate :  Steel  horses  at  5i  cents  per  pound. 
Date  of  approval :  December  31,  1906. 
Date  of  beginning:  January  23,  1907. 
Date  of  expiration :  July  22,  1907. 

TIMBEB,  LUMBEB,  ETC. 

Contractor:  The  Charleston  Lumber  Company. 

Rate:  Red-cedar  shingles  at  $5  per  thousand;  oak  flooring,  $45  per  thousand; 
pine  ceiling,  $30  per  thousand;  bevel  siding,  $25  per  thousand;  drop  siding, 
$37.50  per  thousand;  baseboard,  5  cents  per  linear  foot;  water  table,  li  cents 
per  linear  foot ;  quarter-round  mold,  i  cent  per  linear  foot ;  sash  lining,  ^  cent 
per  linear  foot;  poplar,  dressed  two  sides,  $60  per  thousand;  pine,  $60  per 
thousand;  hemlock,  $20  per  thousand;  hemlock  sheathing,  No.  2,  dressed  one 
Bide,  $20  per  thousand;  white  oak,  $40  per  thousand;  white  oak,  dressed  two 
Bides,  $45  per  thousand;  pine  or  poplar,  $60  per  thousand;  pine  or  poplar, 
dressed  two  sides,  $60  per  thousand. 

Date  of  contract :  April  8,  1907. 

Date  of  beginning:  June  7,  1907. 

Date  of  expiration :  August  6,  1907. 

LOCK  HOUSES,  ETC. 

Contractor :  Volney  E.  Taylor. 

Rate:  Lock  house,  with  outbuildings,  at  Lock  No.  4,  at  $3,570;  lock  house. 
with  outbuildings,  at  Lock  No.  5,  $3,390 ;  lock  bouse,  with  outbuildings,  at  Lock 
No.  6,  $3,360 ;  lock  house,  with  outbuildings,  at  Lock  No.  7,  $3.360 ;  lock  house, 
with  outbuildings,  at  Lock  No.  8,  $3,500 ;  lock  house,  with  outbuildings,  at  Lock 
No.  9,  $3,520 ;  lock  house,  with  outbuildings,  at  Lock  No.  10,  $3,450 ;  lock  house;, 
with  outbuildings,  at  Lock  No.  11,  $3,520 ;  for  masonry  over  that  shown  in  plan, 
$8.35  per  cubic  yard. 

Date  of  approval :  June  4,  1907. 

Date  of  begincfing :  July  5,  1907. 

Date  of  expiration :  300  fair  working  days. 
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COMMERCIAL   STATISTICS. 

Statement  of  number  of  tons  of  coah  including' that  manufactured  into  coke, 
shipped  by  river  from  mines  on  the  Kanawha  below  Kanawha  Falls  for  the 
ten  years  ending  December  5i,  1906. 


Year. 

Qoantlty. 

Year. 

Quantity. 

1897 

Tons. 

650,680 
^,089,160 

942,800 
1,240,680 
1,370,180 

1902 

Torn. 
987,880 
1,838,920 
1,094,700 
1,460,680 
1,176,800 

1896 

1908 

1899 

1904 

1900 

1906 

1901 

1906 

Tonnage  of  the  Kanawha  River  for  the  calendar  year  ending  December  SI,  1906. 


Articles. 

Quantity. 

Tonnage. 

Coal 

bushels. . 

29,407,500 

1,176,800 
500 

Coke 

tons. . 

Timber 

feetB.M.. 

19,430,000 

188,000 

681 

681,000 

1,942,000 

846,400 

486,000 

686,000 

6,590 

84,002 

1,872 

1.280 

1,827 

888 

Staves,  oak 

number . . 

Bark  and  wood  for  tanning 

Hood  Doles 

cords.. 

number. . 

£SS.  .? :;.    ... .  . . ....... 

do.... 

Railroad  ties,  oak 

do.... 

86,842 
78 

Shinffles 

do.... 

Bricks 

do.... 

1,590 
782 

Salt 

barrels . . 

Merchandise  and  produce  in  steamboats 

.  ,  .  . r.   r  .tons.  . 

78,297 

Total 

1,827,708 

Total  tonnage  of  the  Kanawha  River  for  the  ten  years  ending  December  31, 1906. 


Year. 

Quantity. 

Year. 

Quantity. 

1897 

Tons. 

832,002 
1,244,334 
1,124.364 
1,475,980 
1,647,610 

1902 

Tbiu. 
1,090,797 
1,606,048 
1,288,158 
1,618,889 

1898 

1908 

1899 

1904 

1900 

1905 

1901 

1906 

1,827,708 

Commerce  passing  each  of  the  ten  locks  and  dams  in  Kanawha  River,  West  Vir- 
ginia, during  the  calendar  year  ending  December  31, 1906. 


Articles. 


Lock  No.  2. 


Lock  No.  3. 


Lock  No.  4. 


Lock  No.  6. 


Lock  No.  6. 


Coal 

Coke 

Lumber,  etc 

Shingles 

Laths 

Bricks 

Miscellaneous  freight. 

Salt 

Railroad  ties 

Staves 

Hoop  poles 

Bark 

Steamboats 

Coal  baiges 

Other  craft 

Lockages 

Dams  up 

Fassengers 


.  .bushels. . 

tons.. 

, feet.. 

.number.. 

do..., 

do.... 

tons.. 

..barrels., 
.number.. 

do... 

do... 

cords.. 

.number.. 

do... 

do.... 

do... 

days., 

.number.. 


798,000 

500 

423,700 

14,000 

650 

2,400 

4,910 

69 


2,929,500 
600 

660,666 
82,600 


1,161 

116 

62 

1.124 


6,286 


6,409,600 

500 

627,400 

68,600 


22,000 

6,799 

187 


48,130 

11,280 

261 


11,180,000 
600 
749,000 
41.000 
8,000 
68,600 
14,680 


1,256 
489 
HI 

1,466 


7,768 


1,481 
946 
108 
768 
181 
12,260 


1,611 

1,626 

186 

866 

144 

18,788 


17,697,000 

600 

2,466,800 

201,780 

10,900 

268,180 

87.184 

8,688 

88,800 

21.000 

212,660 

87 

2,088 

2,606 

188 

1,288 

172 

85,114 
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Commerce  passing  each  of  the  ten  locks  and  dams  in  Kanawha^  River,  West  Vir- 
ginia, etc. — Continued. 


Articles. 


Goal biuhels. 

Coke tons. 

Lumber,  etc feet. 

8ta  Ingles numbe  r . 

,  Laths do... 

Bricks do... 

Miscellaneous  freight tons. 

Salt barrels. 

Railroad  ties number. 

Staves do. . . 

Hoop  poles do... 

Bark corda. 

SteamboaU number. 

CoalbaiK^ do... 

Other  craft do. . . 

Lockages do... 

Dams  up days. 

Passengers number. 


Lock  No.  7. 


18,533,000 

600 

3,430.909 

818,500 

1.669.500 

336,600 

38,500 

4,020 

104,000 

62,000 

261,426 


2,009 
2,620 

299 
1,153 

161 
30,222 


Lock  No.  8. 


24.771,800 

500 

4,933,449 

416,500 

1,414,000 

297.600 

39,245 

8,474 

218,950 

26,000 

367,976 


2,426 
3.933 

186 
1,819 

175 
28.936 


Lock  No.  9. 


28,826,700 

600 

4,415,172 

190,000 

1,821,100 

463,400 

41,1348 

8,150 

282.660 

85,000 

491,300 


2,271 
4,640 

280 
1,417 

169 
22,763 


Lock 
No.  10. 


28,830,300 

600 

6,689,062 

186.000 

1,787,400 

333,900 

88,989 

2.941 

256,200 

35.000 

470.926 


2,339 
4,609 

202 
1,240 

143 
22,834 


Lock 

No.  11. 


28,966,800 

600 

6,222,674 

269,000 

1,779.026 

682.225 

40,692 

2,927 

845,400 

183,000 

630,926 

100 

2,445 

4,561 

297 

967 

116 

24,668 


List  of  Steamboats  plying  Kanawha  River,  West  Virginki,  for  the  calendar  year 

1906. 

[AH  stern-wheel,  except  as  noted.] 


Name  of  boat. 

Character. 

Length. 

Breadth. 

Depth. 

Tonnai^e. 

Greenland**. r . . .  ,,.,-- 

Packet 

Feet. 
204.4 
182.3 
180.6 
180.0 
168.6 
186.0 
136.5 
132.6 
132.6 
122.0 
121. 0 
120.2 
119.5 
117.0 
79.0 
69.9 
50.0 
155.0 
150.0 
149.5 
143.0 
141.5 
136.6 
134.8 
132.6 
182.4 
129.0 
128.6 
127.6 
127.0 
124.0 
122.0 
121.0 
119.4 
112.0 
109.3 
104.8 
102.0 
101.1 
100.7 
100.0 
96.1 
93.0 
92.0 
90.0 
90.0 
81.8 
73.6 
64.8 

Ftft. 
31.9 
32.4 
36.2 
32.4 
80.0 
24.2 
24.6 
18.3 
24.0 
20.2 
22.4 
23.0 
22.6 
2L6 

7.6 
11.9 

9.6 
30.8 
26.0 
31.6 
28.8 
26.0 
26.6 
28.7 
24.6 
26.0 
.24.0 
26.7 
27.2 
24.7 
23.2 
29.6 
23.6 
24.9 
24.5 
20.6 
19.9 
22.3 
20.6 
19.9 
24.3 
18.0 
16.0 
18.0 
21.0 
18.4 
16.6 
14.0 
15.0 

Feet. 
6.4 
6.0 
5.2 
6.5 
4.4 
4.0 
6.1 
2.9 
5.0 
4.0 
3.6 
3.2 
3.6 
3.4 
1.7 
2.6 
2.5 
6.0 
6.0 
4.3 
6.6 
4.4 
4.0 
4.8 
4.8 
4.6 
4.0 
4.5 
4.3 
4.9 
8.9 
6.0 
3.9 
4.6 
4.6 
4.0 
4.0 
4.0 
3.5 
3.9 
3.4 
2.8 
2.4 
3.4 
8.5 
3.0 
3.6 
2.6 

294 

Tacoma 

do 

276 

Kanawha    

do 

429 

Henry  M.  Stanley 

do 

^ 

Greenwood      

do 

270 

Columbia 

do 

197 

J.  Q.  Dickinson 

Cricket               .                  

do 

143 

do 

66 

Ai«and 

OiJvert 

do 

96 

do 

110 

Baxter 

do 

75 

Gondola 

do 

99 

Evexvreen 

Neva               

' do 

99 

do 

71 

Carbon  Black 

do 

10 

Genevieve 

do 

14 

Cuba 

do 

10 

Florence  Marmet 

Towbout 

263 

A.M.Scott 

do 

168 

Robert  P.  Gillham 

do 

158 

J.  T.  Hatfield 

do 

196 

J.  B.  Lewis 

do 

162 

Catherine  Davis 

do ;. 

334 

Lucie  Marmet 

do 

185 

Val  P.Collins 

do 

119 

Crown  Hill 

do 

366 

D.  T.  Lane 

do 

146 

Otto  Marmet 

do 

136 

Douglas  Hall 

Vemle  Mac 

do 

122 

:::.. do:;::;... :::::..: 

122 

Clerimond 

do 

87 

Mountain  State 

do 

142 

Conquest ,.. 

Wlmfrede 

do 

209 

::;;.do. ..:::. ::.::.::. 

97 

W.  B.  Calderwood    

...do 

85 

Sallie  Marmet 

do 

51 

French 

Darling 

Scout 

do 

do 

82 

78 

do 

77 

Antoinette : 

do 

54 

Marv  Stewart 

Katie  Mc 

do 

77 

do 

41 

Telephone 

Nellie  England 

Vivian  

do 

73 

do 

85 

do 

75 

Leni  Leoti 

do 

75 

Dan  Patch 

do 

25 

M  L  Thornton 

do 

26 

Monntaln  Queen 

do 

^T^      w 

uigiiizea  oy  ' 
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List  of  8teamJ)oats  plying  Kanatoha  River,  West  Virginia,  etc. — Continued. 


Name  of  boat. 

Character. 
Towboat 

Length. 

Breadth. 

Depth. 

Tonnage. 

Florinel 

Feet. 
47.5 
46.8 
40.6 
40.0 
120.0 
150.0 
61.0 
89.0 
88.0 

Feel. 

8.7 
11.0 

9.0 
12.6 
22.0 
26.5 

8.1 
14.  S 
18.5 

P^et. 
2.6 
1.9 
2.0 
8.0 
4.3 
87 
8.4 
4.0 
8.7 

11 

Hustler 

do 

8 

Arlona  May 

do 

6 

J    P   TJjjhtn«r 

do 

g 

James  Rumsey  t> 

U.  S.  towboat 

126 

Golden  Rod 

U.  S.  L.  H.  tender 

U.  S.  launch 

150 

Masootfr 

7 

Billy  Martin  l> 

Pump  and  harbor.... 
do 

28 

Iron  Duke  b 

30 

Tbelma  * 

Launch    

Loon 

do 

Prentiss  Farley  *> 

do 

Virginia  6 

do 

Will  H.Stone 

do 

Ida  May  b 

do 

Janice^ 

do 

Laura  b.,.' 

do 

Little  Bill 

do         

VanM 

do 

St.  Albans 

do         

Skiddo6 

do 

Shamrock 

do      

Gemot  b 

do 

Iron  Queen  b 

do      

Berthafr 

do 

Lulufr... 

do       

Wf  «|iM  b                 

do 1 

Anantha  b 

do     • 

Mountain  Girl  <> 

do 

Polly  6 

do     

Anna  b 

do 

Clara  O.b 

do 

Edith  May  ft 

do 

Dart* 

.  .do 

Odesimus  b 

do 

Maudfr 

do 

Real  Thing  b 

do 

r j«rfA  P.  ft 

do 

Mn-nr  of  Kg3T*- "    

Sailboat 

Uncle  Sam 

do 

•  Side- wheel. 


*  Screw  propeller. 


Where  no  dimensions  are  given  the  boats  are  not  registered,  being  small 
naphtha  or  gasoline  launches. 
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APPENDIX  H  H. 


IMPROVEMENT  OF  MUSKINGUM  RIVER,  OHIO;  OF  BIG  SANDY  RIVER, 
AND  ITS  FORKS,  WEST  VIRGINA  AND  KENTUCKY,  AND  OF  KEN- 
TUCKY RIVER,  KENTUCKY. 


REPORT  OF  MAJ.  J.  G.  WARREN,  CORPS  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1907. 

IMPBOVEMENT8. 


1.  Muskingum  River,  Oliio. 

2.  Operating   and   care  of   locks   and 

dams  on  Muskingum  River,  Ohio. 

3.  Big  Sandy  River  and  Levisa  and 

Tng    forks.    West    Virginia    and 
Kentucky. 

4.  Operating  and  care  of   locks   and 

dams  on  Big  Sandy  River,  West 
Virginia  and  Kentucky. 


5.  Kentucky  River,  Kentucky. 

6.  Operating   and   care   of   locks   and 

dams   on   Kentucky   River,   Ken- 
tucky. 


Engineer  Office,  United  States  Army, 

Cincinnati^  OhiOj  July  10, 1907% 
General  :  I  have  the  honor  to  submit  herewith  the  annual  reports 
of  the  works  under  my  charge  for  the  year  ending  June  30, 1907. 
Very  respectfully, 

J.  G.  Warren, 
Major,  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A. 


H  H  I. 

IMPROVEMENT  OF  MUSKINGUM  RIVER,  OHIO. 

The  natural  condition  of  this  work  and  projects  for  its  improve- 
ment are  described  and  references  for  more  extended  information  are 
given  in  the  current  summary. 
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OPERATIONS  DURING  THE  FISCAL  YEAR. 

Lock  and  Dam  No.  11. — The  land  required  for  this  site  was  pur- 
chased and  staked  off,  plans  and  specifications  drawn,  and  work 
under  contract  with  Mr.  E.  J.  Landor,  of  Canton,  Ohio,  dated  April 
4,  1907,  for  constructing  the  lock,  dam,  and  accessories  was  com- 
menced in  June,  1907,  and  is  in  progress  at  the  close  of  the  year. 

The  work  done  under  this  contract  was  210  cubic  yards  of  earth 
excavation,  at  60  cents  per  cubic  yard. 

The  amount  expended  during  the  year  was  $1,926.71. 

Lock  No.  10. — ^Work  under  contract  with  Mr.  C.  O.  Waxier,  of 
Philoj  Ohio,  dated  March  28,  1907,  for  constructing  a  lockmaster's 
dwellmg  and  storehouse  combined,  was  commenced  in  April,  1907, 
and  is  in  progress  at  the  close  of  the  year.  Under  this  contract  the 
foundation  oi  the  building  was  completed  and  the  cellar  door  and 
window  frames  placed  in  position. 

The  amount  expended  during  the  year  was  $105. 

Dam  No.  3. — ^The  work  of  raising  the  crest  of  the  dam  1  foot  in 
timber  was  completed  in  September,  1906. 

The  amount  expended  during  the  year  was  $609.37. 

Commercial  statistics  are  reported  under  the  head  of  "  Operating 
and  care,"  etc. 

Money  statement. 

July  1,  1906,  balance  unexpended $114,801..% 

Received  from  other  sources 19.  !i5 

Amount  appropriated  by  river  and  harbor  act  upproved  March  2, 1907      48»  000. 00 


1(12. 820. 55 
June  30,  1907,  amount  expended  during  flscal  year,  for  works  of 

improvement 2, 641. 08 

July  1,  1907,  balance  unexpended 160,179.47 

July  1,  1907,  outstanding  liabiUties 115.60 

July  1,  1907,  balance  available 160.063.87 

July  1,  1907,  amount  covered  by  uncompleted  contracts 140,359.00 


APPROPRIATIONS. 

August  11,  1888 $102,000,00 

July  1,  1898 6,000.00 

.Tune  13,  1902 10,300.00 

March  3,   1905 '- 118.000.00 

March  2,  1907 48,000.00 

284.  300. 00 
Received  from  other  sources 258.62 

Total 284, 558. 62 


Digitized  by 


Google 


APPENDIX   H   H — REPOBT   OF   MAJOR   WARREN. 


1759 


CONTRACTS   IN   FORCE. 

OONTBACT  FOR  BUILDING  LOCK  AND  DAM   NO.   11,  AND  ACCESSOBIES,   MUSKINGUM 

BIVER,   OHIO. 

Name  of  contractor ;  Edward  J.  Landor. 
Date  of  approval :  April  10,  1907. 
Date  of  beginning:  April  26,  1907. 
Date  of  expiration :  December  31,  1908. 


Item. 

Contract 

price  ( unit 

rate). 

FArth  excftvatioTi 

cubic  vard.. 

SO.  60 

Rock  excavation 

*do.... 

2.00 

Embankment 

do.... 

0.G0 

Concrete 

do.... 

7.00 

Iron  and  stwl ,,,,,.-,,., 

pounds. . 

0.071 

RinraD.  nlaced 

cubic  yard. . 

lioo 

Riprap,  furnished  and  placed 

do 

1.50 

Timber 

M.  feet  B.  M.. 

40.00 

Piling 

linear  foot. . 

0.85 

Dwellings 

each.. 

3,250.00 

Outbuildings 

- ...do.. 

250.00 

Office  builuing - - 

400.00 

Cistemii 

ear.h. . 

130.00 

CONTRACT    (emergency)    FOR   BUILDING   LOCK-MASTER'S   DWELLING   AND   STOREHOUSE 
COMBINED,   AT   LOCK    NO.    10. 

Name  of  contractor :  C.  O.  Waxier. 

Date  of  approval :  (Emergency  contract.) 

Date  of  beginning:  April  7,  1907. 

Date  of  expiration :  On  or  before  October  31,  1907. 


Item. 


Contract 
price. 


For  the  construction  of  1  1o<.'k-ma8ter'8  dwelling  and  storehouse  combined,  at  Lock 
No.  10,  Muskingum  river,  Ohio 


S4,719.00 


HH2. 

OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  MUSKINGUM  RIVER, 

OHIO. 

Under  an  allotment  from  the  indefinite  appropriation  for  operating 
and  care  of  canals  and  other  works  of  navigation  there  has  been 
expended  during  the  year  $68,572.49. 

The  system  comprises  10  locks  with  fixed  dams  and  4  short  lateral 
canals  aggregating  2^  miles  in  length.  The  canal  at  Dam  No.  9, 
1  mile  in  len^h,  although  not  now  needed  for  navigation,  is  main- 
tained to  furnish  water  power  and  to  supply  water  needed  for  docking 
purposes  in  the  old  lock  at  its  lower  end. 

Navigation  was  suspended  on  account  of  high  water  for  a  period  of 
nineteen  davs,  from  January  19  to  25,  and  from  March  13  to  24, 1907, 
and  at  Lock  No.  7  from  October  2  to  11,  1906,  for  repairing  guard 
gates  at  head  of  canal. 
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Permits  for  work  by  private  persons  and  corporations  have  been 
granted  by  the  Secretary  of  War  during  the  year  as  follows: 

Permits. 


Bftte. 


Name. 


For  what  purpose. 


1907. 
Mar.  5.. 


MayU. 


Waters  Eclipse  Laandry  CompaDy, 
ZanesvlUe,  Ohio. 

City  of  Zanesyllle,  Ohio 


To  lay  a  2-inch  water  pipe  from  its  building  on  Wa- 
ter street  to  the  United  States  lateral  canal  at 
Zanesville,  Ohio. 

To  construct  and  maintain  a  sewer  outlet  into  the 
United  States  lateral  canal  at  the  foot  of  Seventh 
street,  Zanesville,  Ohio. 


The  following  work,  in  addition  to  the  ordinary  lock  operation,  was 
done  during  the  year  : 

Lock  No,  1, — Overhauled  and  repaired  the  operating  machinery  of 
head  gates  of  mill  race.  Refilled  and  regraded  a  35-foot  section  of 
river  bank  back  of  right  abutment  of  dam.  Constructed  a  metal  serv- 
ice bridge  23  feet  long  across  mill  race  back  of  lock  for  use  in  operat- 
ing the  head  gates.  Replaced  ten  unserviceable  valve  stems  on  the 
middle  gates  of  lock.  Purchased  timber  for  use  in  replacing  decayed 
parts  01  the  upper  gates  of  lock. 

Lock  No.  2. — Reconstructed  above  pool  level  25  feet  in  length  of  the 
wooden  guard  crib  above  lock.  Purchased  the  timber  for  repairs  to 
apron  of  dam. 

Lock  No.  3. — Repaired  damaged  bank  protection  at  the  left  end  of 
dam  with  50  cubic  yards  of  stone.  Repaired  valve  in  river  wall  of 
lock.  Made  minor  repairs  to  lockmaster's  dwelling  and  storehouse, 
and  replaced  on  its  foundation  storehouse  and  waiting  room,  which 
had  been  carried  off  by  high  water. 

Lock  No.  4.— The  work  under  contract  with  Clifton  Brothers,  of 
Zanesville,  Ohio,  dated  December  26,  1906,  for  reconstructing  in  con- 
crete the  conduit  leading  from  the  canal  above  the  lock  to  the  mill 
race  below  and  the  guide  and  guard  cribs  below  the  lock  was  com- 
menced April  f,  1907,  and  is  in  progress  at  the  close  of  the  year.  The 
items  of  work  done  under  this  contract  are  as  follows : 


Conduit, 

Excavation.  1.520  cubic  yards,  at  50  cents  per  coble  yard. 
Filling,  1,000  cubic  yards,  at  40  cents  per  cubic  yard. 
Lumber.  11,000  feet  B.  M.,  at  $50  per  M  feet  B.  M. 
CJoncrete,  525  cubic  yards,  at  $6.80  per  cubic  yard. 

CHh8. 
Excavation,  262  cubic  yards,  at  50  cents  per  cubic  yard. 

The  amount  expended  for  this  work  during  the  fiscal  year  was 
$1,628.82. 

Overhauled  and  repaired  the  operating  machinery  of  lock  gates. 

Lock  No.  6. — Made  minor  repairs  to  foundation  of  storehouse. 

Lock  No.  6. — Nothing  was  done  under  the  contract  with  Clifton 
Brothers,  of  Zanesville,  Ohio,  dated  April  8,  1907,  for  reconstructing 
in  concrete  two  guard  cribs  above  the  lock  except  preliminary  work 
and  the  delivery  of  material.  ^  I 

Digitized  by  VjOOQIC 


APPENDIX   H    H REPORT    OF    MAJOR   WARREN. 


1761 


Lock  No.  7. — ^Removed  the  left  guard  gate  at  head  of  .canal ;  cleared 
heavy  mud  deposits  from  floor  in  the  guard  gates;  filled  with  con- 
crete a  cavity  under  the  pintle  step  of  gate;  rebuilt  the  pintle  step 
and  replaced  the  gate;  constructed  and  placed  new  cast-iron  bonnet 
and  repaired  gate  anchorage.  For  this  purpose  a  cofferdam  was  con- 
structed and  me  canal  unwatered. 

Rebuilt  above  pool  level  the  upper  gates  of  lock.  Renewed  the 
decayed  sheeting  of  lower  river  gate.  Replaced  with  concrete  the 
timber  foundation  of  wood  planer  and  workshop.  The  construction 
of  a  concrete  sidewalk  along  store  yard  and  walk  leading  from  street 
to  storehouse,  under  contract  with  James  Ramsey  of  McConnelsville, 
Ohio,  dated  May  22,  1907,  was  completed  June  IT,  1907. 

Constructed  with  concrete  revetment  of  canal  bank  below  draw- 
bridge. 

Most  of  the  timber  and  lumber  used  in  the  repair  work  throughout 
the  system,  including  the  reconstruction  and  repairs  to  the  floating 
plant,  was  planed  and  prepared  in  the  workshop  located  at  this  lock. 

One  hundred  and  sixty  feet  in  length  of  the  wooden  guide  crib  be- 
low lock  was  repaired  and  raised  5  feet.  The  following  material  was 
expended  in  this  work : 

Timber feet  B.  M—  20,000 

Driftbolts    pound8__    3, 600 

Refilled  58  cubic  yards  of  earth  over  terreplein  of  lock  and  resodded 
the  area  filled. 

Lock  No.  9. — The  work  under  contract  with  Clifton  Brothers,  of 
Zanesville,  Ohio,  dated  August  17, 1906,  for  reconstructing  in  concrete 
617  feet  in  length  of  the  dam  was  completed  June  11, 1907.  The  items 
of  work  done  under  this  contract  were  as  follows : 


Clai«ification. 

Quantities. 

Unit 
price. 

Amount. 

Excavation 

Timber    

Stone 

Concrete 

cubic  yards . . 

feetB.M.. 

cubic  yards . . 

do 

8,050 

86,260 

440 

4,300 

90.60 

30.00 

.80 

4.90 

$1,830.00 

1,087.80 

132.00 

21,070.00 

Total 

24,119.80 

The  timber  and  metal  work  required  for  reconstructing  the  lower 
and  the  upper  gates  of  the  old  Lock  No.  9  were  received  at  the  work- 
shop at  Lock  Xo.  7;  the  timbers  were  planed  and  framed  and  the 
work  of  assembling  the  upper  gates  was  in  progress  at  the  close  of 
the  year. 

The  work  under  contract  with  Clifton  Brothers,  of  Zanesville,  Ohio, 
dated  April  8,  1907,  for  reconstructing  in  concrete  the  revetment  of 
canal  emoankment  and  guard  crib  above  lock  was  commenced  in  May, 
1907,  and  is  in  progress  at  the  close  of  the  year.  The  item  of  work 
done  under  this  contract  is  as  follows : 

One  hundred  cubic  yards  excavation  at  90  cents  per  cubic  yard. 

With  a  view  to  making  permanent  repairs  to  the  canal  embankment 
for  the  purpose  of  furnishing  the  water  power  with  which  the  United 
States  is  charged,  some  minor  work  was  done,  consisting  in  removing 
about  100  cubic  yards  of  material  washed  in  against  the  head  gate 
of  conduit  leading  from  the  canal;  constructing  a  temporary  bulk- 
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head  across  the  upper  end  of  old  lock;  refilling  885  cubic  yards 
of  material  over  eroded  and  damaged  embankment  of  canal;  and 
replacing  riprap  protection  of  the  enibankment  overlying  the  conduit. 

Lock  S^o,  10, — Rebuilt  above  pool  level  the  lower  gates  and  renewed 
decayed  timbers  of  middle  rates  of  lock. 

Under  contract  with  Clifton  Brothers,  of  Zanesville,  Ohio,  dated 
April  8,  1907,  for  reconstructing  in  concrete  the  revetment  of  canal 
embankment,  no  work  was  done. 

Refilled  43  cubic  yards  of  earth  over  the  eroded  embankment  of 
the  canal. 

Extra  labor  was  employed  throughout  the  year  to  assist  the  lock 
force  in  clearing  the  lock  walls  of  ice,  the  lock  chambers  and  lock 
gates  from  sedimentary  deposits,  and  mowing  and  cleaning  the  canal 
embankments. 

The  U.  S.  dredge  Malta  was  usefully  employed  throughout  the 
working  season  of  1906  in  dredging  out  the  canals,  approaches  to 
locks,  and  shoals  in  the  pools  and  back  of  dams,  removing  snags 
and  other  obstructions.  The  total  number  of  cubic  yards  excavated 
was  58,798,  at  an  average  cost  of  $0.09207  per  cubic  yard.  The 
dredge  was  attended  by  the  hired  steamers  French  and  Clerimond^ 
under  contract  with  Lewis  Pope  &  Sons,  of  Parkersburg,  W.  Va., 
dated  August  29, 1906,  from  September  4  to  December  4, 1906,  a  total 
of  seventy-eight  days,  at  $30  per  day.  During  the  remainder  of  the 
season  the  U.  S.  steamer  Vega  served  as  tender.  The  renewal  of  this 
dredge  was  accomplished  by  constructing  a  hull  and  cabin  complete 
and  transferring  the  equipment  and  machinerj^  from  the  old  to  the 
new  boat.  Many  of  the  worn-out  and  unservicable  fixtures  of  the 
dredge  were  replaced. 

The  U.  S.  steamer  Vega  was  employed  as  dredge  tender  during  a 
part  of  the  working  season  and  m  towing  material  required  tor 
repair  work  accomplished  by  hired  labor.  Repairs  were  made  to 
her  boilers,  engines,  hull,  and  upper  works. 

Under  date  of  June  15,  1907,  a  contract  was  entered  into  with  the 
Howard  Ship  Yards  CJompany,  of  Jeffersonville,  Ind.,  for  the  con- 
struction of  a  new  towboat,  the  contract  price  being  $14,400. 

The  floating  pile  driver  and  derrick  boat  was  employed  in  con- 
structing a  cofferdam  across  the  canal  at  Lock  No.  7,  making  repairs 
to  guard  gates  at  Lock  No.  7,  and  the  lock  gates  at  Lock  No.  10,  and 
in  the  reconstruction  of  the  dredge  Malta,  The  gunwales  and  rake 
planking  of  the  vessel  were  recalked  and  minor  repairs  were  made. 

Lumber  was  purchased  for  the  reconstruction  or  a  barge 

Establishment  of  harbor  lines  at  Zanesville^  Ohio. — This  work  is 
in  progress  at  the  close  of  the  year.  The  two  lines  above  Dam  No.  10, 
as  tentatively  determined  at  public  hearings,  aggregating  17,100 
feet  in  length,  have  been  definitely  established  on  the  ground,  together 
with  all  reference  points  practicaTble. 

Summary  of  expenditures  for  operating,  and  care  of  locks  and  dams  on  Mus- 
kingum River,  Ohio,  for  the  fiscal  year  ending  June  30,  1907, 

Services ^  $31, 214. 66 

Supplies 809. 52 

Materials 31, 014. 64 

Fuel  — 697.  93 

Miscellaneous  4,835.  74 

Total guyzacLb^LGiD^  68,572.48 
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ALLOTMENTS. 

Appropriated  August  5,  1886 $20,000.00 

Allotted— 

July  21,  1887 190, 000. 00 

August  13,  1888 177,623.00 

July  1,  1889 232,080.00 

July  19,  1890 195, 665. 00 

May  28,  1891 20,  000. 00 

July  8,  1891 155,200.00 

November  9,  1891 39, 980. 00 

November  24,  1891 1, 200. 00 

December  9,  1891 1,200.00 

January  5,  1892 12,241.54 

August  3,  1892 42,919.47 

July  22,  1893 52,  745. 36 

July  25,  1894 47, 157. 66 

July  12,  1895 29, 971. 20 

July  24,  1896 41, 337. 10 

July  23, 1897 43, 527. 50 

July  23,  1898 35, 950. 58 

July  25,  1899 44, 954. 30 

October  16,  1899 1, 500. 00 

July  14,  1900 44, 921. 96 

June  25,  1901 38,251.42 

July  25,  1902 47,  576.  72 

July  10,  1903 50, 358.  37 

July  11,  1904 54, 000.  75 

July  21,  1905 .. 47,914.68 

July  21,   1905,   received  from  city  of  ^anesville,   Ohio,   for 

dredging 210. 00 

September  28,  1905 4,200.00 

May  28,  1906 24, 000. 00 

July  28,  1906 60,  365. 91 

March  30,  1907,  by  sale  of  blueprints 1. 50 

'    Total 1,  757,  054. 02 

SPECIAL  WORK  AUTHORIZED  BY  ACT  OP  CONGRESS. 

Allotted— 

March  21,  1895,  protection  wall  q^  Zanesville |1,651.00 

June  17,  1895,  pier  of  railroad  bridge  at  Marietta— 10,449.60 

June  17,  1895,  pier  of  county  bridge  at  Taylorsville 5, 834.  20 

Total 17, 934. 80 


CONTRACTS   IN   FORCE. 

CONTRACT  FOR  RECONSTRUCTING,   IN   CONCRETE,   ABOUT  617  FEET  IN  LENGTH  OF  DAM 
NO.  9,    MUSKINGUM    RIVER,   OHIO. 

Name  of  contractor :  Clifton  Brothers. 

Date  of  approval :   August  27,  1906. 

Date  of  beginning  and  date  of  expiration :  Within  ten  days  after  date  of  noti- 
fication of  approval  of  contract  and  be  completed  within  one  hundred  fair  work- 
ing days  after  date  of  commencement. 


Items. 

Contract 

price 
(unit  rate). 

RxcATAtf  on           

cubic  vard . . 

90.60 

Timber  

M.  feetB.  M.. 

80.00 

Stone 

cubic  vard. . 

.80 

Concrete -  --.  -< do. ... 

4.90 
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CONTRACT  FOB  SERVICES  OF  TOWBOAT  TO  6EBVE  AS  DBEDOE  TENDER. 

Name  of  contractor :  Lewis  Pope  &  Sons. 
Date  of  approval :  (Emergency  contract) 
Date  of  beginning  and  date  of  expiration :   When  ordered. 


Item. 


For  fumiBhing  towboat  and  crew  for  serylee  in  connection  with  the  United  States 
dredge per  day.. 


CoDtmct 

price 
(unit  rate). 


S30.00 


Completed. 

CONTRACT   (EMEBOENCT)   FOB  CONSTRUCTING  ABOUT  1,500  SQUARE  FEET  OF  CONCRETE 
SIDEWALK   AT  LOCK  NO.  7. 

Name  of  contractor :   James  Ramsey. 
Date  of  approval :    (Emergency  contract.) 

Date  of  beginning  and  date  of  expiration:    Within  ten  days  after  date  of 
signature  to  contract  and  to  be  completed  on  or  before  June  30,  1907. 

Contract 
Item.  price 

(unitmte). 


For  constructing,  in  concrete,  about  1,500  square  feet  of  sidewalk square  foot. . .  10. 131 


Ck>mpleted. 

CONTRACT  FOR  RECONSTRUCTING,  IN  CONCRETE,  CONDUIT,  GUIDE,  AND  GUARD  CRIBS  AT 
LOCK    NO.   4,   MUSKINGUM   RIVER,  OHIO. 

Name  of  contractor :  Clifton  Brothers. 
Date  of  approval :  January  14,  1907. 

Date  of  beginning  and  date  of  expiration :  Within  ten  days  after  date  of  noti- 
fication of  approval  of  contract,  and  be  completed  on  or  before  June  30,  1907. 

Oontxact 

Items.  price  (unit 

xate). 


ConduU. 

Bzcavation cubic  yard. 

FUling do... 

Lumber M.  feetB.  M. 

Concrete cubic  yard.. 

Crib: 

Excavation cubic  yard. 

Filling do... 

Lumber M.  feetB.  M. 

Concrete cubic  yard. . 


to.  50 

.40 

5a  00 

6.80 


.60 


40.00 
6.  SO 


CONTRACT  FOR  RECONSTRUCTING,  IN  CONCRETE,  THE  REVETMENT  OF  CANAL  EMBANK- 
MENTS AT  LOCKS    NOS.  9  AND  10,  AND  GUARD  CRIBS  AT' LOCKS   NOS.  6  AND  9. 

Name  of  contractor :  Clifton  Brothers. 
Date  of  approval :  (Emergency  contract) 

Date  of  beginning  and  date  of  expiration :  Within  ten  days  after  date  of  signa- 
ture of  contract,  and  be  completed  on  or  before  October  31,  1907. 
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Items. 


Gontiuct 

price  (unit 

rate). 


Work  at  Lock  No.  6. 

Excavation cubic  yard. 

Concrete do... 

Piling linear  foot. 

Work  at  Lock  No.  9. 

Excayatton cubic  yard. 

Concrete do... 

FllUng do... 

Work  at  Lock  No.  10. 

Excavation cubic  yard. 

Concrete '. do. . . 

Filling do... 


90.60 
7.00 


.90 

7.70 

.60 

.60 

8.00 

.60 


CONTRACT  FOR   OONBTRUCTINO   WOODEN-HULL    TOWBOAT. 

Name  of  contractor :  Howard  Shipyards  Company. 

Date  of  approval :  June  26,  1907. 

Date  of  beginning  and  date  of  expiration:  At  the  date  of  notification  of 
approval  of  contract,  and  delivery  to  be  made  within  one  hundred  days  there- 
after. 


Item. 


For  one  wooden-hull  towboat. 


Contract 
price. 


$14,400 


Muskingum  River  leases. 


Location. 


Year  ending  AprU  SO,  1907. 


Dam  No.  1,  Marietta 

Dam  No.  2,  Devols 

Dam  No.  8,  Lowell 

Do 

Do 

Do 

DO 

Do 

Dam  No.  4,  Beverly 

Do 

Do 

Do 

Dam  No.  6,  Stockport 

Dam  No.  7,  McConnelsville  . 

Do 

Dam  No.  7,  Malta 

Dam  No.  9,  Duncans  Falls. . . 
Dam  No.  9,  Taylors ville 

Do 

Do 

Do 

Dam  No.  10,  Zanesville 

Do. 


Do. 
Do. 
Do. 
Do. 
Do. 
Do. 


Symmes  Creek. 


year  ending  May  SI,  1907. 


Dam  No.  10,  Zanesville  . 
Do 


Lessee. 


The  Phoenix  Mill  Co 

Gates  &  Payne 

Recheteiner  Bros,  and  J.  S.  Brown 

Rechsteiner  Bros 

.....do 

F.H.  Wolfram 

First  National  Bank 

E.  W.Webster 

RobblnsBros 

Langenberg  A  Abramn 

Dougl  as  G  roves  a , 

Qeoree  Walker «» 

J .  8.  Torbert 

E.  M.  Stanbery 

McConnelsvlIle-Malta  Electric  Co , 

Ohio  and  Little  Kanawha  R.  R.  Co 

John  Miller 

Frazier  &  Son 

Chas.  U.  Shryock 

do 

do 

John  T.  Drone 

The  Zanesville  Rwy.,  Lightand  Power  Co. 

do 

do 

Muskingtmi  Coffin  Co 

Zanesville  Mantel  and  Furniture  Co 

T.  L.  Moorehead 

Muskingum  and  Ohio  River  Transporta- 
tion Co. 
Jasper  K.  McCann  c 


Dated. 


John  Blankenbuhler . 
Frederick  Abel,  est . . . 


May  1,1904 
May  1,1889 
May    1,1890 

do 

Nov.  1,1892 
Dec.  2, 1879 
June   1,1900 

do 

May  1, 1889 
May    1,1890 

do 

May  1,1901 
Oct.  26,1906 
Sept.  — ,  1839 
Nov.  1,1890 
May  1, 1890 
Dec.  81,1886 

do 

Jan.  12,1904 
May  1, 1904 
Dec.  9,1906 
May    1,1890 

.....do 

May  1,1899 
Apr.  30,1908 
May    1,1890 

do 

May  1,1898 
Mar.  23,1903 

May     1, 1906 


June    1, 1892 
do 


Expires. 


May  1, 1924 
May  1,1909 
May    1, 1910 

Do.- 
Nov,  1,1912 
Dec.  16,1909 

Do. 
June    1,1906 
May    1,1909 
May    1,1910 

Do. 

Do. 
Nov.    1,1925 


Nov. 
May 


1,1920 
1,1926 


May  1,1924 
May  1,1909 
Nov.  1,1926 
May    1,1910 

Do. 
May    1.1909 
Apr.  80,1923 
May     1,1910 

Do. 
May    1,1913 
Nov.  13,1907 


June    1,1909 
Do. 


«  Transferred  by  T.  F.  Lowe,  May  13.  1907. 

*  Transferred  by  the  village  of  Beverly,  June  20, 

«  Canceled  March  20,  1907. 


1907. 
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Leases,  water  power,  land,  and  rental. 


Lessee. 

Subject. 

Cubic 

feet  of 

water  per 

minute. 

Annual 
rental. 

Rebate. 

Rents 
collected. 

Thft  Phn^nlT  M«l  0"         

Water  power 

do. 

12,000 
9.000 
7,280 
4.446 

S800.00 

106.00 

174.72 

106.70 

10.00 

6.00 

10.00 

6.00 

100.00 

114.24 

109.80 

100.00 

268.84 

Gates  &  Payne 

108  00 

Rechsteiner  Bros,  and  J.  S.  Brown 

do 

174.72 

Rechsteiner  Bros 

.  .  .do.. 

106  70 

Do 

Land 

10.00' 

F-H.  Wolfram. 

do ; 

5.00 

First  National  Bank 

do 1 

10.00 

E.W.Webster 

do 1 

5.00 

Bobbins  Bros,  a 

Water  power 

do 

1,904 
6,600 
6,068 
5,000 
7,815 

8,702 

114.24 

T.  FT  Lower. 

do 

51.90 

Village  of  Beverly 

do 

100.00 

J.  S.Torbert 

do 

268.34 

E.  M.  Btanberyb 

do 

McConnelsvllle-Malta  Electric  Co 

.....do 

206.84 
2.60 

306.84 

Ohio  and  Little  Kanawha  R.  R.  Co 

I^nd 

2.50 

JohnMUlerft 

Water  power 

do 

6,000 

Frazler&Sonb 

Ohas.  TT.  Shryock .    „ 

....do 

225.00 
25.00 
82.00 
468.60 
861.74 
448.82 
1,760.82 
207.86 
186.96 
25.00 
26.00 

6.00 
100.00 
184.50 

166.87 
"i86.'86' 

75.00 

Do '. 

Land 

26.00 

Do 

do 

S2.00 

John  T.  Drone 

Water  power 

do 

do 

7,560 
6,029 
7.399 
60,809 
4,619 
4,794 

468.60 

The  Zanesville  Rwy.,  Light  and  Power  Co. . 
Do 

861.74 
443.82 

Do 

do 

1,674.96 
207.86 

Muskinffum  CofQn  Co 

do 

ZanesvlTle  Mantel  and  Furniture  Co 

do 

186.96 

T.  L.  Moorehead 

Land 

25.00 

Muskingum  and  Ohio  Eiver  Transporta- 
Jasper  K.  McCanno 

do 

25.00 

do 

John  Blankenbuhler 

Water  power 

do 

2,"766 
6,200 

100.00 

Frederick  Abel,  est....          

184.50 

Total 

6,166.68 

•  No  collection. 

•Perpetual  free  lease  of  water  power. 

^  Enough  to  propel  10  run  of  4-Toot  6-lnch  millstones. 

*  Enough  to  propel  16  run  of  41-foot  millstones. 


CX)MMERCIAL   STATISTICS. 

Commerce  of  Muskingum  River  during  the  calendar  year  ending  December  SI, 

1906. 

Ix)CK  No.  1. 


Month, 


January  ., 
February  . 

March 

April 

MAy 

June 

July 

August 

September 
October . . . 
November 
December. 

Total 


Steam- 
boats. 


?9 
11 
72 
54 
69 
51 
43 
43 
2?l 


Barges. 


&9! 
24  I 


674  I 


Miscella- 
neous. 


172 


887 


Rafts. 


Total. 


34 


61 
11 
72 
66 
128 
119 
160 
127 
89 
110 
170 
69 


Number 

of 
lockages 


11 
72 
66 

110 
96 

100 

112 
€1 
S8 

12S 


1,167 
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Commerce  of  Muskingum  River,  etc, — Continued. 
Ix>GK  No.  2. 


Month. 

Steam- 
boats. 

Miscella- 
neous. 

Rafts. 

Total. 

Number 

of 
lockages. 

January 

48 
15 
62 
4« 
72 
70 
64 
62 
68 
67 
46 
26 

S 

51 
15 
62 
48 
111 
131 

51 

February 

15 

March 

62 

April 

48 

May!::::::::::::::;::::::::::.::::::::::: 

8 
7 
8 
4 

81 
54 
76 
32 
34 

109 

June 

116 

July 

148 
98 
87 
83 
58 

as 

181 

August 

98 

September 

87 

October 

3 

IS 

79 

November 

12 
5 

68 

December 

2 

SO 

Total 

633 

35 

257 

925 

884 

Ix>CK  No,  3. 


January 

50 
16 
61 
47 
69 
78 
69 
60 
63 
59 
53 
23 

1 

50 
16 
61 
49 
87 
101 
98 
91 
66 
77 
62 
34 

50 

iE^ebmary 

16 

March 

61 

April 

2 

4 
6 
8 
4. 
2 
3 
2 
1 

49 

Miiy 

14 
21 
21 
27 
11 
15 
7 
10 

86 

June 

1 

87 

July.... 

85 

August 

91 

September 



66 

October 

71 

November 

62 

December 

38 

Total 

638 

82 

126 

1 

792 

757 

Lock  No.  4. 


January 

46 
20 
63 
45 
65 
72 
63 
56 
60 
59 
58 
25 

2 

i 

48 
20 
63 
50 

102 
95 
98 

101 
78 
77 
77 
32 

46 

Febniary 

1 

20 

March 

63 

^Jy"::;:;;::::::::::::;:-: :;::. 

5 
17 
10 

8 

t 

3 
8 
2 

50 

20 
13 
22 
41 
14 
15 
11 
5 

90 

June f 

.    86 

July 

81 

August 



94 

September 

70 

October 

71 

November 

77 

December 

80 

Total 

632 

68 

141 

836 

778 

Lock  No.  5. 


January 

7 
4 
8 
14 
19 
15 
11 
8 
12 
9 
14 
8 

8 

10 
4 

•8 
15 
30 
27 
88 
40 
38 

9 
27 

9 

10 

February 

4 

March 

8 

April 

1 
7 
7 
18 
24 
15 

14 

fiSy!:::::::::. .:.:::::::::::::::::::::::: 

4 
5 
9 
8 
6 

26 

June 

23 

July 

28 

August - 

22 

September 



24 

October 

9 

November 

5 

8 
1 

27 

December ' 

9 

Total 

129 

40 

8. 

250 

204 
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Commerce  of  Muskingum  River,  etc. — Continued. 
I^ocK  No.  6. 


Month. 

Steam- 
boats. 

Barges, 

Mtocella- 
neous. 

Rafts. 

Total. 

Number 
of  lock- 
ages. 

January 

7 
2 
8 
16 
12 
16 
12 
8 
12 
7 
14 
7 

1 

8 
2 
8 
15 
25 
24 
32 
34 
S3 
11 
25 
8 

8 

February 

■::::::::::::::::::: 

2 

March 

8 

April 

15 

May 

6 
4 
8 
4 
8 
4 

7 
5 
12 
22 
13 

17 

June 

20 

July 

21 

Au^TUst 

18 

September 

28 

October 

10 

November 

5 
1 

25 

December 

8 

Total 

119 

41 

65 

225 

180 

Lock  No.  7. 


January 

! 

8 
13 
12 
14 
12 

8 
18 

8 
16 

8 

! ' 9 

9 

February 

1 2 

2 

March 

1 ;              8 

8 

April 

IS 

13 

Mky.. .:.:::.:...:..:::::. ::.:::::::::.::. 

3 

1 

7 
12 

t 

11 
5 
20 
17 
15 

'             26 

1             28 

,             40 

S2 

25 

June 

20 

July 

32 

August 

20 

September 

:..:       46 

;                   12 

30 

October 

12 

November 

6 
1 

27 

1              9 

27 

December 

9 



Total 

128 

43 

76 

1           246 

207 

Lock  No.  8. 


January  . .                 .    .            

26 
2 
56 
60 
66 
63 
60 
68 
60 
76 
71 
63 

4 

! 

29 

al 

62 
80 

'US 

February 

o 

March                              

56 

April 

2 
4 

2 

€Q 

M?iy.:. :::;:::::::::::::::::..: 

11  1 

76 

June 

10  ' 75 

73 

July 

14 
24 
10 
15 
3 
1 



78 

75 

August 

86 
76 
96 
80 
58 

81 

September 

74 

October ..          .                         

84 

November 



80 

December                    

55 

Total 

649 

43 

88 

780 

743 

Lock  No.  9. 


January... 
February  . 
March  .... 

April 

May 

June 

July 

August 

September 
October . . . 
November 
December. 

Total 


26 
2 
56 
57 
70 
69 
75 
90 
81 
88  I 
81  I 
53  I 


1  • 


30  I 


29 
2 
66 
67 
85 
72 
89 
106 
134 
83 
131 


913 


885 


uiqnizea  oy  ■' 
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Commerce  of  Muskingum  River,  etc, — Continued. 
Lock  No.  10. 


Month. 

Steam- 
boats. 

Banfes. 

Miscel- 
laneous. 

Rafts. 

Total.' 

Number 
of  lock- 
ages. 

Januftry 

25 
2 
52 
67 
67 
68 
58 
81 
66 
76 
60 
60 

6 

30 
2 
62 
67 
85 
68 
69 
88 
70 
75 
72 
68 

29 

February                       

2 

March 

52 

April          .              

57 

Muy .' 

4 
2 

4 

14 
3 
7 
2 

79 

June .                   ...        

68 

July 

66 

AUg^MAt           .         ,,,^,,-,-           -    ,--. 

82 

September 

4 

66 

October .*. 

74 

November 

7 
16 

6 
2 

72 

December 

68 

Total 

666 

42 

83 

731 

713 

SUMMARY. 


Lock  No. 

Steam- 
boaU. 

Barges. 

Miscel- 
laneous. 

RaftB. 
34 

Total. 

Number 

of lock- 

aget. 

1 

674 
633 
633 
682 
129 
119 
128 
649 
697 
666 

172 
86 
82 
68 
40 
41 
48 
43 

186 
42 

387 
267 
126 
141 
81 
65 
75 
88 
30 
83 

1,167 
925 
792 
836 
250 
225 
246 
780 
918 
731 

904 

2                     

884 

1 

757 

778 

204 

180 

207 

8 

748 

9 

885 

10   

713 

Total 

4.860 

697 

1,288 

85 

6,8()S 

6,265 

Statement  of  commerce  passing  the  locks  on  the  Muskingum  River,  Ohio,  during 
the  calendar  year  ending  December  81,  1906, 


Articles. 

Lock  No.- 

1. 

2. 

8. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

Beer 

Tom. 
12 
68 
776 

1,625 

Tons. 
127 

857 
15 
859 
936 
591 

1,823 
848 
253 

1,032 

1 

604 

18,186 
313 
162 
62 
366 

Ibns. 
112 
93 
677 
568 
8 
310 
810 
699 

1,190 
286 
210 
985 

'"638" 

18,884 

198 

122 

10 

298 

TofiM. 

51 

58 

665 

758 

8 

346 

792 

562 

1,186 

282 

190 

984 

6 

401 

12,487 

192 

110 

13 

275 

Tons. 
3 

Tom. 
2 

Tons. 

Tbns. 
2 

98 
314 
424 

48 
339 
849 
340 
837 
280 

61 

420 

9 

888 

13,414 
176 
83 

7bn«. 
3 

96 
855 
500 

51 
445 
366 
4-27 
963 
218 

69 
441 

34 
610 

15,973 
210 

1 

346 

TbfW. 
8 

Brick 

129 

Cattle 

480 
475 

426 
450 

826 
460 

403 

Coal 

746 

Cement 

70 

Corn 

384 
1,074 
413 
941 
820 
183 
1,016 

66 
621 
206 
750 
266 
148 
832 

90 
634 
228 
600 
274 
118 
763 

124 
384 
223 
480 
220 
115 
779 

652 

Etgs 

422 

Flour 

479 

Hay 

1,122 

Horses 

288 

Hogs 

71 

Iron,  manufactured 
Lime 

457 
6 

Lumber 

1,458 

16,690 
243 
196 

866 

8,197 
128 
72 

298 

5,965 
142 
88 

248 

•6,788 
131 
69 

rci 

Merchandise,  mis- 
cellaneous   

Oil 

14,368 
809 

Poultry 

19 

Produce 

Salt 

897 

1,450 
220 
260 

215 

223 

187 

214 

847 

Sand 

Stoneware    

221 
412 
21 
777 

220 

853 

2 

596 

221 
349 

4 
722 

221 
146 

i64 
202 

224 
98 

199 

526 

63 

262 

6 

20J 

741 

48 

369 



201 

Straw 

624 

Sugar  

49 

Wheat 

706 

608 

630 
80 

481 

585 

Wool 



Total 

28,433 

27.901 

21.613 

20,611 

18.780 

11,201 

11,237 

18,740 

22.539 

21,910 

Passengers 

28,849 

24,331 

19,111 

12,129 

3,809 

2,782 

4,428 

12,328 

21,683 

86,014 

•:-«P 
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List  of  steamboats  {stern-icheel)  plying  on  the  Muskingum  River  between  Zanes- 

ville  and  Marietta,  Ohio. 


Kame  of  steamer. 


Lorena 

Sonoma 

Valley  Gem 

Vega 

Excela 

Jewela 

Pioneer  City" 

Rlvala 

Ruthd 

Valley  Belle  a .... 

T.  M.Patea 

Darllnsa 

Bernadlna  Kmga 

Reapero 

Robt.  Tayloro 

Carrie  V.a 

Conqueeta 

Frencho 

Clerimonda 


Length. 
Feet. 

Breadth. 

Depth. 

Draft. 

Fut. 

Feet. 

Inches. 

141 

82 

5 

24 

125 

20 

8» 

23 

125 

26i 

4 

24 

104 

17* 

4 

26 

110 

18 

3 

24 

120 

28 

3 

18 

100 

35 

4 

24 

150 

28 

4» 

86 

140 

26 

3 

24 

il30 

22 

3» 

24 

140 

28 

4 

30 

120 

24 

4 

86 

100 

18 

2k 

30 

160 

28 

4 

36 

140 

26 

4 

86 

125 

20 

8 

24 

130 

23 

8i 

24 

104 

m 

41 

26 

120 

22 

4 

28 

Tonnage. 


287 
116 
156 

90 
100 
100 
100 
175 
175 
125 
140 
125 
100 
150 
140 

90 
100 

76 
100 


a  Only  occasional  trips. 

List  of  gasoline  boats  plying  on  the  Muskingum  River  between  Marietta  and 

Dresden,  Ohio. 


Name  of  stedmer. 


Length. 

Breadth. 

Feet. 

Feet. 

47 

35 

21 

4} 

18 

16 

16 

20 

6i 

18 

18 

4i 

49 

16 

40 

20 

76 

16 

Depth. 


Tonnage. 


Outing 

KillKare.... 
Gadabout .%.. 
Muskingum . 

England 

Janette 

Beatty 

Alice 

Bay  Lee 

Uarda 

Malew 

Anna  Louise 
Kid 


Feet. 


6 
S 
2 

1 
1 
\ 
2 
2 
2 

12 
9 
1 

15 


List  of  goHoline  towboats  and  pleasure  boats  plying  on  the  Muskingum  River 
beticeen  Marietta  and  Beverly,  Ohio. 


Name  of  boat. 

Character. 

Length. 

Beam. 

I>l»ft. 

Elanore 

Towboat 

FeeL 
90 
60 
40 
36 
40 
65 
40 
60 
40 
16 
18 
14 
12 
24 
85 
18 
20 
14 
26 
14 
16 

FeeL 

14 

12 

13 

14 

12 

12 

12 

12 

12 

4 

4 

4 

3 

6 

8 

6 

5 

3 

5 

5 

4 

Inchet, 
24 

Annie  M.  Shaw 

do 

20 

Shifter 

do 

94 

Husthr 

do 

24 

Helen  W 

do 

*H 

Calhoun          

.do              

24 

Creston *. 

do 

24 

Carbon  Black 

...  do     

24 
96 

24 

24 

ao 

l£A 

86 
36 
SO 
24 
18 
SO 
24 
24 
•n 

Marietta 

Plca*«ure  boat 

Truscott 

.  ...do 

Laken  

do 

Earl  

do 

BcMsie 

do 

Ada 

....do 

Nixon 

do 

Freda 

do 

Racine 

do 

Lillian 

(\o 

Booth 

do 

Titley 

do 

Arthur  D 

do 

Mlssen 

do 

Digitized  by  VjOOQl 


APPENDIX   H   H — ^BBPOBT   OF   MAJOB  WARBEN.  1771 

List  of  gasoline  totohoata  and  pleasure  boats,  etc. — Continued. 


Name  of  boat. 

Character. 

Length. 

Beam. 

Draft. 

Belle  B 

Pleasure  boat 

do 

Feet. 
16 
40 
40 
16 
14 
18 
16 
18 
14 
18 

6 
8 
6 
6 
6 
6 
5 
6 
5 
6 

Inches. 
18 

Ethel 

24 

lAvlna 

do 

24 

Mydell 

do 

24 

Idler 

do 

20 

Avalon .         

do 

26 

Qrace 

do 

24 

May          

do 

24 

Jim  Gay 

do 

24 

Atlas...     

de 

26 

H  H  3. 

IMPROVEMENT   OF   BIG    SANDY   RIVER,  WEST   VIRGINIA   AND   KEN- 
TUCKY, AND  TUG  AND  LBVISA  FORKS   OF   SAME. 

The  natural  condition  of  this  river  and  its  forks,  and  projects  for 
their  improvement,  are  given  in  the  current  summary. 

OPERATIONS   DURING   THE   FISCAL   YEAR. 

Lock  No.  7,  Big  Sandy  River, — ^The  work  of  constructing,  in  con- 
crete, the  regulating  works  below  the  lock  and  the  paving  behind 
lock  wall,  under  contract  with  the  Baker  Contract  Company,  dated 
July  17,  1906,  and  now  in  the  hands  of  a  receiver.  The  Colonial 
Trust  Company,  of  Pittsburg,  Pa.,  was  commenced  in  1906.  The 
paving  behind  the  lock  wall  has  been  completed.  The  placing  of  con- 
crete m  the  guide  and  retaining  walls  in  prolongation  of  the  land 
wall  of  the  lock  was  commenced  on  November  16,  1906.  On  that 
date  one  block  of  one  section  was  placed ;  since  that  date,  owing  to 
continued  high  water,  no  work  for  which  payment  is  to  be  made 
under  the  contract  has  been  done. 

The  following  is  a  statement  of  work  done  during  the  year : 


ClaJBification. 

Designation. 

Quantities. 

Rate. 

Amount. 

Excavation 

Cubic  yards 

do 

745 
71 

214 
11 
19 

$0.80 

8.50 

.05 

.25 

.15 

3596.00 
603  60 

Concrete 

Steel 

Pounds 

10.70 

Skilled  labor 

Hours 

2  75 

Unskilled  labor 

do 

2.85 

Total 

1,215.80 

Plans  for  the  steel  service  bridge  for  weir  of  the  dam  which  was 
provided  for  in  the  river  and  harbor  act  of  March  2,  1907,  at  an  esti- 
mated cost  of  $7,000  have  been  completed  with  a  view  to  an  early 
advertisement  inviting  proposals  for  its  construction. 

Lock  No.  <f.  Big  Sandy  River. — Plans  for  raising  the  crest  of  the 
dam  authorized  in  the  river  and  harbor  act  of  June  13,  1902,  are  in 
course  of  preparation. 

Lock  No.  i,  Tug  Fork. — The  work  of  constructing  the  lock,  in  con- 
crete, imder  contract  with  the  HoUerbach  and  May  Contract  Com- 
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pany,  of  Evansville,  Ind.,  was  in  progress  at  the  beginning  of  the  year 
and  was  completed  and  final  payment  made  February  19,  1907. 
The  following  is  a  statement  of  work  done  during  the  year : 


Classification. 


Unit. 


Quantities.'     Rate.    |   Amount. 


Piling 

Cofferdam  timber 

Linear  feet 

; 

•0.40 

60.00 

1.60 

.60 

.50 

.50 

.20 

4.00 

60.00 

60.00 

.04 

5.50 

5.50 

.26 

.16 

FeetB.M 

M8.5  1 

t56.91 

Riprap 

Earth  excavation. 

Cubic  yards .... 

do 

do 

do 

do 

1                       1 

'*, 1 

.-1 1 

!!l        9,47i"'' 

LooAe  rock  excavation 

Solid  rock  excavation  .           

Embankment ; . 

Concrete 

do 

Hvot  stones 

Pieces 

FeetB.M 

Timber  In  permanent  work 

568.26 

Iron  and  steel 

Pounds 

LinefU*  feet     .  . 

..|    193.678      1 

7, 747. 12 

Vitrified  pipe  culvert 

Concrete  culvert 

do 

..'            406 

Skilled  labor 

Hours 

do 

46.00 

TTiTskillpd  labor 

60.90 

Total 

1 

8, 479. 19 

1 1 

The  culvert  at  the  lower  end  of  lock  was  protected  from  washout 
by  a  wooden  flume  leading  from  the  mouth  of  the  culvert  out  into 
the  river.  Concrete  floor  was  placed  in  cellar  of  dwelling,  and  cellar 
and  grounds  drained. 

A  survey  of  the  site  of  the  proposed  dam  has  been  made,  and  dis- 
charge observations  taken. 

Lock  No.  i,  Levisa  Fork, — The  work  of  constructing  this  lock,  in 
concrete,  under  contract  with  the  Baker  Contract  Company,  dated 
March  9, 1905,  and  now  in  the  hands  of  a  receiver.  The  Colonial  Trust 
Company,  of  Pittsburg,  Pa.,  was  in  progress  at  the  beginning  of  the 
year,  and  at  the  close  of  the  year  the  work  was  practically  completed. 
The  only  work  remaining  to  be  done  is  the  placing  of  some  gate  tim- 
ber, installing  gate  valves,  and  removing  plant. 

The  following  is  a  statement  of  work  done  during  the  year : 


CUuKdficatlon. 

Unit 

Quantities. 

Rate. 

Amount. 

Piling 

Linear  feet 

10.60 

60.00 

2.00 

2.00 

.90 

.60 

4.25 

40.00 

80.00 

.06 

.25 

.15 

Cofferdam  timber ,-,-^,^^ , 

FeetB.  M 

Riprap 

Cubic  yards 

do 

L6 

200 

656 

764 

1,697 

fS  00 

Rock  excavation            

400  00 

Earth  excavation 

do 

196.60 

Embankment ....         

do 

S77  00 

Concrete 

do 

6,787.25 

Pivot  stones.           

Pieces 

Timber  in  permanent  work 

FeetB.M 

Pounds 

2,096 

26,042 

61 

66 

167.68 

I  ron  and  steel 

1,502.  .'^2 

Skilled  labor 

UnskUled  labor 

Hours 

do 

12.  :n 

Total 

9,456.(0 

!                          1 

The  cement  used  in  the  construction  of  this  lock  was  purchaseil 
by  the  United  States  from  the  Alma  Cement  Company,  of  Wellston, 
Ohio,  under  contract  dated  June  5,  1905,  at  a  rate  of  $1.85  per  barrel, 
f.  o.  b-  cars  Saltpeter,  W.  Va.,  with  a  rebate  of  10  cents  per  bag  for 
each  empty  bag  returned  to  the  point  of  delivery ;  1,198J  barrels  were 
delivered  during  the  year. 

A  survey  of  the  site  of  the  proposed  dam  has  been  made  and  dis- 
charge observations  taken. 
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MAINTENANCE. 


Tug  Fork. — ^A  snagging  party,  consisting  of  an  overseer  and  10 
men,  left  Louisa  in  a  push  boat  on  July  16,  proceeded  as  far  as  War- 
iSeld,  Ky.,  and  returned  to  Louisa  on  September  11,  1906,  removing 
all  dangerous  snags,  rocks,  and  trees  by  use  of  dynamite. 

The  following  is  a  statement  of  obstructions  removed : 


Number. 


TreeB cubic  feet.. 

8iui^ do 

Rocic do 

Dynamite  expended pounds. . 


Levisa  Fork. — There  were  no  snagging  operations. 
Commercial  statistics  are  reported  under  the  head  of  "  Operating 
and  care,"  etc. 

Money  statement. 

July  1,  1906,  balance  unexpended 1153,370.99 

Reoeiyed  from  other  sources .75 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 107, 000. 00 


June  dO,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $49, 150.  39 

For  maintenance  of  improvement 3, 470.  22 


260, 371.  74 


52, 620.  61 


July  1,  1907,  balance  unexpended 207,751. 13 

July  1,  1907,  outstanding  liabilities 218.47 


July  1,  1907,  balance  available 207,532.66 


July  1,  1907,  amount  covered  by  uncompleted  contracts 

Amount  (estimated)  required  for  completion  of  existing  project. 


55,  692.  93 
3,  840.  000.  00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $135,000.00 

For  maintenance  of  improvement 20, 000. 00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


155, 000. 00 


APPKOPRIATIONS. 


July  18,  1878 $12,000.00 


March  3,  1879. 

June  14,  1880 

March  3,  1881 

August  2,  1882 

July  5,  1884 

August  5,  1886 

August  11,  1888.— 
September  19,  1890_ 

July  13.  1892 

August  18,  1894 

June  3,  1896 

March  3,  1899- 


12, 
55, 
50, 
25, 
50, 
30, 
31, 
36, 
55, 
45, 
33, 
52, 
June  6, 1900 280, 


000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
500.00 
000.00 
000.00 
000.00 
000.00 
500.00 
000.00 


June  6,  1900  (allotted)  —  $2, 000. 00 

March  3,  1901 140,000.00 

June  13,  1902 178, 000.  00 

March  3,  1903 50,000.00 

March  3,  1905  (river  and 

harbor) 43, 000. 00 

March  3,  1905 85,000.00 

June  30,  1906 40, 000. 00 

March  2,  1907 107,000.00 

Received    from    other 

sources 1.  705. 63 

Total 1,413,705.63 
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CONTRACTS   IN    FORCE. 

CX>NTBACT  FOB  BUILDING  LOCK   NO.   1,  TUO  FOBK  OF  BIG  SANDY  BIYEB,  WEST  YIBOINIA 

AND   KENTUCKY. 

Name  of  contractor :  The  Hollerbach  &  May  Contract  Company. 
Date  of  approval :  April  10,  1905. 

Date  of  beginning :  Delivery  of  material  must  begin  within  thirty  days  after 
receipt  of  notic*e  of  approval  of  contract. 
Date  of  expiration  :  January  1,  1907. 


Item. 


Contnurt 

price  (unit 

rate). 


Piling per  linear  foot. 

Cofferdam  timber per  M  f eet  B.  M . 

Riprap per  cubic  yard. 

Earth  excavation do... 

Loose- roc k  excavation do . . . 

Solid-rock  excavation do . . . 

Embankment do... 

Concrete i do... 

Pivot  Btones per  piece . 

Timber  in  permanent  work per  M  leet  B.  M . 

Iron  and  steel per  pound. 

Vitrified-pipe  culvert per  linear  foot. 

Concrete  culvert do  . . . 


10.40 

60.00 

1.60 

.60 

.50 

.60 

.20 

4.00 

50.00 

60.00 

.04 

5.50 

5.50 


Completed. 

CONTRACT  ¥OK  BUILDING  LOCK  NO.  1,  LEVIBA  FOBK  OF  BIG  SANDY  BIVEB,  WEST  VIBGINIA 

AND   KENTUCKY. 

Name  of  contractor :  Baker  Contract  Company. 
Date  of  approval :  March  23,  1905. 

Date  of  beginning:  Delivery  of  material  must  begin  within  thirty  days  after 
receipt  of  notice  of  approval  of  contract. 
Date  of  expiration :  January  1,  1907. 


Item. 


Piling per  linear  foot. 

Cofferdam  timber perM  feetB.  M. 

Riprap per  cubic  yard. 

Rock  excavation do . . . 

Earth  excavation do... 

Embankment do. . . 

Puddling do... 

Concrete do... 

Pivot  stonoH • .per  piece. 

Timber  in  permanent  work perM  leetB.  M. 

Iron  and  steel per  pound. 


Contract 

price  (unit 

rate). 


10.50 

50.00 

2.00 

2.00 

.80 

.50 

2.00 

4.25 

40.00 

ao.oo 

.06 


Completed. 


CONTBACT  FOR  FUBNISHINO  AND  DELIVERING  AMEBICAN  POBTLAND  CEMENT  FOB  USE 
IN  THE  CONSTBUCTION  OF  LOCK  NO.  1,  TUG  FOBK,  AND  LOCK  NO.  1,  LEVIBA  FORK* 
OF  BIO   SANDY  BIVEB,    WEST   VIBGINIA  AND   KENTUCKY. 


Name  of  contractor :  Alma  Cement  Company. 

Date  of  approval :  June  21,  1905. 

Date  of  beginning  and  date  of  expiration:  Cement  will  be  delivered  as  re- 
quired in  lots  of  from  1  to  8  carloads  each.  If  the  work  of  construction  pro- 
ceeds as  expected,  the  entire  amount  of  cement  will  be  needed  during  the 
working  season  of  1905;  but  It  is  possible  that  the  contract  may  not  be  com- 
pleted until  the  season  of  1906. 
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Item. 


Contract 

price,  per 

barrel ,  in 

bags. 


Alma  Portland  cement: 

9,700  barrels,  in  cloth  bags,  delivered  f.  o.  b.  Saltpetre,  W.  Ya.,  for  Lock  No.  1,  Tug 

Fork 

7,100  barrels,  in  cloth  bags,  delivered  f.  o.  b.  Chapman  station,  Ky.,  for  Lock  No.  1, 

LevisaFork 


aSl.85 
al.87 


^  Rebate  of  10  cents  allowed  for  each  empty  bag  returned  to  point  of  delivery. 
Completed. 

CONTRACT   FOR    CONSTRUCTING    GUIDE    AND   RETAINING    WALLS    AND   PAVING    AT    LOCK 
NO.   1,  BIG   8ANDT  RIVER,   WEST   VIRGINIA  AND  KENTUCKY. 

Name  of  contractor :  Baker  Contract  Company. 
Date  of  approval :  Augnst  15,  1906. 

Date  of  beginning:  Delivery  of  material  must  begin  within  thirty  days  after 
receipt  of  notice  of  approval  of  contract. 
Date  of  expiration :  December  31,  1906. 


Items. 


Contract 

price  (unit 

rate). 


Plan  Xo.  1. 

Excavation cubic  yard..  10.80 

Bmbankmeni do .56 

Concrete do 8.50 

Ballast do....  2.60 

Riprap do 3.00 

Steel pound.J  .05 

Paving cubic  yard..  8.50 

Ballast do....  2,60 

«  Completed. 

H  H  4. 

OPERATING  AND  CARE  OF  LOCKS   AND   DAMS   ON  THE   BIG  SANDY 
RIVER,   WEST   VIRGINIA   AND   KENTUCKY. 

Under  an  allotment  from  the  indefinite  appropriation  for  operating 
and  care  of  canals  and  other  works  of  navigation  there  has  oeen  ex- 
pended during  the  year  $20,494.78. 


OPERATIONS  DURING  THE  FISCAL  YEAR. 

Lock  No.  1,  Catlettahura^  Ky, — Minor  repairs,  carpentry,  plumbing, 
etc.,  were  made  to  the  lock  dwellings  and  new  door  and  window 
screens  installed.  The  cistern  of  the  lock  master's  house  was  cleaned 
and  repaired  and  a  new  pump  placed.  Gas  pipes  were  laid  and  two 
street  lights  installed  on  the  grounds.  A  new  workshop  and  tool 
house  combined,  was  constructed.  The  old  workshop  was  moved 
back  from  the  street,  repaired  and  painted,  and  a  new  concrete  forge 
built  therein.  Concrete  sidewalks  were  built  around  the  workshops 
and  a  concrete  fence  constructed  between  the  Government  lot  and 
adjacent  property.  Concrete  steps  with  iron  hand  rail  were  con- 
structed connecting  the  levels  of  the  house  lot  and  lock  walls.    The 
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river  slope  of  the  ffrounds  was  sodded.  Minor  repairs  were  made  to 
hull  and  to  the  derrick  and  machinery  of  the  maneuvering  boat. 
Repaired  broken  anchorage  of  the  upper  land  gate  and  repaired  the 
automatic  valves  in  the  river  wall  of  lock.  Under  contract  with 
Lawrence  D.  Weaning,  of  Cleveland,  Ohio,  dated  October  20,  1906, 
ten  new  butterfly  steel  valves  with  their  operating  machinery  were 
furnished  and  delivered  at  the  lock.  These  valves  are  to  be  installed 
in  the  upper  lock  gate. 

One  serious  accident  occurred  during  the  year.  The  old  appa- 
ratus for  tripping  the  wickets  of  the  Chanoine  weir  had  never  been 
satisfactory,  and  a  new  apparatus  was  designed  and  ordered.  There 
was  a  great  delay  in  the  delivery  of  the  apparatus  on  account  of  the 
difficulty  of  gettmg  cast-steel  gears.  In  the  meantime  a  temporary 
tripping  apparatus  was  installed.  On  November  19-20,  1906,  there 
was  a  sharp  rise  of  the  river,  accompanied  by  a  run  of  loose  logs  in 
great  numbers.  An  attempt  was  made  to  lower  the  weir,  but  after 
several  wickets  had  been  tripped  the  temporary  tripping  apparatus 
failed.  As  a  consequence  all  the  wickets  that  remained  standing 
were  knocked  down  by  the  logs.  Many  of  the  wickets  were  badly 
twisted  and  bent.  One  was  lost  entirely  and  all  sustained  injuries. 
Damage  was  also  done  to  the  trestles  of  the  pass  by  the  logs  which 
were  running  in  great  numbers  when  the  pass  was  lowered.  After 
this  flood  the  lost  wicket  was  recovered  and  the  bent  and  twisted 
wickets  were  straightened.  The  new  tripping  apparatus  was  also 
installed. 

The  construction  of  cribwork  for  the  protection  of  abutment 
below  the  dam  is  in  progress  at  the  close  of  the  year.  A  contract 
for  the  timber  was  made  with  Mr.  J.  W.  Harris,  of  Catlettsburg, 
Ky.,  under  date  of  M^  29,  1907.  and  a  contract  for  the  stone  was 
made  with  McKay  &  Kunyon,  or  Catlettsburg,  Ky.,  under  date  of 
May  11,  1907.    The  work  will  be  done  by  hired  labor. 

During  the  flood  of  November,  1906,  a  large  number  of  dam 
needles  were  lost.     Most  of  these  were  recovered. 

The  principal  maneuvers  of  the  dam  during  the  year  were  as 
follows : 

Dam  up  at  beginning  of  year;  entirely  lowered  August  14-18; 
pass  raised  in  latter  part  of  August  and  weir  raised  on  September 
14;  entire  dam  lowered  November  19,  1906. 

Lock  No.  ^,  Kavanaugh^  Ky. — ^The  interior  of  the  blacksmith 
shop  was  ceiled,  a  stairway  built  to  attic,  and  windows  placed  in 
the  gables.  Minor  repairs  have  been  made  to  the  outbuildings.  Tile 
drainage  pipes  were  laid  at  the  upper  end  of  the  lot  A  concrete 
walk  was  built  from  the  lockmasters  house  to  the  blacksmith  shop. 
Repairs  and  extensions  were  made  to  the  road  through  the  grounds. 
Grading  and  sodding  of  the  bank  behind  the  land  wall  and  filling 
low  places  on  the  lot  was  continued  throughout  the  year  when  con- 
ditions permitted.  Minor  repairs  were  made  to  the  derrick  and 
machinery  of  the  maneuvering  boat.  Two  iron  check  posts  were  set 
in  the  locK  walls,  and  flashboards  placed  on  the  lock  gates.  Repaired 
damaged  valve  screens.  One  cylindrical  valve  in  the  land  wail  was 
broken.  The  mouth  of  its  culvert  was  temporarily  closed  with  a 
wooden  screen,  and  a  new  valve  has  been  ordered.  Repaired  auto- 
matic valves  in  river  wall  of  lock. 
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The  weir  of  the  dam  is  similar  to  that  of  Dam  No.  1,  and,  as  at 
the  latter  place,  the  old  tripping  apparatus  has  not  been  satisfactoiy. 
A  temporary  tripping  apparatus  was  in  use  during  the  rise  and  log 
run  of  November  19-20,  1906.  It  operated  satisfactorily  on  this 
occasion,  and  the  weir  was  entirely  lowered.  The  logs,  however, 
coming  in  great  quantities,  jammed  in  the  weir,  and  this  produced 
so  swift  a  current  through  the  lock  (where  the  gates  had  just  been 
opened  to  prevent  the  accumulation  oi  deposit)  that  the  river  leaf  of 
the  upper  gate  was  torn  from  its  fastenings  and  slammed  violently 
shut.  The  leaf  rode  up  on  the  miter  sill  and  was  badly  twisted 
and  bent.  It  was  not  torn  loose,  however,  and  after  the  flood  it 
was  taken  off  the  sill  and  straightened.  The  new  cast-steel  tripping 
apparatus  was  subsequently  installed  on  the  weir.  A  few  pass  needles 
were  lost  during  this  flood,  and  20  new  jiieedles  have  been  constructed 
to  replace  lost  needles  at  Dams  Nos.  1  and  2  and  to  provide  extra  ones 
in  case  of  loss. 

The  principal  maneuvers  of  the  dam  during  the  year  were  as  fol- 
lows: 

Dam  up  at  beginning  of  year;  latter  part  of  July  escaped  three 
bays  and  lowered  four  wickets  to  allow  repairs  to  valves;  August 
15-18,  lowered  remainder  of  dam ;  entire  dam  raised  August  23-:28 ; 
part  of  pass  lowered  and  wickets  of  weir  placed  on  the  swing  Sep- 
tember 1-10;  pass  raised  and  wickets  righted  September  10-20: 
entire  dam  lowered  November  19,  1906. 

Lock  No.  S,  Louisa^  Ky, — ^The  lock  dwelling,  outbuildings,  black- 
smith shop,  and  sheds  on  the  West  Virginia  side  were  painted. 
Minor  repairs  have  been  made  to  all  the  buildings.  Extensive  repairs 
were  made  to  the  hull  of  the  old  maneuvering  boat  and  new  tubes 
were  placed  in  the  boiler  of  the  hoisting  engine.  Repairs  were  made 
to  one  of  the  flatboats.  All  the  cisterns  were  siphoned  out  and 
cleaned.  The  patterns  for  iron  castings  for  all  the  locks  and  dams 
were  sorted,  listed,  and  arranged.  Work  was  commenced  on  a  con- 
crete landing  for  skiffs  below  the  lock,  but  stopped  by  high  water. 
Tools  and  machinery  to  be  used  in  installing  valves  in  the  lock  gate 
at  Lock  No.  1  were  made  at  this  lock.  A  track  for  hauling  needles 
and  materials  up  the  bank  was  constructed  on  the  West  Virginia 
side,  and  a  car  to  run  on  the  track.  The  construction  of  the  new 
machine  shop  has  been  commenced,  the  foundation  and  cistern  being 
completed,  also  the  foundation  for  the  engine  bed.  All  the  material 
for  this  shop,  except  sand,  is  on  the  ground,  including  a  6-horsepower 
gas  engine,  which  will  furnish  the  power  to  operate  the  shop.  The 
construction  of  the  new  maneuvering  boat  has  not  been  commenced 
on  account  of  the  diiBculty  of  obtaining  oak  lumber  for  the  hull. 
Some  of  the  ironwork  has  been  made,  and  some  material,  including 
a  6J  bv  10  inch  double-cylinder,  double-drum  hoisting  engine  and 
boiler  has  been  delivered.  The  oak  lumber  for  the  hull  has  been 
ordered  and  will  be  delivered  shortly. 

This  dam  has  not  been  in  operation  since  December,  1905,  when 
several  of  the  pass  trestles  were  so  severely  injured  that  the  dam 
could  not  be  raised.  It  was  decided  to  replace  the  old  trestles  with 
6  new  wide-span  trestles.  Contract  to  furnish  the  new  ironwork, 
including  trestles  and  escape  bars,  was  entered  into  with  the  Cincin- 
nati Forging  and  Smithing  Company,  of  Cincinnati,  Ohio.     The 
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ironwork  was  delivered  in  August,  1906,  at  a  cost  of  $2,782.25.  The 
material  was  riveted  together  by  the  lock  force.  The  work  in  the 
river  was  greatly  delayed  by  high  water,  but  late  in  the  season  a 
portion  of  the  foundation  or  the  pass  was  coffered  off  and  the  work 
of  altering  the  foundation  to  receive  the  new  trestles  was  com- 
menced with  hired  labor  and  a  hired  barge  and  steam  drill.  The 
work  was  about  half  done  when  it  was  very  suddenly  stopped  by  a 
rise  of  the  river  on  November  19-20,  1906.  The  cofferdam,  which 
was  a  very  light  structure  in  a  very  exposed  position,  was  wadied 
out  and  the  greater  part  of  it  lost 

Maintenance. — Under  the  allotment  for  this  purpose  all  obstruc- 
tions were  removed  from  the  channel  of  the  main  river  from  the 
head  of  slack  water  above  Louisa,  Ky.  (Lock  No.  3),  to  a  point  18 
miles  below  Louisa,  Ky.  (between  Locks  Nos.  1  and  2).  This  work 
was  done  by  a  party  consisting  of  an  overseer  and  eleven  men,  travel- 
ing in  a  push  boat  Following  is  a  statement  of  the  work 
accomplished : 


Quantity. 

Number. 

Trees 

cubic  feet. . 

2.416 
21,804 
13,720 

SO 

Snags 

do.... 

6S0 

Rock 

do... 

Barge --  

1 

DynamJte  expended 

poands.. 

717 

Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  Biff 
Sandy  River,  West  Virginia  and  Kentucky,  for  the  fiscal  year  ending  June  SO, 

1907. 

Services $11, 079. 06 

Supplies 61.32 

Materials 7,»45. 19 

Miscellaneous  expenses 1,  509. 21 

Total 20,4^.78 


ALIX)TMENT8. 


July  23,  1807 $2,  fUO.  00 

July  23.  1898 3.  250.  a") 

July  19,  1899 3,  524.  28 

July  18,  IIKX) 3, 177. 09 

July  10.  1901 3.  (558. 12 

July  17,  1902 5,  075.  88 

July  18.  1903 2.  677.98 

July  11,  1904 2,950.48 


October  31,  1904 $1,650.00 

July  31,  11K)5 . 12.780.27 

March  14,  1906 4,950.00 

July  28,  190(5 16, 015. 19 

March  1.  1907 13,700.00 

Received  from  other  sources-  3.  65 

Total 76,253.89 
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CONTRACTS   IN   FORCE. 

BMEB6ENCT    CONTRACT    FOB    METAL    WORK    FOB    BEPAIB8    TO    DAM    NO.    3,    BIO    SANDT 
BIVEB,  WEST  VIBOINIA  AND  KENTUCKY. 

Name  of  contractor :  The  Cincinnati  Forging  and  Smithing  Company. 
Date  of  approval :  (EJmergency  contract.) 

Date  of  beginning  and  date  of  expiration:  To  be  completed  on  or  before 
July  15,  1906. 


Itema. 

Contract 
price  per 
100  pounds. 

Iron  and  steel - 

95.  M 

Cast  iron 

4.72 

Chain •. 

4.74 

Completed. 

EMKBbENCT  CONTBAGT  FOB  METAL  WOBK  FOB  BEPAIBS  TO  LOCK  AND  DAM    NO.   1. 

Name  of  contractor :  Lawrence  D.  Weaning. 
Date  of  approval:  (Emergency  contract.) 

Date  of  beginning  and  date  of  expiration :  To  be  completed  on  or  before  April 
15,  1907. 


Items. 


Ten  steel  valves,  complete pound . . 

Ten  steel  valve  boxes,  complete do 

Twenty  cold-rolled  steel  or  oast  journal  bearings do... 


ContiBct 

price 

(unit  rate). 

90.06 
.06 
.22i 


Completed. 

KMEBGENCY    GONTBACT    FOB    FUBNISHIN<3    AND    DELIVEBINO    STONE    AT    THE    SITE    OF 

LOCK   NO.    1. 

Name  of  contractor :  McKay  &  Runyon. 
Date  of  contract:  (Emergency  contract.) 

Date  of  beginning  and  date  of  expiration:  To  be  completed  on  or  before 
August  15,  1907. 


Item. 


Slope  for  constructing  cribwork,  etc.,  at  Lock  No.  1,  Big  Sandy  River,  Catlettsbnrg,  Ky  .. 


Contract 

price 
per  ton. 


$1.70 


EM.EBGENCT    CONTBACT    FOB    FUBNISHINO    AND    DELIVEBINO    TIMBEB    AT    THE    SITE   OF 

LOCK    NO.    1. 

Name  of  contractor :  J.  W.  Harris. 
Date  of  contract:  (Emergency  contract) 

Date  of  beginning  and  date  of  expiration :  To  be  completed  on  or  before  July 
1.  1907. 


Item. 


Timber  for  constructing  crib  work,  etc.,  at  Lock  No.  1,  Big  Sandy  River,  Catlettsburg,  Ky. 


Contract 

price  per 

M.feet 

B.  M. 


922.  QO 
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OOMMERCIAL  STATISTICS. 

Big  Sandy  River,  West  Virginia  and  Kentucky,  including  Tug  and  Levisa  forks, 
for  calendar  year  ending  December  31,  1906,  and  prior  years. 


Articles. 

1901. 

1902. 

Ton*. 

260,000 

15 

1 

93 

6.000 

726 

65 

1,720 

85 

44,067 

195 

2 

47,614 

412 

1903. 

1904. 

1906. 

190S. 

Timber 

TbiM. 

260,000 

34 

1 

13.000 

9,000 

286 

10 

3.480 

660 

44,000 

154 

2 

19,000 

396 

Tbns. 

184,085 

22 

8 

879 

62 

494 

1,768 

1,604 

Tbfw. 

96,459 

297 

1 

862 

80 

189 

1,108 

Ton*. 
128,466 
16 

Tom. 
168,(90 

Hides 

14 

Leather 

Lamber 

226 
9 
44 

148 

144 

Produce 

169 

live  stock ^ 

102 

Spokes . 

Stares 

4 

Tan  bark. 

Ties 

128,260 

1,674 

2 

26,017 

1,096 

867 

1 

16,718 

243 

18.781 

83 

1 

22,4fiS 

Grain 

8U 

Wool 

Miscellaneous 

12,915 

Pasnen^eni 

449 

Total 

349,862 

860.936 

290,401 

162,077 

148.623 

206.901 

List  of  vessels,  rafts,  etc.,  passing  locks  and  dams  on  Big  Sandy  River,  for  the 
calendar  year  ending  December  SI,  1906. 


Craft 

Lock  and  Dam  No.  1. 

Up. 

Down. 

Total. 

steamboats           

429 
4 

430 

14 

2,568 

169,600 

859 

Baives  and  flats 

18 

Rafts  .               

2,661 

Ties 

160,900 

Craft. 

Lock  and  Dam  No.  2. 

Up. 

280 
26 

Down. 

Toul. 

Steamboats  .          

222 

20 

2,2B2 

280.717 

458 

Bars^ and  flats -     -  -- - 

46 

Rafts                  ..    .. 

2.358 

Ties 

230,717 

Craft 

Lock  and  Dam  No.  8. 

Up. 

Down.    1    Total. 

Steamboats 

188 
26 

198  '            S8fi 

Barves  and  flats 

26 

1,701 

198.706 

68 

Rafta 

1.701 

Ties 

198.  ?» 

Lockages  on  Big  Sandy  River  during  the  calendar  year  ending  December  51, 1906. 


Lock  No.  1. 

Lock  No.  2. 

Lock  No.  8. 

Up. 

Down. 

Up. 

Down. 

Up.  '  Down. 

Mav 

9 
115 
64 
66 
44 
29 
13 

1 
27 
28 

4 
15 

7 

2 

4 

44 
100 

6 
39 
21 
11 

\ 

June 

19 
8 
12 

4 
3 
2 

July 

1 

August 

( 

Sei^ember .             

1 

October 

November 

1 

1' j 

Total 

48 

880 

84 

225   1 

1 

No  lockages  during  remainder  of  year. 

No  lockages  were  made  at  Lock  No.  3.  the  dam  being  out  of  repair.oy  " 
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List  of  boats  plymg  Big  Sandy  RiveVy  West  Virginia  and  Kentucky ^  and  Tug  and 

Levisa  forks  of  same. 


Name  of  boat. 

Character. 

Length. 

Breadth. 

Depth. 

Tonnage. 

Sea  Lion 

Stem>wheel 

do 

Feet. 
128.00 
117.50 
116.00 
109.60 
104.00 
98.50 
93.00 
90.00 
82.00 
81.00 
66.00 
56.00 
55.90 
55.00 
52.70 
51.00 
47.00 

Feet. 
22.00 
20.00 
19.20 
18.40 
16.00 
16.00 
15.00 
12.00 

8.76 
12.00 
12.00 
12.00 
11.00 

8.83 
12.00 

8.00 

8.00 

Feet. 
8.50 
3.00 
8.20 
8.00 
2.80 
1.60 
2.50 
2.60 
1.42 

,1.91 
1.88 
2.00 
LIO 
2.60 
1.67 
L38 
1.17 

127.00 
74.00 
45.00 
56.00 
48.88 
68.00 

Cftndo .      .....  . 

Thealka 

Side-wheel 

Stern-wheel 

Side- wheel 

Stem- wheel 

..do 

Donca 

Gnyandotte 

Sam  A .  '>>nn©r ... 

Emma  Marie , 

78  00 

SeaOuU 

Side-wheel 

.  do 

SO  24 

Natchez 

12  97 

Dan  Patch 

do 

16  00 

Mildred  Runyon 

Stem-wheel 

do     

13  00 

OllieS 

18  00 

Annie  M.  Shaw 

do 

12.00 

Gordon  Nigh 

do        

Andree  Maxlne 

do 

11  00 

Little  Bill 

do 

10  00 

Marie 

do 

8  00 

Polly 

do 

Catherine  Davis 

do 

Cricket 

do 

H  H  5. 


IMPROVEMENT  OF  KENTUCKY  RIVER,  KENTUCKY. 

The  natural  condition  of  this  work  and  projects  for  its  improve- 
ment are  described  and  reference  for  more  extended  information 
given  in  the  current  summary. 

OPERATIONS   DURING   THE   FISCAL   YEAR. 

Lock  and  Dam  No.  11. — The  work  of  cofistructing  this  lock  and 
dam,  under  contract  with  H.  E.  Talbott  &  Co.,  of  Dayton,  Ohio,  dated 
September  28,  1903,  and  supplemental  contracts  dated  September 
26,  1905,  and  March  31,  1906,  was  in  progress  at  the  beginning  of 
the  fiscal  year,  and  completed  December  26, 1906. 

The  work  done  during  the  year  was  as  follows : 

Work  done  under  original  contract,  dated  September  28,  1903. 


Claflsiflcation. 

Quantities. 

Price. 

Amount. 

CoiTerdAm  timber. ........ , , 

feetB.  M.. 

188,060 
9,826 

S89.00 
50.00 

16.188.95 
491.80 

Timber  in  permanent  construction 

Piling 

Cofferdam  filling 

do.... 

linear  feet. . 

cubic  yards. . 

7,160 
11,778 
1,106 
8 
231 
4,M2.68 

.45 
.40 
.45 

2.60 
.60 

4.65 

8.217.50 

Embankment.  .7 

Earth  excayation 

Rock  excavation 

Deposit 

do..-. 

do..-. 

do-... 

do.... 

4,711.20 

498.60 

7.60 

115.60 

Concrete 

do.... 

21, 122. 76 

Armored  concrete  in  approach  wall 

Riprap 

do.... 

do.... 

1,150 
68 

1.70 
1.70 

1.955.00 

Rough  paying 

Stone  masonry 

Iron  and  steel. 

Drlftbolts 

Pence 

do.-.. 

do.... 

90.10 

pounds.. 

do.... 

linear  feet.. 

166,087 
8.732 

.07 
.05 

10.852.59 
486.60 

Tile  drains 

do.... 

SklUed  labor 

UnsUDed  labor 

hours.. 

do.... 

272 
842 

.25 
.15 

68.00 
51.80 

Total 

48,806.90 

..  ..  ..,.P 

uigiiizea  oy  ^.jv^v/^ 
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Work  done  under  supplemental  contract  dated  September  26 y  1905. 


ClastrificaUon. 

Quantities. 

Price. 

Amount 

Armored  concrete  paving^ 

mihlr  VArdfi. . 

1,799 

$7.26 

$13,042.75 

Work  done  under  suplemental  contract  dated  March  31,  1906. 

ClaMiflcation. 

QuantltieB.     Price. 

Amount 

Timber  in  permanent  constmction 

feetB.  M.. 

3,437           ffiO.OO 

$171.85 

Rock  excavation 

cubic  yardii. . 

1,880.66 

240 
63,489 

2.60 
4.66 
0.096 

8,461.65 
1,116.00 
6,026.71 

Concrete 

do 

I ron  and  steel 

pounds.. 

Total 

10,766.21 

The  cement  for  this  work  was  purchased  by  the  United  States 
under  contract  dated  July  28,  1905,  with  the  Virginia  Portland 
Cement  Company,  of  New  York,  N.  Y. ;  5,127  barrels  were  delivered 
during  the  year  in  canvas  bags,  at  $1.97  per  barrel,  subject  to  a 
rebate  of  10  cents  per  bag  for  each  empty  bag  returned  to  the  point 
of  delivery. 

Lock  and  Dam  No.  12. — ^A  survey  of  the  site  selected  and  test  bor- 
ings to  determine' the  location  and  character  of  the  bed  rock  were 
made,  the  necessarv  land  purchased  and  staked  off,  specifications  and 
plans  drawn,  and  under  date  of  June  10,  1907,  a  contract  was 
entered  into  with  William  Preston  Eckley,  of  Winchester,  Ky.,  for 
the  construction  of  the  buildings,  etc.,  and  under  date  of  June  22, 
1907,  a  contract  was  made  with  the  Ohio  River  Contract  Company,  of 
Evansville,  Ind.,  for  the  construction  of  the  lock  and  dam  in  concrete. 
At  the  close  of  the  year  nothing  had  been  done  under  these  contracts 
except  preliminary  work. 

Lock  and  Dam  No.  13. — A  survey  of  the  site  selected,  which  is 
located  about  3  miles  below  Willow  Shoals  station,  and  test  borings  to 
determine  the  character  of  the  bed  rock  underlying  the  river  nave 
been  made ;  the  title  to  the  necessary  land  has  not  yet  been  acquired. 

Lock  and  Dam  No.  H. — ^A  survey  of  the  selected  site,  which  is 
located  near  Heidelberg,  Ky.,  and  test  borings  to  determine  the 
character  of  the  rock  underlying  the  river  bed  have  been  made ;  title 
to  the  necessary  land  has  not  yet  been  acquired. 

The  commercial  statistics  are  given  in  the  report  for  operating  and 
care  of  locks  and  dams  on  the  Kentucky  River,  Kentucky. 

Money  statement. 

July  1,  1906,  balance  unexpended $189,  228.93 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 

1907 100,000.00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907-  75,  000.  00 

Amount  received  from  other  sources 42.30 


364,271.23 
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June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

Improvement $104, 387.  87 

July  1,  1907,  balance  unexpended 259,883.36 

July  1,  1907,  outstanding  liabilities 619.00 

July  1,  1907,  balance  available 259.264.36 

July  1,  1907,  amount  covered  by  uncompleted  contracts 389,112.75 

Amount  (estimated)  required  for  compeltion  of  existing  project..  1,  710,  000.  00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30.  1909,  for  works  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 519,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897. 


APPROPRIATIONS. 


March  3,  1879 $100,000.00 

June  14,  1880 100,000.00 

March  3,  1881 125,000.00 

August  3,  1882 225,000.00 

July  5,  1884 250,000.00 

August  5,  1886 187,  500. 00 

August  11,  1888 180,000.00 

September  19,  1890 180,000.00 

July  13,  1892 150.000.00 

August  18.  1894 125,000.00 

June  3.  1896 50.000.00 

June  3,  1896 83,000.00 

June  4,  1907 200, 000.  00 


July  1,  1898 

June  6,  1900 

March  3,  1901_-_ 

June  28,  1902 

March  3,  1903.  __ 
March  3,  1905___ 
March  2,  1907.— 
March  4,  1907— 
Received      from 


other 


sources  — . 
Total - 


$350,000.00 

75,  000.  00 

150,  000.  00 

200,000.00 

200,  000.  00 

50,  000.  00 

100,  000.  00 

75, 000.  00 

7,  693.  28 

3, 163, 193.  28 


CONTRACTS   IN    FORCE. 
CONTRACT  FOR  BUILDING   LOCK   AND   DAM    NO.    11,    KENTUCKY   RIVER,    KENTUCKY. 

Name  of  contractor :  H.  E.  Talbott  &  Co. 
Date  of  approval :  October  19,  1903. 

Date  of  beginning:  Within  thirty  days  after  date  of  notification  of  approval 
of  contract. 
Date  of  expiration :  January  1,  1907. 


Items. 

Contract 

price  (unit 

rate). 

CofTerdam  timber 

MfeetB.M. 

$:i9.00 

Timber  in  permanent  conntractlon. . . . 
Piling 

do.... 

linear  foot- . 

50.00 
.40 

Cofferdam  fill insr  

cubic  vard 

45 

Km  tx^n  lament r 

do 

.40 

Earth  excavation 

do.... 

.45 

Rock  excavation 

do  ... 

2.50 

Deposit 

do.... 

.50 

Concrete 

do.... 

4.65 

Armored  concrete  exclusive  of  steel. . . 
Riprap 

do-... 

do.... 

4.95 
1.70 

Rough  paving 

do.... 

1.70 

Stone  masonrv 

do.... 

50.00 

Iron  and  steel 

pound.. 

.07 

Driftbolts 

do 

.06 

Fence  

linear  foot 

.80 

Tile  drain 

do.... 

.50 

Completed. 

Note. — ^The  above  contract  has  l)een  modified  as 
supplemental  articles  of  agreement : 


indicated  in  the  following 
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Supplemental  coDtract  dated  September  26,  1905,  approved  Ckrtober  31,  1906, 
proTides  for  the  substitution  of  armored  concrete  pavement  at  Lock  No.  11, 
Kentucky  River,  for  that  of  rough  paving  contemplated  in  the  original  contract 
with  H.  E.  Talbott  &  Co.,  dated  September  28,  1903;  payment  to  be  made  at 
the  rate  of  $7.25  per  cubic  yard. 

Supplemental  contract  dated  March  31.  1906,  approved  April  30,  1906,  provides 
for  the  construction  of  a  movable  dam,  etc.,  on  crest  of  fixed  dam  at  Lock  No.  11. 
Kentucky  River,  in  lieu  of  the  fixed  type  of  dam  contemplated  in  the  ori^iinil 
contract  with  H.  E.  Talbott  &  Co.,  dated  September  28,  1903,  payment  to  be  made 
as  follows : 


ItenuL 

Contract 
price  (unit 

«te). 

Iron  and  steel 

pound. . 

10.096 

MfeetB.M.. 

^.00 

Concrete 

cubic  yard.. 

4.6^ 

Rock  excavation 

do.... 

2.50 

Completed. 

CONTRACT  FOB  FUBNISHINO  ABOUT   14.000  BARRELS  AMERICAN  PORTLAND  CEMENT  AT 
RICHMOND,  KY.,  FOR  USE  AT  LOCK  NO.  11,  KENTUCKY  RIVER. 

Name  of  contractor :  Virginia  Portland  Cement  Company. 

Date  of  approval :  August  18,  1905. 

Date  of  iMjglnning  and  date  of  expiration:  The  cement  must  be  delivered  as 
required  in  lots  of  from  1  to  8  carloads  each  within  fifteen  days  after  receipt  of 
order ;  to  terminate  at  the  end  of  the  working  season  of  1906. 


Item. 


American  Portland  cement.  Old  Dominion  brand  (8,400  barrels  minimum,  19,600  barrels 

maximum),  delivered  f.  o.  b.  cars  Richmond,  Ky.,  in  cloth  or  canvas  sacks per  barrel . . 

Rebate  allowed  on  empty  bags  return ed per  bag . , 


Contracl 
price. 


11.97 
.10 


Completed. 

CONTRACT  FOR  BUILDING  LOCK  AND  DAM   NO.   12,  KENTUCKY  RIVER,  KENTUCKY. 

Name  of  contractor :  The  Ohio  River  Contract  Company. 
Date  of  approval :  July  0,  1907. 

Date  of  beginning:  Within  twenty  days  after  date  of  notification  of  appro^'al 
of  contract. 

Date  of  expiration :  November  30,  1900. 


Item. 


Earth  excavation cubic  yard . 

Rock  cxcavRtioii do. . . 

Embankment do. . . 

BallAHt do . . . 

Concrete do. . . 

PavinK do... 

Derrick  stones ton. 

Riprap square  yard. 

Cement barrel. 

Timber M  feet  B.  M. 

Shoring do... 

Iron  and  steel pound . 

Gausres linear  foot. 

Drain  s do... 

Fencing do... 


GonUact 

price  (unit 

mie). 


10.35 
2.00 
€7 
1.35 
5.00 
6.SD 
ZSO 
2.90 
2.40 

loaoo 

100.00 

.07* 

ZOO 

.46 

.20 
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OONTBACT  FOB  BUILDING   TWO  DWELLINGS,   TWO  OUTBUILDINGS,   TWO   CISTERNS,   ONE 
OFFICE  BUILDING,  AND  ONE  WELL  AT  LOCK  NO.  12,  KENTUCKY  BIYEB,  KENTUCKY. 

Name  of  contractor :  William  Preston  Eckley. 
Date  of  approval :  July  3,  1907. 

Date  of  beginning  and  date  of  expiration :  Within  ten  days  after  date  of  noti- 
fication of  approval  of  contract,  and  be  completed  on  or  before  October  31, 1907. 


Item. 

Contract 

price  (unit 

rate). 

Excavation 

cubic  yard. . 

10.40 
7.00 

Concrete 

do 

Well 

linear  foot. . 

2.10 

Timber  work 

? 

M  feetB  M 

24  00 

Drains 

linear  foot.. 

ao 

Dwellings 

each 

2,660.00 
816.00 

Outbullainffs 

do- 

Office  building 

876.00 

Clstema 

.Afii*h_. 

120.00 

H  H  6. 

OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  KENTUCKY  RIVER, 

KENTUCKY. 

Under  allotments  from  the  indefinite  appropriation  for  operating 
and  care  of  locks  and  dams  and  other  works  of  navigation  there  has 
been  expended  during  the  year  the  sum  of  $178,025.73. 

The  following  work,  in  addition  to  the  ordinary  dredging  and 
lock  operation,  was  done  during  the  year : 

Lock  No.  1. — ^Made  minor  repairs  to  lock  dwelling. 

Lock  No.  2. — Made  minor  repairs  to  lock  dwellings  and  out- 
buildings. 

Lock  No.  3. — ^Made  minor  repairs  to  the  lock  dwellings. 

Lock  No.  Jf,. — ^Made  minor  repairs  to  the  lock  dwellings.  Replaced 
decayed  and  tom-off  sheeting  of  dam;  the  total  amount  of  timber 
placed  was  7,000  feet  B.  M.  of  10  by  10  inch  yellow  pine. 

Lock  No.  5. — Made  minor  repairs  to  lock  dwellings.  Replaced  torn- 
off  sheeting  of  dam;  the  total  amount  of  timber  placed  was  12,500 
feet  B.  M.  of  10  by  10  inch  yellow  pine.  Built  up  with  concrete  the 
isolated  piers  below  river  wall  of  lock  and  closed  the  space  with  a 
curtain  of  concrete;  the  total  amount  of  concrete  placed  was  343 
cubic  yards.  The  gates  constructed  of  steel  under  contract  with  The 
Riverside  Bridge  Company,  of  Wheeling,  W.  Va.,  to  replace  the  upper 
wooden  lock  gates,  have  been  delivered  and  at  the  close  of  the  year  are 
being  assembled  by  the  contractors.  Material  has  been  purchased 
and  delivered  for  reconstructing  in  concrete  the  upper  miter  sill  of 
lock ;  this  work  will  be  undertaken  when  the  new  gates  are  ready  to  be 
placed  in  position.  The  remaining  portion  of  the  old  wall  below  the 
roadway  has  been  removed  and  the  bank  sloped  off. 

Lock  No.  6. — Made  minor  repairs  to  the  lock  dwellings.  Recon- 
structed in  concrete  above  sound  timbers  the  upper  land  wall  of  lock; 
the  total  amount  of  concrete  placed  was  217  cubic  yards.  Recon- 
structed in  concrete  above  sound  timbers  the  upper  river  wall  of  lock ; 
the  total  amount  of  concrete  placed  was  150  cubic  yards.  Overhauled 
and  repaired  ^e  upper  and  lower  valves  in  river  wall  of  lock. 
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Lock  No,  7. — ^Made  minor  repairs  to  lock  dwellings,  and  recon- 
structed above  pool  level  the  lower  lock  gates. 

Lock  No.  8, — Made  minor  repairs  to  lock  dwellings.  Replaced 
decayed  and  torn-off  sheeting  or  dam;  for  this  purpose  1,750  feet 
B.  M.  of  10  by  10  inch  yellow  pine  timber  was  used. 

Lock,  No,  9. — ^The  repairs  to  the  washout  around  this  lock,  caused 
by  the  flood  of  March,  1905,  were  in  progress  at  the  beginning  of  the 
year,  and  completed  and  the  lock  opened  to  navigation  J^^ovember  23, 
1906.  This  work  was  done  by  hired  labor.  The  amount  expended 
on  this  work  during  the  year  was  $24^400.35. 

Lpck  No.  10. — The  work  of  repairing  the  damage  to  this  lock 
caused  by  the  flood  of  March,  1905,  under  contract  with  Mr.  Frank  J. 
CuUen,  of  Chicago,  111.,  dated  April  19,  1906^  was  in  progress  at  the 
beginning  of  the  year  and,  with  the  exception  of  the  construction 
of  a  flag  pole,  was  completed  June  30,  1907.  The  lock  was  opened 
to  navigation  December  22,  1906. 

The  Following  is  a  statement  of  work  done  during  the  year : 


ClaaHificatlon. 

Quantities. 

Price. 

Amount. 

Excavation 

Embankment 

Concrete 

cubic  yards.. 

do.... 

do.... 

6,621.6 
22.657.6 
6,882.8 
6,528 
1,162.9 
483,  S76 
6.099.7 
28,210 

1 
2 
1 
1 
628.9 

SO.  67 

.58 

6.26 

1.80 

8.75 

55.00 

.10 

.05 

$5,774.81 

i2.ooe.4.s 

86,461.8S 

Stone  filling 

Riprap 

do.... 

do..-. 

11.750.40 
4.860.88 

Timber 

Iron  and  steel 

Driftbolls 

New  dwelling  house 

feet  B.  M.. 

pounds. . 

do.... 

number. . 

do.... 

do.... 

26.585.68 

609.97 

1.410.50 

300.00 
200.00 

Office  building 

CiHtems 

""i66."66* 

Repairs  to  dwelling 

Repairs  to  outhouse 

Unskilled  labor 

!!!!!!!!!!!!!!!!!i!!!!i;!do!!!! 

hours. . 

1,000.00 

75.00 

.16 

78.50 

Total 

101.005.69 

Lock  No.  11. — The  operating  expenses  of  this  lock  were  assumed  by 
this  appropriation  January  1,  1907.  Considerable  damage  was  done 
to  the  movable  crest  of  Dam  No.  11  by  loose  logs  and  drift.  Con- 
templated repairs  will  be  made  with  a  view  of  preventing  similar 
damage  in  the  future. 

The  U.  S.  steamer  General  O.  M.  Poe  was  employed  during  the 
working  season  as  dredge  tender,  transporting  and  towing  supplies 
and  material  for  the  various  locks,  making  inspection  trips,  and 
assisting  in  the  repair  work.  Repairs  were  made  to  her  machinery, 
hull,  and  upper  works. 

Number  of  miles  run 3,304 

Number  of  dredges,  scows,  and  crafts  towed - 288 

Number  of  miles  towed  dredges,  scows,  etc - 1, 823 

Number  of  snags  removed 26 

The  U.  S.  dredge  No.  1  was  employed  during  the  working  season  in 
assisting  in  repair  work  at  the  various  locks,  removing  deposit  from 
locks  entrances,  and  dredging  the  channels.  The  total  amount  exca- 
vated was  36,230  cubic  yards,  at  an  average  cost  of  $0.1433  per  cubic 
yard. 

The  IT.  S.  dredge  No.  2  was  employed  during  the  working  season 
in  assisting  in  the  repair  work  at  locks  7  and  9  and  removing  deposit 
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from  lock  entrances  and  lock  pits.     The  total  amount  excavated  was 
10,120  cubic  yards,  at  an  average  cost  of  $0.3444  per  cubic  yard. 

.?7.  S.  launch  Pearl. — ^The  launch  was  employed  throughout  the 
year  in  towing  dredges,  scows,  and  barges  when  the  services  of  the 
steamer  Poe  were  not  available,  making  inspection  trips,  and  dis- 
tributing supplies  to  the  various  locks.  Repairs  were  made  to  the 
machinery,  hull,  and  cabin. 
Total  number  of  miles  nm 3,886 

Minor  repairs  were  made  to  the  derrick  boats,  quarter  boats,  barges, 
and  scows,  and  under  date  of  May  24, 1907,  a  contract  was  made  with 
the  Monongahela  River  Consolidated  Coal  and  Coke  Company,  of 
Pittsburg,  Pa.,  for  the  construction  of  two  new  dump  scows,  at  a 
total  cost  of  $6,216, 

Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  Ken- 
tucky River,  Kentucky,  for  fiscal  year  ending  June  30,  1907, 

Services ^ $04, 054. 12 

Supplies 3,831.75 

Material 103,678.05 

Miscellaneous  expenses 3,442.07 

Fuel 3, 019.  74 

Total 178, 025. 73 


ALLOTMENTS. 


July,  1884 $15,000.00 

July.  1885 27,  615. 00 

July  31,  1886 33. 965. 00 

July,  1887 79.  862. 14 

July,  1888 82, 478.  50 

July  28,  1889 72, 394. 80 

July  17,  1890 28, 889. 07 

July  16.  1891 36, 331. 38 

November  28,  1891 1, 112.  50 

December  14.  1891 11,  382. 80 

July  15,  1892 38,  503.  62 

June  13,  1893 2,000.00 

July  14,  1893 73,065.02 

July  16,  1894 46, 435.  28 

July  20,  1895 59, 120. 04 

July  24.  1896 70, 198.  85 

August  2,  1897 49,272.11 

July  15,  1898 53, 531. 39 


July  29,  1899 $63,  884.  24 

May  11,  1900 2,  500.  00 

July  17,  1900 82,  284.  09 

July  9,  1901 109, 137.  49 

August  19, 1901 952. 00 

February  4,  1902 19, 000.  00 

July  22.  1902 79,  634. 91 

July  20,  190.3 56,  971.  61 

July  13,  1904 56. 953.  04 

May  18.  1905 10,000.00 

July  17,  1905 112.  480.  53 

October  12,  1905 15,  867. 00 

February  28.  1906 117,  305.  00 

July  28,  1906 74, 816.  64 

Received      from      other 

sources 288.  59 

Total 1,583,232.64 


CONTRACTS  IN   FORCE. 

CONTRACT  FOB  G0N8TBUCTIN6  A  DAM  WITH  ABUTMENT  AND  PBOTEGTION  CBIB,  A 
DIKE,  ONE  DWELINO  HOUSE,  ONE  OFFICE  BUILDING,  TWO  CISTEBNS,  AND  BEPAIB8  TO 
OLD  DWELLING  AND  TWO  OUTHOUSES  AT  LOCK  NO.  10,  KENTUCKY  BIVEB,  AT 
FOBD,  KY. 

Name  of  contractor:  Frank  J.  Oullen. 
Date  of  approval :  April  28,  1906. 

Date  of  beginning  and  date  of  expiration:  To  be  commenced  on  or  before 
May  31,  1906,  and  to  be  completed  on  or  before  December  31,  1906. 
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Item. 

Contract 
price. 

Excavation 

cubic  yaxd. . 

10.97 

Rmban^ment 

do.... 

.58 

Concrete 

do.... 

fi.25 

Stone  fiilinif 

do.... 

1.80 

Riprap 

do.... 

8.75 

Timber 

M.feet.B.M.. 

55.00 

Iron  and  steel 

Dound.. 

.10 

Drift  bolts 

do 

.05 

Dwelling  boww 

9L400.00 

Office  .  .T -  -  - 

800.00 

Cistemfi 

each.. 

100.00 

RepalTB  to  old  bulldlngB: 

Dwelling  house 

1,000.00 
75.00 

Ontbuildlnffs 

AARh.. 

CONTRACT  (EMERGENCY)  FOR  RENT  OF  STRIP  OF  LAND  AT  SPEARS,  KT..  BETWEEN  A 
SIDE  TRACK  OF  THE  LOUISVILLE  AND  ATLANTIC  RAILROAD,  FOR  THE  PURPOSE  OF 
UNLOADING  MATERIAL  DURING  THE  TIME  REPAIRS  ARE  BEING  MADE  TO  LOOK  NO.  9, 
KENTUCKY  RIVER,   KENTUCKY. 

Name  of  contractor:  O.  T.  Soper. 

Date  of  approval:  (Emergency  contract) 

Date  of  beginning  and  date  of  expiration :  To  begin  immediately  after  execu- 
tion of  contract,  and  to  terminate  when  repairs  are  completed  and  side  trade 
removed. 


Item. 


Rent  of  strip  of  land  at  Spears,  Ky . 


Contract 
price. 


$100 


Ck)mpleted. 

CONTRACT    (EMERGENCY)    FOR  STEEL  LOCK  GATES  FOR  LOCK   NO.  5,   KENTUCKY  RIVER, 

KENTUCKY. 

Name  of  contractor:  Riverside  Bridge  Co. 

Date  of  approval:  (Emergency  contract)     • 

Date  of  beginning  and  date  of  expiration:  To  be  commenced  within  10  days 
after  date  of  signature  of  contract,  and  to  be  completed  on  or  before  March  30. 
1907. 


Item. 


Steel  lock  gates  for  Lock  No.  5,  Kentacky  RiTcr pound. 


Contract 

price 

(unit  rate). 


io.06<v*« 


CONTRACT  FOR  CONSTRUCTING  AND  DELIVERING  TWO  DUMP  SCOWS. 

Name  of  contractor:  The  Monongahela  River  Consolidated  Coal  and  Coke 
Company. 

Date  of  contract :  June  13,  1907. 

Date  of  beginning  and  date  of  expiration :  To  commence  within  10  days  after 
date  of  notification  of  approval  of  contract,  and  to  be  completed  within  75  days 
after  such  notification. 


Item. 


Contract 
price. 


For  constructing  and  delivering  2  damp  scows  at  Lock  No.  1,  Kentucky  River each. 


18,106 
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CX>NTBACT    FOB    FUBNIBHINO    AND    DELIYEBINO    ABOUT    3,400    BABBELS    OF    AMEBIGAN 
FOBIXAND  CEMENT  FOB  BEPAIBS  AT  LOCK    NO.  9. 

Name  of  contractor:  Virginia  Portland  Cement  Company. 

Date  of  approval :  September  27,  1905. 

Date  of  beginning  and  date  of  expiration:  Delivery  required  as  ordered  in 
lots  of  from  one  to  eight  carloads  each ;  contract  may  extend  to  end  of  season 
of  1906. 


Item. 


Old  Dominion  Portland  cement: 

8,400  bcurelB,  in  bafirs,  delivered  f .  o.  b.  Valley  View,  Kv 

Rebate  allowed  on  empty  bags  returned  to  point  of  delivery . 


Contract 

price  per 

barrel,  In 

bags. 


92.01 
.10 


Completed. 


COMMERCIAL   STATISTICS. 


Statement  of  traffic  passing  the  locks  on  Kentucky  River  during  the  calendar 
years  190S,  1904,  i905,  and  1906, 


Lock— 

PasBenger  boats. 

Towboats. 

Government  boats. 

1908 

1904 

1906 

1906 

1908 

1904 

1905 

1906 

1908 

1904 

1906 

1906 

No.  1  

667 
478 
239 
818 
215 
228 
294 
171 

407 
386 
169 
199 
158 
128 
120 
96 
44 

418 
879 
166 
160 
189 
104 
106 
67 
4 

489 
482 
192 
188 
89 
88 
86 
87 

189 

150 

181 

160 

66 

50 

49 

22 

1 

294 
252 
219 
269 
219 
200 
208 
128 
98 

800 
809 
266 
852 
828 
278 
261 
157 
809 
81 

744 
601 
876 
477 
861 
278 
240 
189 
27 
51 

8 
83 
90 
171 
60 
44 
35 
24 

63 
71 
95 
197 
44 
46 
84 
31 

8 
27 
49 
62 
64 
56 
52 
57 
11 
12 

16 

No.2 

26 

No.8 

26 

No.4 

41 

No  5 

79 

No.6 

45 

No.  7      

46 

No.8 

48 

No  9 

6 

No.  10 

Total 

2,605 

1,704 

1,638 

1.096 

768 

1,877 

2,676 

3,289 

465 

608 

898 

338 

Lock- 

Coalb 

arges. 
1905 

Other  barges. 

Small  crafts 

1908 

1904 

1906 

1903 

1904 

1905 

1906 

1908 

1904 

1905 

1906 

No.  1 

170 
162 
149 
162 
42 
21 
19 
12 

116 
86 
92 
92 
28 
28 
10 

222 
185 
166 
178 
42 
11 
12 
2 

256 

217 

200 

212 

28 

16 

18 

...... 

1 

325 
218 
256 
289 
287 
220 
270 
190 
2 

288 
233 
699 
807 
177 
191 
199 
158 
245 

217 
186 
169 
189 
197 
197 
149 
128 
27 
15 

287 
220 
188 
286 
204 
143 
118 

65 
105 

17 

66 
71 
81 
142 
71 
290 
101 
85 
5 

47 
48 
51 
90 
48 
128 
128 
112 
145 

40 
41 
69 
70 
59 
81 
95 
44 
1,656 
4 

28 

No.  2 

58 

No.8 

No.4 

No.6 

78 
162 
71 

No.6  

92 

No.7 

108 

No.  8 

82 

No.9 

17 

No.  10  , 

6 

Total 

717 

442 

818 

948 

2,102 

2.492 

1,474 

1,626 

902 

797 

2,069 

702 

Lock— 


No.l... 
No.2.., 
No.  3... 
No.4... 
No.  5... 
No.6.., 
No.7... 
No.8... 
No.9... 
No.  10. 


Rafts. 


1908.      1904.       1905. 


656 

644 

664 

686 

1.514 

1,586 

1,342 

1.832 


818 

822 

792 

844 

1,272 

1,288 

1.359 

1,728 

1.857 


726 

689 

713 

700 

2,097 

2.1>59 

2.282 

2,860 

2,206 

1,815 


1906. 


757 

682 

662 

659 

1,378 

1,641 

1,652 

1,809 

1,774 

1,509 


Total. 


1903. 


1,921 
1,736 
1,610 
1,968 
2,255 
2,389 
2,110 
2,836 
8 


1904. 


2,033 
1,898 
2,117 
1,996 
1,941 
2,009 
2,053 
2,250 
2,406 


Total 8,874     10,780     15,947  |  12,508  |  16.333  |  18,706     24,905     21,214  i        ^  8><»1 

JiTif^pn  ny  ^'  ^w  f\  f y  ■  *- 


1905. 


2,021 
1,816 
1,587 
1.710 
2.921 
8.086 
2,959 
2.815 
4,118 
1.877 


1906. 


I  Increase  + 
-i  decrease 
-over  1905. 


2,527 

2,486 

1,722  . 

1,970 

2,205 

2,297 

2,263 

2,230 

1,930 

1,684 


506 
670 
135 
260 
716 
7.^9 
696 
6ft5 
2.183 
123 
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Statement  of  traffic  pasttivg  the  locks  on  Kentucky  River, ^etc. — Ck>DtinuecL 


Lock- 

Total  tonnaj?e. 

Increase -f 
ordecream 

Locka^res. 

Increase  + 
or  decrease 

1908. 

1904.           1905. 

1906. 

-over  1905. 

1908. 

1904- 

1905. 

1906. 

-over  1905. 

No.  1... 

204,953 

186.940 

213.024 

227,359 

+    14.885 

1,201 

1,856 

1,386 

1,796 

+       410 

No.  2... 

181,203 

166, 776 

189,125 

224,989 

+    85,864 

1,161 

1.891 

1,391 

2,467 

-»-  1.076 

No.  3... 

176.507 

230.278  ;     164,692 

181,995 

+     17,303 

1,183 

1,554 

1,182 

1,807 

+       125 

No.  4... 

189. 901 

174,560 

166,443 

194,722 

+    28,279 

1,429 

1,415 

1,800 

1,488 

+       188 

No.  5... 

188.071 

161,517 

225,517 

172,272 

-    53.245 

1,398 

1,169 

1,632 

1,233 

-      899 

No.  6... 

178,264 

153,250 

235,597 

172, 717 

-    62,880 

1,215 

1,092 

1,870 

1,066 

-       2M 

No.  7... 

162.880 

163,932 

220,790 

165,988 

-    54,802 

1,029 

992 

1.478 

1,068 

-      415 

No.  8... 

178,212 

174,094 

202,052 

160,252 

-    41,800 

924 

1,001 

1,085 

1,000 

85 

No.  9... 

342 

169,807 

189,592 

156,613 

-    82,979 

3 

1,031 

28 

189 

<h       166 

No.  10.. 

155,638 

123.951 

-    81,687 

40 

4 

-        36 

Total. 

1,460,333 

1,581,154   1.962,470 

1,780,878 

-  181,592 

9,543  |ll,001 

10.887  11,633 

+       746 

Statement  of  commerce,  in  tons,  passing  the  locks  on  Kentucky  River,  Kentucky, 
during  the  calendar  years  1903,  1904,  1905,  and  1906. 

IX)CK  NO.  1. 


Articles. 

1908. 

1904. 

1905. 

1906. 

Coal 

47,988 

3,985 

504 

858 

1,857 

2,264 

315 

55 

292 

2,902 

1,014 

1,139 

62,443 

184 

208 

106 

10,668 

82,441 

4,098 

464 

808 

1,848 

1,943 

292 

40 

587 

2,339 

766 

784 

74,552 

81 

271 

104 

5,871 

67,135 

2,742 

-720 

319 

2,221 

1,584 

279 

56 

400 

8,435 

428 

670 

88,181 

187 

85 

6,269 

73.217 

Qrain 

6,174 

Salt 

711 

Oil 

321 

Whisky 

1,384 

Flour 

2.074 

Sugar 

315 

MolaAses 

27 

Cemen  t 

2,147 
4.163 

Tobacco 

Hay 

1.306 
918 

Live  stock 

Lumber  and  timber            .             * 

80,285 
71 

Shingles 

Manufactured  iron 

490 

Produce 

68 

Qeneral  and  miscellaneous 

11,576 

Total 

126,722 

126,284 

169,685 

184,244 

Number  of  passengers 

7,822 

7,592 

8,941 

12.045 

LOCK  NO.  2. 


Coal 

Grain 

Salt 

Oil 

Whisky 

Flour 

Sugar 

Molasses 

Cement 

Tobacco 

Hay 

Live  stock 

Lumber  and  timber 

Shingles 

Manufactured  iron 

Produce 

General  and  miscellaneous 

Totei I    118,674  I    114,007 

Number  of  passengers 


48,460 

25,656 

8.457 

3,6f>0 

341 

230 

204 

210 

1,349 

1,404 

1.584 

1,317 

151 

183 

85 

17 

193 

355 

1,591 

1,575 

212 

626 

687 

409 

62,905 

73,987 

65 

29 

171 

215 

100 

55 

7,179 

4,189 

5,865  I 


68,490 

1,956 

408 

161 

2,126 

990 

140 

21 

252 

2,178 

133 

385 

79,858 

15 

75 

S3 

4,121 


150,832 


6,279 


66,095 

4.969 

509 

289 

1,448 

1,457 

214 

6 

225 

2,257 

948 

586 

65,140 

36 

349 

77 

10.154 


164,1 


6,239 
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Statement  of  commerce,  in  tons,  passing  the  locks  on  Kentucky  River,  etc. — CJont'd. 

LOCK  NO.  3. 


Articles. 

1903. 

1904. 

1905. 

1906. 

CJoftl 

40.860 

3,286 

174 

87 

1,351 

1.040 

70 

19 

367 

6H 

162 

400 

61,677 

85 

135 

40 

4,416 

23,732 

8,645 

119 

125 

1,333 

887 

85 

13 

201 

569 

443 

290 

67,124 

10 

260 

60 

2,404 

66,536 

2,011 

124 

87 

2,096 

631 

63 

13 

173 

1,077 

82 

274 

71,738 

61 

25 

2,367 

63,484 

4,650 

93 

Grain 

Salt 

Oil 

131 

Whiaky 

1,403 
971 

Flour 

Sugar  

127 

MnlAifW>«? 

10 

Cement 

192 

Tobacco 

925 

Hay 

943 

Livestock     

419 

Lumber  and  timber 

65,013 

Shingles 

Manufactured  iron 

Produce 

235 
38 

General  and  miscellaneouH 

7,628 

Total 

104,502 

101,280 

137,806 

146,269 

Nnmher  of  piingengen? 

4,773 

3,708 

5,084 

4,014 

LOCK  NO.  4. 


Coal 

Grain 

Salt 

Oil 

Whisky 

Flour 

Sugar 

Molasses 

Cement 

Tobacco  

Hay 

Livestock 

Lumber  and  timber 

Shingles 

Manufactured  iron 

Produce 

General  and  miscellaneous 

Total 

Number  of  passengers 


353 


42, 

3,299 

139 

84 

1,303 

947 

57 

12 

269 

193 

141 

221 

51,368 

81 

182 

31 

4,022 


104.596 


4,787 


23,850 

8,361 

81 

76 

1,173 

671 

71 

7 

188 

229 

489 

110 

70,229 

15 

239 

22 

1,811 


102.122 


55,592 

2,015 

134 

2^183 

565 

53 

13 

155 

455 

20 

116 

71,220 

5 

24 

26 

1,587 


134,249 


3,961 


5,708 


62,619 

4,802 

103 

96 

1,454 

907 

96 

7 

149 

282 

1,019 

211 

65,491 

6 

173 

32 

6,373 


143.819 


4,442 


LOCK  NO.  5. 


Coal 

Grain  . . . 

Salt 

Oil 

Whisky . 
Flour  ... 
Sug 
MoU 

Cement , 

Tobacco 

Hay 

Live  stock , 

Lumber  and  timber 

Shingles 

Manufactured  iron 

Produce 

General  and  miscellaneous. 


Total 

Number  of  passengers  . 


10,001 

2,715 

79 

18 

1,290 

167 

16 

8 

43 

158 

147 

183 

105,051 


113 

10 

6,701 


126,695 


4,016 


7.119 

3,212 

46 

36 

1,200 

181 

26 

2 

124 

166 

291 

102 

114,105 

5 

17 

10 

976 


127, 618 


8,495 


15,447 

1,742 

102 

30 

2,262 

147 

10 

4 

43 

94 

11 

66 

174,478 

9 

8 

10 

926 


195,389 


8,317 


10,880 
2.968 
106 
32 
1,374 
247 
24 


42 
186 
63 
125 
118,686 
4 

79 

5 

1,071 


135,832 


3,697 
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LOCK  NO.  6. 


Articles. 


1903. 


I 


1904. 


1905. 


Coal 

Qrain 

Salt 

OU 

Whisky 

Flour 

Sugar 

Molasses 

Cement 

TotMicco 

Hay 

Livestock 

Lumber  and  timber 

Shingles 

Manufactured  iron 

Produce : 

General  and  miacellaneouB . 


4,186 

2,728 

81 

18 

1,256 

162 

15 

8 

38 

62 

122 

176 

114,680 

2 

112 

10 

3,240 


Total I    126,881 


Number  of  passengers . 


4,814 


4,439 
3,163 
37 
26 
698 
97 
17 


92 

25 

188 

47 

112,973 

4 

27 

7 

690 


5,187 

1,667 

99 

19 
867 
103 
4 
3 
58 
90 


58 

192,680 

4 

8 

5 

663 


122,430 


8,077 


201.510 


6,077 


LOCK  NO.  7. 


Coal 

3,885 

69 

1,197 

106 

8 

3,700 
3,011 
26 
19 
602 
57 
11 

4,065 

1,664 

66 

13 

344 

84 

3 

2 

12 

25 

5,7» 
2,885 

Qrain 

Salt .-... 

90 

Oil 

» 

Whisky           -       

979 

Flour 

IK 

Sugar                                  r    

f 

Molasses 

Cement 

22 

11 

128 

«  139 

\01,149 

69 
10 
169 
39 
123,218 

& 

Tobacco 

80 

Hay           .                      .              ...               

S5 

Livestock 

69 

187,522 

7 

8 

ii: 

Lumber  and  timber 

128»2I6 

Shingles 

4 

Manufactured  iron 

107 

12 

41 

Produce 

General  and  miscellaneous 

1,684 

718 

584 

678 

ToUl 

111,023 

181,651 

194,963 

139.  IM 

4,462 

2,996 

7,805 

2,779 

LOCK  NO.  8. 


Coal 

SO 

4 
3 
56 

1 

276 

199 

12 

10 

683 

1 

68 
10 
51 
50 

SQ8 

Grain    

97 

Salt 

Oil        

16 
19 

Whisky 

33 

Flour 

28 

4 

m 

Sugar 

16 

Molasses           

Cement 

95 
10 

69 

7 
23 

1 

38 

177,488 

9 

8 

IS 

Tobacco -- 

64 

Hay 

20 

24 

148,807 

2 

Live  stock 

93 
129,798 

97 

Lumber  and  timber 

127. «» 

Rhinirles 

1 

Manufactured  iron 

101 

11 

19 

Produce 

2 

General  and  mlscellaneouN 

383 

429 

439 

380 

Total  

182,236 

149,889 

178,856 

1       128,9{Q 

Number  of  passengers 

3,447 

2,779 

4,467 

t.&i 

1 
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Statement  of  commerce,  in  ^ttms,  passing  ihe  locks  on  Kwitucky  River,  etc, — Cod. 

LOCK  NO.  9. 


Articles. 

1903. 

1904. 

1905. 

1906. 

Coal 

151 

8 

2 

148,787 

881 

42 

Oil 

1 

Livestock ^ 

Lumber  and  Umber 

40 

184,185 

140,827 

Manufactured  Iron 

AAn^^rai  und  m1w*?1]aii4fo<w , 

2 

801 

Total 

42 

149,286 

184,487 

140,869 

Number  of  pwwengen 

14 

1,448 

18 

80 

LOCK  NO.   10. 


Oil ! 

1 

158,099 

829 

T»qnKpr  and  timber ,  .....         j 

121,188 

Total 1 

168,429 

121,188 



Nninber  <rf  panengem i  .  .......  • 

1 

Tons  of  commerce. 


Lock- 

1908. 

1904. 

1905. 

1906. 

No.  1 

125,722 
113,674 
104,692 
104,596 
126,695 
126,881 
111,028 
182,286 
42 

126,284 
114,007 
101.280 
102,122 
127,618 
122,480 
181,661 
149.889 
149,236 

169,685 
160,882 
187,305 
184,249 
195,889 
201,510 
194,963 
178,866 
184,487 
168,429 

184,244 

No.  2 

154,699 

No.3 

146  269 

No.4 

148, 619 

No.  5 

185,882 

No.  6 

145,180 

No.  7 

189,154 

No.  8 

128,692 

No.  9 

140.809 

No.  10 

121,188 

List  of  boats  plying  the  Kentucky  River,  Kentucky,  during  calendar  year  ending 

December  31,  1906. 


ENQ    1907- 


-113 


Name  of  boat. 

Character. 

Length. 

Breadth. 

Depth. 

Tonnage. 

General  O.M.  Poe 

U.8.towboat 

U.  8.  launch 

Feet. 

145.00 

40.00 

151.67 

117.60 

65.00 

49.00 

148.70 

148.00 

140.00 

122.50 

100.00 

95.00 

90.00 

80.00 

73.00 

69.00 

62.00 

60.40 

59.00 

56.00 

66.00 

50.00 

47.00 

45.00 

Feet. 
34.0 

8.0 
86.0 
19.6 
14.0 

9.8 
28.0 
26.1 
22.6 
28.0 
20.0 
17.0 
18.0 
17.0 
12.8 
12.0 
11.0 

9.5 
10.0 
12.0 
11.0 
10.0 

8.0 

9.0 

Feel. 
4.6 
4.0 
4.4 
3.2 
8.0 
4.2 
3.5 
4.5 
4.0 
4.0 
3.2 
3.4 
8.0 
3.5 
3.0 
3.0 
L5 
2.0 
2.0 
2.0 
2.4 
2.5 
1.5 
1.5 

150.00 

Pearl 

5.00 

Falls  aty 

Packet  

285.00 

Oando 

do 

74.00 

While  Dove 

...,do 

35  00 

Daisy 

do 

11.00 

Mountain  State 

Tow  boat 

142.00 

Major  Black 

do 

98.00 

do 

100.00 

Nellie  Willett 

do 

98.00 

Mary  Stewart 

do 

91.92 

Concrete 

do 

58.00 

NAiiie  England 

do 

82.00 

Mabel  ..7. 

do 

49.00 

AlysGray 

do 

32.00 

Nettle  Grant 

do 

20.00 

Blue  Winar. .... ,  ^  .--„.--, , 

do 

40.00 

Louise.... 

do 

9.00 

Marsruerite 

::::;do:::::::;::;::;:: 

18.00 

Lucfle 

do 

14.00 

Fannie 

.....do 

10.00 

Willie  B 

do 

10.00 

Dove 

do 

18.00 

bS3j\      ::..:: :::::::: 

do 

7.00 
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List  of  boats  plying  the  Kentucky  River,  Kentucky,  etc. — Continued. 


Name  of  boat. 

Character. 

Length. 
Feet. 

Breadth. 
Fed. 

Depth. 

Tonnage. 

Champion 

Sawmill  boat 

90.00 
86.00 
56.00 
56.00 
54.00 
60.00 
40.00 

26.0 
16.0 
10.0 
12.0 
11.8 
12.0 
11.0 

4.5 
3.0 
8.0 
2.0 
3.0 
2.0 
2.0 

69.00 

Dixie:. 

Pleasure  boat 

do 

85.00 

Shamrock .  .    ...                       

9.00 

Alice 

do 

7.00 

Ollie       

do: 

84.00 

Charter 

.....do 

18.00 

S.  and  F.  Sawyer 

do 

9.00 

Outing 

do 

40.00 
40.00 
40.00 
S7.60 
36.00 
35.00 
35.00 
85.00 
85.00 
82.00 

9.5 
8.0 
7.0 
9.5 
8.0 
8.0 
8.0 
7.0 
8.0 
8.0 

2.5 
3.6 
2.5 
8.0 
2.0 
4.0 
4.0 
3.0 
4.0 
4.6 

9.00 

Willlamette 

do 

10.00 

Oasebo 

do 

8.00 

ItBky   

do 

4.00 

The  Indlfui 

do 

6.00 

Kescue 

do 

3.00 

Clelette 

do 

3.00 

Martha 

..  do 

3.00 

Pomona 

do 

8.00 

Merry  Houston 

do 

4.00 

Helen 

do 

82.00 
81.00 
30.00 
80.00 
80.00 

7.0 
6.0 
8.0 
7.5 
7.0 

2.5 
4.0 
8.5 
3.0 
5.0 

8.00 

Shellreef 

do 

8.00 

Ida 

do 

2.00 

Starlight 

...do 

4.50 

Drennon  Springs 

do 

2.00 

Hazel  D 

do 

30.00 
80.00 
26.00 
22.50 

6.0 
6.0 
5.5 
5.0 

4.0 

8.0 

•    8.5 

8.0 

2.00 

Ruth 

do    . 

2.60 

Big  Four 

Pnnceas 

:::::do!. :.:.::;:::::.. 

8.00 

do 

1.50 

On  ward 

do 

22.00 

6.0 

8.0 

2.00 

Minerva 

do 

22.00 

6.0 

8.0 

1.50 

Wood  Brothers 

do 

22.00 

5.0 

2.2 

2.00 

Mabel 

' do 

21.00 

4.8 

8.0 

1.50 

Ra]rmond 

do 

21.00 

4.8 

2.5 

1.60 

Harel 

do 

20.00 

5.0 

2.5 

1.00 

Solite 

do 

20.00 

5.0 

2.5 

1.00 

Albert,  jr 

F.Smith 

, do 

20.00 

4.6 

1.1 

1.00 

' do 

18.00 

6.0 

3.0 

1.00 

WIgnotte 

' do 

18.00 

4.8 

8.0 

1.60 

Cheyenne  

do 

18.00 

4.5 

8.0 

1.00 

J.F. 

do 

17.00 

4.1 

2.5 

1.00 

Florence 

do 

16.00 

4.2 

8.0 

1.60 

Bemadotte 

do 

16.00 

8.5 

8.0 

1.00 

Pocahontas  No.  8 

....do 



James  A.  Doyle 

; do 

Sally  Keno 

.      .do 

1 

Unciejim. '!!!!!!!!.' !!!."."!!!  !.*!!".!!!!! 

do 

1 

do 

i 

p 

Georgle 

Dorothy 

Tina \ 

do 

1 

do 

1 

1 

1        do 

Alma 

1 do 

Sprite    

Magnolia 

1 do 

! 

1 do 

1 

1 

Note. — Where  no  dimensions  are  given  the  boats  are  small  gasoline  launches. 


List  of  leases  in  force  during  the  fiscal  year  ending  June  SO,  1907,  Kentucky 

River,  Kentucky, 

Location Lock  No.  4. 

I^essee Kentucky  River  Mills. 

Date - July  10, 1878. 

Expires _ .  .July  10, 197T» 

Annual  rental 1180  per  year. 
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APPENDIX  I  I. 


IMPROVEMENT  OF  FALLS  OF  THE  OHIO  RIVER;  OF  WHITE  RIVER, 
INDIANA;  OF  WABASH  RIVER.  INDIANA  AND  ILLINOIS;  AND  OF 
CERTAIN  RIVERS  IN  KENTUCKY. 


REPORT  OF  CAFT.  H.  BURGEiiS,  CORPS  OF  EyOINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  EyDING  JUNE  SO,  1907. 

IMPROVEMENTS. 


1.  Falls  of  Ohio  River  at  Louisville, 

Kentucky. 

2.  Operating  and  care  of  Ix)uisville  and 

Portland  Canal,  Kentucky. 
8.  Wabash  River.  Indiana  and  Illinois. 

4.  Operating  and  care  of  lock  and  dam 

at  Grand  Rapids,  Wabash  River. 

5.  White  River,  Indiana. 


(».  Green  River,  above  the  mouth  of  Big 
Barren  River,  Kentucky. 

7.  Oi)erating    and    care    of    locks    and 

dams  on  Green  and  Barren  rivers, 
Kentucky. 

8.  Rough   River,   Kentucky. 

9.  Operating  and  care  of  lock  and  dam 

on  Rough  River,  Kentucky.     ' 


United  States  Engineer  OrncE, 

Louisville,  Ky.,  July  8, 1907, 
General  :  I  have  the  honor  to  transmit  herewith  annual  reports  of 
the  works  under  my  charge  at  the  close  of  the  fiscal  year  ending  June 
80,  1907. 

Very  respectfully,  your  obedient  servant, 

H.  Burgess, 
Captain,  Corps  of  Engineers. 
Brig.  (jen.  A.  Mackenzie, 

Chief  of  Engineers,  U.  S.  A, 


III. 

IMPROVEMENT    OF    FALLS    OF    OHIO    RIVER    AT    IX)UISVILLE, 

KENTUCKY. 

A  condensed  description  of  the  original  condition,  outline  of  proj- 
ects, etc.,  will  be  found  on  page  570  of  this  report;  references  to  more 
detailed  information  may  be  found  on  page  488,  Annual  Report  of 
the  Chief  of  Engineers  for  1904. 

No  work  was  done  during  the  fiscal  year  except  for  the  inspection 
and  receipt  of  steel  and  iron  work  for  the  section  of  BouTe  dam 
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between  Middle  and  Indiana  chutes  and  for  the  b^inning  of  con- 
struction of  a  service  track  to  the  site  of  this  section  of  the  dam. 
This  track  was  partially  constructed  in  September,  when  a  favorable 
stage  of  water  seemed  probable,  but  on  the  approach  of  a  rise  in 
October  it  was  necessary  to  remove  the  track  in  order  to  save  the 
material.  This  was  the  only  time  during  the  year  when  a  favorable 
stage  of  water  even  appeared  to  be  probable.  During  the  year  the 
Brackett  Bridge  Company  completed  its  contract  tor  furnishing 
trestles,  and  final  settlement  was  made  with  the  companv  on  March 
1,  1907.  At  present  all  material  except  concrete*  material  is  on  hand 
for  this  section  of  dam,  including  the  wickets,  as  well  as  all  material 
for  cofferdam.  The  total  expenditure  to  date  from  the  appropriation 
of  March  3,  1905,  of  $80,000  is  $37,417.83,  which  includes  the  $5,000 
applied  to  maintenance,  the  balance  available  being  $42,582.17. 

NEW    APPROPRIATION. 

The  act  approved  March  2,  1907,  contained  the  following: 

Improving  the  Ohio  River  at  Louisville,  Kentucky:  By  raising  the  dam  so 
as  to  give  a  minimum  depth  of  nine  feet  upstream  to  Madison.  Indiana,  and  a 
minimum  depth  of  six  feet  on  the  lower  miter  nill  nt  Tx)ek  Numbered  One,  Ken- 
tucky River,  two  hundred  and  seventy-one  thousand  dollars. 

Improving  the  Ohio  River  at  Louisville,  Kentucky :  By  the  removal  of  rocks 
In  the  channel  of  said  river  nenr  to  the  falls,  forty-three  thousand  dollars. 

The  latter  item  is  to  provide  for  the  completion  of  the  rock  removal 
at  the  enlargement  at  the  head  of  the  canal,  as  provided  for  in  the 
project  approved  April  8,  1899.  The  former  item  is  for  work  in  addi- 
tion to  the  present  approved  project,  and  is  based  on  an  estimate  pre- 
pared by  me  for  the  use  of  the  Ohio  River  Board.  The  work  remain- 
ing to  be  done  under  the  present  approved  project,  with  the  additions 
thereto,  is  as  follows : 

(1)  The  excavation  of  rock  on  the  north  side  of  the  enlargement  at 
the  head  of  the  canal ;  the  estimated  quantities  remaining  to  be  done 
are  5,026  cubic  yards  solid  rock  to  oe  disrupted  and  removed  by 
dredging,  and  24,962  cubic  yards  disrupted  rock  to  be  removed  by 
dredginff. 

(2)  New  wall,  south  side  of  canal,  including  earth  excavation,  re- 
moving old  wall  and  guard  gate  abutment,  and  the  paving  of  slopes ; 
all  of  which  has  been  provided  for  by  allotment  for  operating  and 
care  of  Louisville  and  Portland  Canal  and  has  been  practically  com- 
pleted. These  items  would  be  omitted  altogether  from  this  list  except 
for  the  fact  that  about  10  per  cent  of  the  work  has  not  yet  been  done. 

(3)  Submerged  stone  dam  at  Whirlpool  Point,  2.500  cubic  yards, 
longitudinal  dikes  of  concrete  at  upper  end  of  Indiana  Chute,  22,300 
cubic  yards;  submerged  dams  of  concrete  below  bridge,  3,000  cubic 
yards  f  rock  excavation  Indiana  Chute,  3,200  cubic  yards.  In  view 
of  the  other  work  recommended  by  the  Ohio  River  Board,  that  Board 
recommended  that  these  items  of  work  be  oniitted. 

(4)  Replacing  about  650  linear  feet  of  existing  Boule  dam  imme- 
diately north  of  the  upper  end  of  the  north  wall  of  the  Louisville  and 
Portland  Canal,  and  having  its  crest  at  -f  8  upper  canal  gauge 
(411.004  above  sea  level)  with  a  new  section  of  the  same  type  ox  dam 
but  with  a  crest  elevation  of  +12.7  feet  upper  canal  gauge  (415.704 
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feet  above  sea  level);  estimated,  cost  $31,000;  provided  for  by  the 
appropriation  of  March  2,  1907. 

(5)  Construction  of  500  linear  feet  of  Boule  dam  in  Middle  Chute 
with  elevation  of  crest  at  +9  upper  canal  gauge  (412.004  feet  above 
sea  level),  provided  for  by  appropriation  oi  March  2,  1907. 

(6)  The  construction  of  1,000  linear  feet  of  Boule  dam  with  crest 
elevation  at  +9  f®et  upper  canal  gauge,  between  Middle  and  Indiana 
chutes,  to  replace  the  old  timber  crib  dam,  which  has  been  practically 
destroyed,  provided  for  by  appropriation  of  March  3,  1905. 

(7)  The  construction  of  648  linear  feet  of  Chanoine  dam  in  Indi- 
ana Chute,  with  crest  at  +9  feet  upper  canal  gauge,  provided  for  by 
appropriation  of  March  2,  1907. 

(8)  The  construction  of  about  600  linear  feet  of  concrete  dam  be- 
tween Indiana  Chute  and  the  north  bank  of  the  river,  with  crest  ele- 
vation at  +9  feet  upper  canal  gauge,  provided  for  by  the  appropria- 
tion of  March  2,  1907. 

PRESENT    CONDITIONS. 

All  steel  and  iron  parts,  wickets,  and  sills  for  the  1,000-foot  Boule 
section,  item  6,  are  on  hand,  and  contracts  have  been  entered  into  for 
the  steel  and  iron  parts  for  the  other  Boule  sections  (items  4  and  5), 
and  the  Chanoine  section  (item  7) ,  and  other  materials  for  these  sec- 
tions have  been  ordered  under  circular  advertisements,  a  consider- 
able quantity  of  which  material  has  already  been  delivered. 

The  money  for  item  6  has  been  available  for  two  seasons,  but  on 
account  of  the  very  unfavorable  river  conditions  for  the  past  two 
seasons  it  has  been  impossible  to  begin  the  construction  of  this  sec- 
tion, although  on  three  occasions  materials  for  railroad  track  and 
coiferdam  have  been  assembled  and  work  on  the  track  begim,  only  to 
be  immediately  stopped  by  a  rise  in  the  river.  The  fall  of  1904  was 
unusually  favorable  for  work  on  the  falls,  but  then  there  was  no 
money  available,  and  since  the  money  has  been  available  there  has 
been  no  season  with  water  sufficiently  low  for  this  work. 

Upon  the  passage  of  the  act  of  March  2, 1907,  all  plans  w^ere  made 
in  anticipation  of  beginning  the  work  immediately  upon  the  occur- 
rence of  a  favorable  stage  of  the  river  and  vigorously  prosecuting 
the  field  work  with  an  aim  toward  completion  during  the  present 
season.  The  section  of  Boule  dam  north  of  the  canal  (item  4)  can 
be  done  when  the  upper  canal  gauge  is  between  6  and  7  feet,  and  with 
average  spring  conditions  this  section  would  have  been  completed 
before  June  30.  But  the  months  of  April,  May,  and  June  have 
brought  almost  continuous  rain,  and  while  the  corferdam  was  started 
in  May,  at  present  date  the  coffer  is  not  complete  and  no  work  has 
been  done  on  the  dam.  On  account  of  this  d!elay  it  is  not  expected 
that  all  the  sections  of  the  dam  can  be  completed  this  year. 

Several  other  conditions  besides  those  imposed  by  the  river  and 
weather  will  operate  to  retard  the  progress  of  the  work.  Among 
these  may  be  mentioned  the  provisions  of  the  eight-hour  law  pro- 
hibiting the  workmen  from  rendering  more  tjian  eight  hours'  service 
in  a  calendar  day,  even  if  they  are  willing  to  work  more  hours  and 
receive  additional  pay  therefor.  This  limitation  is  a  serious  draw- 
back to  rapid  and  economical  progress  of  construction^ when  ^a^r^  is 
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jjcarce  and  the  working  season,  at  best,  is  short.  It  is  extrennely 
difficult  to  obtain  sufficient  labor  to  work  even  two  shifts,  and  not  at 
all  probable  that  three  shifts  can  be  secured.  It  is  also  unfortunate 
for  work  of  this  character,  located  as  it  is,  that  the  Saturday  half 
holiday  granted  employees  by  Executive  order  must  be  given  during 
the  months  when  natural  conditions  for  process  are  best.  This  half 
holiday  takes  away  one-twelfth  of  the  working  time  at  a  time  when 
the  work  should  go  on  without  a  stop,  and  of  course  adds  consider- 
ably to  the  cost  of  the  work.  It  would  be  desirable  to  obtain  author- 
ity to  work  the  entire  day,  even  at  double  rate  of  pay.  These  limita- 
tions on  the  labor  also  affect  the  cost  of  the  work  by  reason  of  the 
necessity  for  reconstruction  of  cofferdam  and  track  and  reinstalling 
of  plant  when  work  has  not  been  completed  at  the  end  of  the  season, 
as  no  temporary  structures  nor  plant  can  be  kept  in  the  river  during 
the  winter  season. 

The  completion  of  the  rock  excavation  at  the  head  of  the  canal  is 
to  be  done  by  the  canal  dredges  when  th©  stage  of  water  is  favorable 
and  they  are  not  engaged  in  removing  deposit  from  the  canal.  It 
was  expected  to  start  the  dredges  and  drills  on  this  work  in  May,  but 
the  repeated  rises  in  the  river  have  made  it  necessary  to  keep  the 
dredges  at  work  clearing  the  canal  of  the  deposits  of  mud. 

An  agreement  has  been  reached  with  the  owners  of  the  small  tract 
of  land  needed  on  the  Indiana  shore  for  the  abutment  of  the  concrete 
section  of  the  dam,  and  the  titles  are  now  being  examined  by  the 
United  States  attorney.  The  slow  progress  usually  made  in  such 
examinations  is  mentioned  in  the  report  for  "  Improvement  of  Green 
River,  above  the  mouth  of  the  Big  Barren,  Kentucky,"  ])age  1809  of 
this  report. 

Money  statement. 

July  1.  1906,  balance  uiiexi)€nded $64,959.42 

October  17,  1906,  from  transfer  of  proi^erty 350.00 

Amount  ajiproprlated  by  river  and  harbor  act  approved  March  2, 1907.  314, 000. 00 

379,  .S09. 42 
.Tune  30,  1907,  amount  expended  during  fiscal  year,  for  works  of 

improvement 30,826.33 

.July  1,  1907,  balance  unexpended 348,483.09 

.July  1,  1907,  outstanding  liabilities 3.469.87 

July  ],  1007,  balance  available 345,01^22 

July  1.  1907,  amount  c*overed  by  uncompleted  contracts 53.850.47 

Amount  (estimated)  required  for  completion  of  existing  project 429,215.99 


A  PPROPRIATTONS. 

Enlargement  at  head  of  canal  and  of  basin  at  lock : 

July  5,  1884 $300,000.00 

August  5,  188<5 1.50.000.00 

August  11,  1888 l.m000.00 

September    19,   1800  .i fJO,000.00 

July  13,  1892 60,000.00 

August  18,  1894 60.000.00 


$780,000.00 
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Allotments  for  Indiana  Chute  from  appropriations  for  improving 
Chlo  River : 

July  14,  1880 $10,000.00 

March  3,  1881 50.000.00 

August  2.  1882 35,000.00 

July  5,  1884 10,000.00 

August  5,  1886 20,000.00 

August  11,  1888 15,000.00 

$140,000.00 

Appropriations  for  work  on  Indiana  Chute : 

September  19,  1890 |25,000.00 

July  13,  1892 35,000.00 

August  18,  1894 20,000.00 

80, 000. 00 

Net  allotment  from  appropriation  for  maintenance  of  river  and 

harbor  improvements,  act  of  April  28,  1904 14,545.06 

Net  allotment  from  appropriation  for  improving  Ohio  River,  gen- 
eral Improvement,  act  of  March  3,  1905 5,353.80 

Appropriations  for  improving  Falls  of  Ohio  River  and  Indiana 
Chute,  Falls  of  Ohio  River : 

June  3,  1896 $10,000.00 

June  4,  1897 350,000.00 

July  1,  1898 152,250.00 

March  3,  1899 15,000.00 

June  13,  ie02 41,000.00 

March  3,  1905 80,000.00 

March  2,  1907 314,000.00 

962,250.00 

October  17,  1906,  sale  of  pror)erty 350.00 

Total 1,982,498.86 


CONTRACTS    IN   rORCE.- 

Contractor:  Charles  Hegewald  Company,  New  Albany,  Ind. 

Date  of  contract :  April  20,  1907. 

For  trestles,  etc.,  for  BouK^  dam,  as  follows : 

[Cents  per  pound.] 

290  wrought-iron  deck-connecting  frames 6.999 

290  upstream  cast-iron  trestle  boxes 3.249 

290  downstream  cast-iron  trestle  boxes 3.249 

1,160  11-inch  wrought-iron  hold-down  bolts  and  nuts 4.999 

1,160  standard  wrought-iron  washers  for  l^-inch  bolts 4.499 

290  If-inch  wrought-iron  upstream  trestie-box  pins 4.999 

290  If-inch  wrought-iron  downstream  trestle-box  pins,  with  standard  nuts_  4.  999 

580  -J-inch  wrought-iron  deck-frame  bolts,  with  standard  nuts 4,999 

56  angle  bars,  20  feet  by  6  inches  by  i  inch,  19.6  pounds  per  foot 2.  999 

4  9-lnch  I  beams,  each  10  feet  3  inches  long,  21  pounds  per  foot 2. 999 

280  steel  or  wrought-iron  trestles,  with  hinge  blocks  and  chain  connec- 
tions attached 5. 499 

Date  of  approval :  April  26,  1907. 

Date  of  beginning  work :  Within  ten  days  after  notice  of  approval. 

Date  for  completion :  August  15,  1907. 

Contractor :  Grainger  &  Co.,  Louisville,  Ky. 
Date  of  contract:  May  1,  1907. 
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For  steel  and  iron  parU  for  Chanalne 


Oats 
per  pound. 

168  steel  or  wroogbt-lron  horses 5i 

168  steel  or  wrougbt-lron  props 5i 

164  cast-iron  hurters 2^ 

170  <!a8t-steel  horse  boxes 61 

340  cast-steel  borse  box  keys 8i 

1  steel  or  wrought-lron  bed  plate 4i 

81  steel  or  wrought-lron  cover  plates 4i 

164  2i-lncb  steel  or  wrought-lron  hold-down  bolts,  4  feet  long 4 

164  2-inch  steel  or  wrought-lron  hold-down  bolts,  4  feet  9  inches  long 4 

984  li-lnch  steel  or  wrought-iron  hold-down  bolts,  21  feet  long 3} 

340  f-lnch  steel  or  wrought-iron  horse  box  bolts,  5  inches  long 41 

Date  of  approval :  May  11.  1907. 

Date  of  beginning  work :  Within  10  days  after  notice  of  approval. 

Date  for  completion :  October  1,  1907. 


COMMERCIAL  STATISTICS. 

Commercial  statistics  are  given  in  the  following  report  for  operating  and 
care  of  the  Louisville  and  Portland  Canal. 


I  I  2. 

OPERATING  AND  CARE  OF  LOUISVILLE  AND  PORTLAND  CANAL, 

KENTUCKY. 

Description  of  original  condition  and  references  to  former  reports, 
documents,  etc.,  will  be  found  on  page  491,  Annual  Report  of  the 
Chief  of  Engineers  for  1904. 

The  project  and  estimate  for  the  fiscal  year  ending  June  30,  1907, 
approved  July  13, 1906,  provided  as  follows : 

It  is  proposed  to  operate  the  canal  and  locks  and  to  make  such  repairs  as  may 
from  time  to  time  become  necessary  to  maintain  them  in  good  navigable  condi- 
tion ;  to  operate  the  dredging  outfit  as  needed  in  clearing  the  canal  and  locks, 
etc.,  of  deposit  brought  into  them  by  high  water;  to  make  such  repairs  to  the 
towboat  dredges,  buildings,  walls,  slopes,  pavements,  roadways,  bridges,  fences, 
and  other  Government  property,  as  are  necessary  to  maintain  them  in  good 
condition:  to  construct  a  new  dredge;  to  install  new  machinery  on  dredge 
Wabash;  and  to  complete  the  construction  of  the  south  canal  wall  and  revet- 
ment above  the  canal  basin  at  the  Byrne  ft  Speed  Coal  Ck)mpaDy's  elevator. 

The  estimate  for  the  year  is  summarized  as  follows : 

Regular  force  and  extra  labor $55,084.00 

Repairs 11,500.00 

Construction  of  new  dredge— 7,050.40 

New  machinery,  dredge  Wahash 3,800.00 

Completing  south  canal  wall 89,949.00 

Miscellaneous,  supplies,  and  contingencies 12,000.00 

Total  129,983.46 

Under  the  foregoing  project  and  estimate  the  operations  during 
the  fiscal  year,  in  addition  to  the  usual  work  of  passing  traffic  and 
ordinary  current  repairs  incident  to  care  and  preservation,  were  as 
follows:  The  dredging  plant  removed  from  the  canal  224,399  cubic 

uigiiizea  oy  v^Jv^v^pi  iv 
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yards  mud,  10  cubic  yards  loose  rock,  from  channel  below  locks;  from 
the  basin  used  by  the  Speed  Elevator  Company,  4,680  cubic  yards 
mud;  from  the. city  wharf,  2,770  cubic  yards  mud  and  cinders,^ and 
from  in  front  of  south  canal  wall  and  end  of  concrete  dam,  12,060 
cubic  yards  mud  and  rock.  The  cost  of  the  dredging  in  the  basin 
was  borne  by  the  Byrne  &  Speed  Coal  Company,  that  of  the  work 
at  the  city  wharf  by  the  city  of  Louisville,  Ky.  Expenditures  from 
the  item  "  Kegular  force  "  in  the  allotment  amounted  to  $43,887.98. 

Miscellaneous  repairs. — These  included  the  numerous  items  of  cur- 
rent work  of  a  minor  character  necessary  to  keep  the  various  boats, 
buildings,  bridges,  roadways,  fences,  slopes,  grounds,  lock  gates,  lock 
machinery,  lighting  plant,  shop  machinery,  etc.,  in  good  serviceable 
condition.    Expenditures  on  this  account  amounted  to  $19,465.01. 

New  combined  hydraulic  dredge  and  derrick  hoot. — A  general  de- 
scription of  this  boat  is  given  m  last  year's  report.  The  work  of 
framing  and  assembling  timbers  for  the  hull  was  begun  July  5, 
1906,  and  the  hull  launched  August  20,  1906.  The  boat  was  far 
enough  completed  for  a  trial  to  be  made  November  16  to  20,  much 
delay  having  been  experienced  on  account  of  the  main  engine  fur- 
nished by  the  contractor  for  that  machine  not  being  large  enouffh 
and  rendering  the  substitution  of  new  cylinders  necessary.  The 
new  centrifugal  pump  and  electric-light  plant  for  this  boat  have 
been  ordered  and  are  expected  to  be  installed  at  an  early  date.  The 
total  cost  to  date,  including  the  pump  and  electric-light  plant,  is 
$15^50.47. 

^ew  machinery  for  dfedge  ^V abash, — This  work  included  the 
removal  of  old  machinery  and  the  installation  of  one  60-horsepower 
boiler;  one  double  cylinder,  8i  by  12  inch,  double-drum  hoisting 
engine;  one  6 J  by  8  inch  double  cvlinder,  reversible-link  motion, 
single  drum,  swinging  engine ;  one  5  by  7  inch  double-cvlinder  steam 
capstan ;  covering  bofler ;  and  an  electric-light  outfit,  which  has  been 
ordered  but  not  yet  installed.  The  cost,  including  the  latter,  is 
$3,923.42. 

Completing  south  canal  wall. — The  exceedingly  unfavorable  con- 
ditions, caused  by  repeated  rain  and  rises  in  the  river,  greatly  re- 
tarded the  progress  of  the  work.  However,  the  main  wall  and  a 
portion  of  the  slope  paving  has  been  completed.  Following  is  a 
summary  of  work  accomplished  to  June  30,  1907 : 

Earth  removed  from  ledge cubic  yards__  12,882.47 

Rock    disrupted do 5.591.1 

Masonry : 

Cut  stone do 1,324.21 

Backing  •_ do 2. 332.  73 

Concrete do 66.  95 

Rubble  foundation  do 18.39 

Disrupted  rock  placed  north  of  north  canal  wall do 309 

Face  stone  cut  for  use  in  new  wall do 7.8 

Curbing  drilled  and  placed  around  slope  paving linear  feet..  235 

Curbing  drilled  and  stored  for  use  as  needed do 200 

Rough  stone  dressed cubic  yards—  22 

Mud  and  rock  removed  from  in  front  of  wall do 11,361.2 

Mud  removed  from  wall  and  surroundings do 2.480.5 

Old  wall  and  guard  gate  masonry  removed- do 906. 44 

Paving  placed  on  slope square  yards.-  687.5 

Concrete  coping  placed cubic  yards..  90.01 

Earth  excavated  from  south  slope do 914.9 

Total  expenditures  to  June  30,  1907,  $41,764.92.^  ^'^^"""^  ^^^"3 '^ 
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Miscellaneous^  supplies  and  contingencies. — Expenditures  under 
this  heading  were  for  necessary  supplies  for  use  in  shops,  on  dredges 
and  towboats,  and  for  fuel  for  boats,  locks,  shops,  etc.,  and  amounted 
to  $11,500.30. 

Dry  rf(?(?i.— During  the  year  the  dry  dock  was  used  by  private 
boats  eleven  days  and  one  hour,  for  which  $135.42  was  collected  and 
deposited  to  the  credit  of  the  Treasurer  of  the  United  States.  It 
was  used  for  docking  25  Government  boats  one  hundred  and  forty 
days  and  one  hour. 

Summary  of  expenditures  on  account  of  operating  and  care  of  Louisville  and 
Portland  Canal,  fiscal  year  1907,  shoicina  general  itemn  and  amount  expended 
under  each  heading. 


Item. 

Amoimt 

Servloes 

t91,21&a 

SnppliM 

~  8,'5«.7t 

Materials 

28,02S.QB 

Miflcellaneoiu , -  - 

Total 128,S28LU 

Collections. 

1906. 

July    2.  Byrne  and  Speed  Coal  Company,  for  use  of  dred^ng  plant $14a63 

Aug.  21.  Oblo  River  Sand  Company,  for  use  of  dry  dock 17. 50 

Sept.  1&  Speed  Elevator  Companj-,  for  rent  of  land 125.00 

Oct.    20.  H.  W.  Aveo'.  tor  use  of  dry  dock 15.0(» 

Oct.    23.  Louisville  and  Evansvlile  Packet  Company,  for  use  of  dry  dock.  00. 42 

Dec.  13.  O'Donnell  &  Co.,  for  rent  of  land 50.00 

1907. 

Jan.  12.  Union  Cement  and  Lime  Company,  for  rent  of  land 5.00 

Jan.  16.  Louisville  Cement  Company,  for  rent  of  land 30.00 

Mar.  25.  Speed  Elevator  Company,  for  rent  of  land 125.00 

May    1.  Louisville  Boat  Club,  for  use  of  dry  dock 42.  iiO 

May  25.  Byrne  and  Speed  Coal  Company,  for  use  of  dredging  plant 330.00 

Total— 941.05 

All  of  the  above  collections  were  deposited  to  the  credit  of  the  Treasurer  of 
the  TTnited  States. 


APPROPRIATIONS    AND    ALI>OTMENT8. 
APPROPRIATIONS. 

Act  of  March  3.  1881 ! $40,562.91 

ALLOTMENTS. 

[From  act  of  March  3,  1881.] 

Fiscal  year  1882 $54, 10.5.  m  I  Fiscal  year  1884 $53, 189. 18 

Fiscal  year  1883 61,333. 14  |  Fiscal  year  1885 4,872.02 
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1808 


[From  act  of  July  5,  1884.] 


1884- 


$67, 

91. 

82, 

77, 

99, 

93, 

55, 

78, 

July  20.  1892 102, 

July  13,  1893 77. 

September  9,  1893 2, 

July  11,  1894 114, 

November  27.  1894 1, 

July  11,  1895 112, 

July  28,  1896 123. 


August  3.  1885- 
July  28.  1886__ 
.July  2.  1887—. 
July  13,  1888- 
July  20,  1889__ 
July  19,  1890__ 
July  17,  1891. 


496.56 
840.00 
320.00 
805.00 
456.  79 
744.00 
&i8.88 
769.38 
175.94 
158.68 
000.00 
528.08 
500.00 
838.28 
715.  05 


July  23,  1897 $67,311.47 

July  15,  1898 62,061.71 

July  19.  1899 78,422.89 

July  18,  1900 78,590.05 

July  17,  1001 108.550.20 

July  30.  1902 118,  732. 34 


July  24,  19a3. 

July  15.  1904 

July  20,  1905 

September  9,  1905_ 
March  10,  1906-._ 
.Tuly  13,  1906 


43,484.66 
92, 385. 46 
76,  748.  41 
25.000.00 
10.  200. 00 
108,  567.  53 


Total 2,265,a34.27 


COMMERCIAL  STATISTICS. 

Statement  of  traffic  through  the  Loui»ville  ami  Portland  Canal  July  1,  1906,  to 

June  SO,  1901. 


Kind  of  craft. 


I  Number. 


Passenger  boats 

Towboats 

Qovemment  boats 

Coal  barges 

Other  barges , 

Smal  1  craft 

Rafts : 

Total 


Tonnage. 


415) 

167,018 

880. 

110,058 

232 

29,014 

2,867 

874,226 

579 

126,489 

364  1 

951 

^t 

0 

5,842  1 

1,297,756 

Total  number  of  lockages  during  the  past  fiscal  year.  2.212. 

Statement  of  traffic  through  the  open  river  channel  over  the  Falls  of  the  Ohio 
River  at  Louisville,  Ky.,  from  July  U  1906,  to  June  30,  1907. 


Kind  of  craft. 


Passenger  boats. 
Towboats  . 


Government  boats . 

Coal  barges 

Other  banres 

Small  craft 

Rafts 


Total  , 


Number. 

Tonnage. 

148 

57,489 

452 

61,060 

20 

1,706 

789 

267,821 

126 

81,602 

9 

64 

1 

0 

1.M5 

419,642 
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Statement  of  commerce  through  the  Louisville  and  Portland  Canal  from  July  i, 

1906,  to  June  30,  1901. 


Article. 


Coal  ... 
Corn... 
Wheat. 
Salt.... 

OU 

Whlaky , 
Flour . . 
Sugftr . . 
Molasses 
Cement . 
Tobacco 
Cotton  . 
Hay 


ArUde. 


963,187 

6.7671 

7,54« 

620 

2,063}  I 

229i 

2724 


Straw 

Cattle 

Swiiie  and  sheep 

Horses  and  mules 

Lumber,  B.  M 

Staves 

Shingles 

Steel  rails 

2,0164  !|  Manufactured  iron 

547       Produce 

3,876       Qeneral  and  miscellaneoiix. 

1,6811  |l 

1,2614   I  Total 


Tons. 


2,12S 
1,662 
2.614 

2164 

1-1,8451 

4.  ISO 

1544 

2 

21,167 

2.7184 

49. 706 


l,0T9.fiS4i 


Number  of  passengers.  12,496. 

Statement  of  commerce  through  the  open  river  channel  over  the  Falls  of  Ohio 
River,  at  LonisriUe,  Ky.,  from  Julj/  1,  1906,  to  June  30,  1907. 


Article. 


Tons. 


Article. 


Coal 

Com 

Wheat 

Salt I 

Oil ' 

Whisky 

Flour 

Sugar , 

Molaijses j 

Cement 

Tobacco 

Cotton 

Hay 


1; 


401,474     I  Straw 

lOU  I  Cattle 

45i  |i  Swine  and  sheep 


388 
3814 
417 
1014 
149} 
>,5024 
914 
381 
4494 
667 


Horses  and  mule» 

;;  Lumber,  B.M 

l'  Staves 

Steel  rails 

Manufactured  iron 

Brick 

I  Produce  

General  and  miscellaneouH. 


Tons. 


1771 

6191 

6011 

1041 

5.0101 

567 

0 

9.4974 

768 

6 

80,4001 


Total. 


453,792 


Number  of  pnssengers.  4,001. 

Comparative  ntatement  of  traffic  and  commerce  at  Louiiiville,  Ky. 

TBAFFIC. 
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Comparative  statement  of  traffic  and  commerce  at  Louisville,  Ky, — Continued. 

COMMERCE. 


Fiscal 
year. 


1896. 
1896. 
1897. 
1896. 
1899. 
1900 
1901. 
1902. 
1903. 
1904 
1905 
1906. 
1907. 


Via  Louiuv 
Coal. 

Tom. 

llle  and  Por 

Other 
freight. 

tland  Canal. 
Total. 

via  open  river.                   1 

Coal. 

Other 
freight. 

TotaL 

Ton*. 

tmi*. 

Tom. 

Tom. 

Tbn..        ! 

564,281 

162.776 

T^.^1 

888,015 

20,672 

402,687 

989,967 

285,766 

1,276.723 

390,260 

35,954 

426,214 

807.441 

264,873 

\.y^'i,  :iU 

780,571 

84,549 

815,120 

869,411 

289,853 

i    Us^  7&J 

516,728 

68,226 

669,964 

785,479 

251,653 

y.^7, 132 

765.758 

96,165 

860,923 

1,008,524 

278,274 

l,2Ht,798 

274,215 

18,181 

292,396 

863.047 

264,540 

!,I27.i=j87 

904,239 

94,949 

999,188 

496,278 

351,344 

h47,fia2 

580,556 

96,424 

625,979 

754.806 

280,026 

y*H,332 

969,856 

108,269 

1,048,125 

1,413,063 

144,328 

(<!v>7^3fj] 

498,808 

43,119 

541,927 

594,169 

138,438 

7:j2,  etrr , 

479,434 

30,209 

509,643 

867,514 

186,012 

l,0ft3.52t; 

852,005 

81,143 

383,148 

953,187 

126,3474 

l,(y79,&34i 

401,474 

52,318 

463,792 

Aggregate. 


TWw. 
1,129,644 
1,701,937 
1,8S7,434 
1.718,718 
1.848,055 
1,574,194 
2,126,775 
1.473,601 
2,082.457 
2,099,318 
1,242,250 
1,436,674 
1,683,3261 


I  I  3. 
IMPROVEMENT  OF  WABASH  RIVER,  INDIANA  AND  ILLINOIS. 

Description  of  original  condition,  projects,  object,  and  scope  of 
improvement,  etc.,  relating  to  the  two  divisions  of  the  river  will  be 
found  in  Annual  Reports  of  the  Chief  of  Engineers  for  fiscal  years 
as  follows:  1886,  page  2239;  1898,  page  1870;  1902,  page  1984. 

BELOW   VINCENNE8. 

The  amount  carried  in  the  money  statement  as  required  for  com- 
pletion of  the  existing  project  is  the  original  estimate  for  closing  the 
cut-off  at  New  Harmony,  Ind.  Since  that  estimate  was  made  in 
1898  the  channel  to  be  closed  has  increased  both  in  width  and  depth, 
and  the  cost  of  labor  and  materials  has  increased  very  greatly. 
Therefore,  that  estimate  will  not  be  sufficient  to  do  the  work  and 
should  be  increased  to  at  least  $75,000,  which  it  is  thought  will  be 
required  to  accomplish  the  work  at  the  present  time.  This  amount 
should  be  appropriated  at  one  time,  as  it  will  not  be  advisable  to 
begin  the  work  until  the  amount  sufficient  for  completion  is  avail- 
able. Should  that  amount  be  appropriated,  there  should  also  be 
made  an  annual  appropriation  for  keeping  the  river  clear  of  snags — 
$15,000  for  the  first  year  and  $10,000  for  each  year  thereafter.  It  is 
believed  that  closing  the  cut-off  and  keeping  the  channel  clear  of 
snags  will  make  possible  light-draft  navigation  from  the  mouth  to 
Vincennes  for  practically  the  entire  year.  At  present  there  is  no 
through  navigation  during  the  greater  part  of  the  year. 
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Money  statement. 
July  1,  1906,  balance  unexpended 


$42.80 


July  1,  1907,  balance  unexpended 

July  1,  1907,  outstanding  liabilities- 


42.80 
25.73 


July  1,  1907,  balance  available '         17.  05 

Amount  (estimated)  required  for  completion  of  existing  project 75, 000.0(» 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 
1909.  in  addition  to  the  balance  unexpended  July  1.  1907 : 

For  works  of  Improvement $50,000.00 

For  maintenance  of  improvement 10,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


eo.000.00 


APPROPRIATIONS. 


June  10,  1872 $50,000 

March  3,  1873 50.000 

June  23,  1874 25, 000 

March  3,  1875 40.000 

August  14,  1870 70,000 

June  18,  1878 50,000 

March  3,  1879 20,000 

June  14,  1880 25,000 

March  3,  1881 25,000 

August  2,  1882 40,  000 

July  5,  1884 30,000 


August  5,  1886 $60,000 

August  11,  1888 60,000 

September  19,  1890 60,000 

July  13,  1892 60,00u 

August  18,  18W 15,000 

June  3,  1896 15,000 

March  3,  1899 15.000 

June  13,  1902 5,0Ui> 

Total 715.000 


ABOVE    VINCENNE8. 

No  work  was  in  progress  on  this  section  of  the  river  during  the  year, 
the  balance  available  being  too  small  to  permit  of  any  advantageous 
operations. 

Money  statement. 

July  1,  1906,  balance  unexpended $261.58 

June  30,  1907.  amount  expended  during  fiscal  year,  for  maintenance  of 

improvement 16.4.'* 

July  1,  1907,  balance  unexpended 245.13 


APPROPRIATIONS. 


March  3,  1881 $25,000 

August  2,  1882 30,000 

July  5,  1884 10,000 

August  11,  1888 5,000 

September  19.  1890. 5,500 

July  13,  1892 5,000 


August  18.  1894 $5,000 

June3,  1896 aOOO 

March  3.  1899 4,000 

Total 95,500 
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OOMMERCIAL  STATISTICS. 

The  only  commercial  statistics  available  for  the  year  are  giyen  in  the  following 
report  for  "  Operating  and  Care  of  the  Lock  and  Dam  at  Grand  Rapids." 


I  I  4. 

OPERATING  AND  CARE  OF  LOCK  AND  DAM  AT  GRAND  RAPIDS,  WA- 
BASH RIVER. 

The  project  and  estimate  for  the  operation  and  care  of  this  lock  and 
its  appurtenant  structures  during  the  fiscal  year  ending  June  30, 1907, 
contained  the  following  items : 

Regular  force $1,200 

Repairs,  etc 1, 400 

Miscellaneous 700 

Total 3,300 

The  item  for  repairs  provided  for  the  completion  of  the  abutment 
crib,  which  was  commenced  the  previous  year,  the  construction  of  a 
new  flatboat,  two  new  skiffs,  and  ordinary  repairs. 

Expenditures  during  the  year  were  for  the  payment  of  the  lock 
tender,  completion  of  extension  of  abutment  crib,  the  total  cost  of 
which  was  $1,511.21 ;  1  flatboat,  cost  $145.65 ;  2  skiffs,  cost  $48 ;  repairs 
to  sheeting  of  dam,  construction  of  new  fences  around  the  cottage  and 
Government  land  on  abutment  side  of  the  river,  repairs  to  walks, 
whitewashing  outbuildings,  and  other  minor  work. 

Summary  of  expenditures  on  account  of  operating  and  care  of  lock  and  dam  at 
Grand  Rapids,  Wabash  River,  during  the  fiscal  year  1907,  showing  general 
items  and  amounts  expended  under  each  heading. 


Item. 

Amount. 

Services • 

91,217.48 

Sopplles              

ll.fiO 

Materials 

l,2S2.tt 

Miscf^IlAiMwns - 

109.26 

Total 

2,fi21.11 

ALLOTMENTS. 


March  12.  1897 $240.00 

July  23,  1897 1,703.25 

July  15,  1898 1,451.35 

July  21,  1899 9,346.16 

July  17.  1900 -  7,752.52 

July  10.  1901 5,184.34 

July  29,  1902 1.  311.  38 


July  20,  1903 $326.89 

July  15,  1904 2,711.06 

July  17,  1905 172.14 

July  16,  19W5 __.  2,692.25 

Total - 32,891.34 
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OOMMEBClAIi  6TATI8TI06. 

St(Uenient  of  traffic  atid  commerce  passing  the  lock  at  Chran4  Rapids,  WtUnuh 
River,  for  the  fiscal  year  ending  June  SO,  1907. 


Fnaaenger 

Tow 

Qovemment . 

Barges 

Small  craft... 
Rafts 

Total... 


Kind  of  boat. 

Number. 

Tonnage. 

9714 

1.291 

;         t» 

S.M 

i              2 

50 

197 

16.S90 

1.085 

2,617 

:::::.:::::::::::::::::::::::::::::::::::::::::       m 

1          1  MC 

a6.M7 

1     ' 

Total  number  of  lockages  during  the  year  is  964. 

COMMEBCE. 


Coal 

Com 

Wheat... 

Shells  . . . 
Lumber  . 


Article. 


Quantitj. 


Timber . 
MiicellaneouH . 

Total .... 


Tkm*. 
42 
127 
151 

i.n4i 
sa 

6,6001 


PasBengera.  706. 


Comparative  statement  of  traffic  and  commerce  at  lock  at  Orand  Rapids,  Wabash 

River, 


Fiscal  year. 


Traffic. 


Steam- 
boats. 


1897. 
1806. 
1899. 
1900. 
1901  . 
1902. 
1903. 
1904. 
1905. 
1906. 
1907. 


land  flats. 


No. 


60 

46 

45 

49 

62 

48 

91 

189 

220 

514 

576 


No, 
80 
76 
53 
58 
68 
45 
82 
53 
90 
265 
197 


Rafts. 


Mlsoella- 
I   neous.   I 


Total. 


No. 


No. 

180 

199 

118 

100 

112 

171 

114 

249 

1,042 

1.846 

1,066 


Com- 
merce. 


No. 


248 

238 

267 

278 

297 

479 

1.897 

2.138 

1.886 


7bM. 
S.749 
2.374 
2.417 
6,419 
2,364 
2,448 
2,747 
4.S70 
8,025 
3,9901 
6.600i 


I  I  5. 
IMPROVEMENT  OF  WHITE  RIVER,  INDIANA. 

No  operations  under  thQ  existing  project  for  the  improvement  of 
this  river  were  in  progress  during  the  past  fiscal  year,  the  funds  under 
the  approved  estimate  being  almost  exhausted. 
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Full  report  of  project,  original  condition,  scope  of  improvement, 
etc.,  will  be  found  in  Annual  Report  of  the  Chief  of  Engineers  for 
the  fiscal  year  1896,  page  2244. 

Money  statenhent, 

July  1,  1906,  balance  unexpended $703.82 

July  1,  1907,  balance  unexpended 703.82 


APPROPSIATION8. 


March  3,  1879 $25,000 

June  4,  1880 20, 000 

March  3,  1881 20,000 

August  2,  1882 20,000 

July  5,  1884 10,000 

Augusts,  1886 7.500 


August  11, 1888 $5*000 

July  13,  1892 5,000 

August  18,  1898 5,000 

Junes,  1896 2,500 

Total 120,000 


116. 

IMPROVEMENT  OF  GREEN  RIVER  ABOVE  THE  MOUTH  OF  BIG 
BARREN  RIVER,  KENTUCKY. 

The  river  and  harbor  act  of  June  13,  1902,  provided  funds  for  the 
construction  of  the  second  lock  (No.  6,  Green  River)  proposed  in  the 
approved  project  of  August  11, 1891,  for  the  extension  of  slack-water 
navigation  on  this  part  of  the  Green  River  to  Mammoth  Cave,  Ky., 
and  this  lock,  although  not  quite  completed,  was  opened  to  traffic  on 
January  1,  1906. 

At  the  end  of  the  last  fiscal  vear  the  lock  and  its  appurtenant  struc- 
tures were  completed  except  for  the  work  stated  below  to  have  been 
done  during  the  present  fiscal  year.  This  consisted  in  the  completion 
of  the  wing  of  the  lower  shore  guide  wall ;  the  driving  of  guide  piles 
above  the  upper  river  guide  wall  and  the  completion  of  the  grillage 
between  the  sections  of  that  wall ;  the  construction  of  the  second  lock- 
tender's  cottage,  the  total  cost  of  which  was  $3,449.81,  and  the  grad- 
ing and  riprapping  of  1,438  square  yards  of  bank  below  abutment 
and  dam,  as  well  as  some  minor  work.  The  backing  above  the  dam 
has  not  been  completed,  but  it  is  intended  to  make  this  fill  by  the 
dumping  of  dredged  material  in  connection  with  regular  dredging 
operations. 

The  appropriation  has  now  been  exhausted  except  for  $485.43, 
which  is  retained  to  pay  for  land  to  be  used  for  a  roadway  to  connect 
the  United  States  land  on  the  abutment  side  with  the  nearest  public 
road.  In  connection  with  the  purchase  of  this  land,  I  wish  to  call 
especial  attention  to  the  great  delay  in  the  examination  of  land  titles. 
In  this  case  the  abstract  of  records  was  submitted  to  the  United  States 
district  attorney  for  this  district  in  October,  1906,  for  examination, 
pursuant  to  authority  of  the  War  Department,  March  26,  1906.  But 
progress  in  the  matter  has  been  so  slow  that  nothing  further  than  a 
preliminary  report,  dated  June  26,  1907,  has  been  received,  and  it  is 
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not  known  whether  a  satisfactory  title  can  be  obtained  in  the  ordinary 
way,  or  whether  condemnation  proceedings  will  be  necessary  to  clear 
the  title,  which  proceedings,  or  course,  will  involve  additional  long 
delay.  Another  case  in  point  was  the  acquisition  of  the  site  for  the 
construction  of  this  lock,  which  was  provided  for  by  the  act  of  June 
13,  1902,  but  actual  work  on  which  was  not  begun  before  June  14, 
1904,  the  delay  being  due  to  the  fact  that  the.  purchase  was  not  com- 
pleted until  January  16, 1904.  This  land  was  obtained  by  condemna- 
tion, the  regular  operations  of  which  consume  much  time,  but  the 
papers  in  the  case  were  completed  and  sent  to  the  United  States 
Attorney-General  about  the  end  of  August,  1903,  and  were  not 
received  back  until  January,  1904.  The  slowness  with  which  such 
papers  are  acted  on  is  undoubtedly  due  to  the  press  of  the  manv  other 
duties  of  the  officers  of  the  Department  of  Justice,  for  which  I  see 
no  remedy  unless  it  be  possible  to  get  that  Department  to  appoint  a 
special  agent  or  agents  whose  sole  duty  shall  be  the  examination  of 
land  titles  for  the  Engineer  Department. 

Money  statemetit, 

July  1,  1906,  balance  unexpended $9.0.37.74 

June  30,  1907,  amount  expended  during  fiscal  year,  for  works  of  im- 
provement       8,457.57 

July  1,  1907,  balance  unexpended 580.17 

July  1,  1907,  outstanding  llabUltles 94.74 

July  1,  1907,  balance  available 485.4.S 


APPROPRIATIONS. 


July  13,  1802 -.    $50,000.00 

August  18,  1894 25,000.00 

Junes,  1896 20,000.00 

March  3,  1899 85,673.20 


June  13,  1902 $180,000.00 

March  3,  1905 5,000.00 

Total 365,  673. 2() 


(X)MMERCIAL.   STATISTICS. 

Commercial  statistics  are  given  in  the  following  report  for  **  Operating  and 
care  of  locks  and  dams  on  Green  and  Barren  rivers.  Kentucky." 


1 1  ^. 

OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  GREEN  AND  BARREN 

RIVERS,  KENTUCKY. 

The  project  and  estimate  for  the  fiscal  year  ending  June  30,  1907, 
approved  July  16,  1906,  provided  as  follows : 

It  is  proposed  to  operate  the  several  locks  and  to  make  such  repairs  to  them, 
the  dams,  guide  cribs,  dwellings,  storehouses,  and  other  Government  property  at 
the  several  locks,  as  are  necessary  to  maintain  the  system  In  good  navigable 
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condition  and  keep  the  other  Government  property  in  repair,  in  connection  with 
which  worls  the  snagging  and  dredging  outfits  will  be  operated  to  keep  the  pools, 
lock  chambers,  and  entrances  thereto  free  from  deposits  of  mud,  leaves,  snags, 
and  other  obstructions  brought  into  them  by  the  varying  stages  of  water.  The 
system  now  comprises  seven  locks  and  dams,  viz,  Nos.  1,  2,  3,  4.  5,  and  6,  Green 
River,  and  No.  1,  Barren  River,  together  with  the  contiguous  land  and  buildings 
owned  by  the  United  States. 

The  estimate  for  the  fiscal  year  1907  is  summarized  as  follows : 

Regular  force $36,084.96 

Repairs 38, 905.  62 

Miscellaneous,  supplies,  and  contingencies 5,000.00 

Total 79,990.58 

On  account  of  the  exceedingly  unfavorable  working  season  of  1906, 
due  to  heavy  rains  and  frequent  rises  in  the  river,  a  large  portion  of 
the  repair  work  provided  for  in  the  foregoing  estimate  could  not  be 
completed  during  the  fiscal  year,  and  that  which  was  done  cost  very 
much  more  than  it  would  have  cost  if  done  during  a  working  season 
of  average  conditions. 

Under  the  project  and  the  estimate  mentioned  above  the  operations 
during  the  fiscal  year,  in  addition  to  the  ordinary  work  oi  passing 
traffic  through  the  locks  and  minor  repairs  incident  to  care  and  pres- 
ervation, were  as  follows: 

At  Lock  No.  1,  Green  Eiver,  mud,  drift,  snow,  etc.,  were  repeatedly 
cleaned  from  the  lock  walls,  gates,  cribs,  and  leaving.  The  lock  gates, 
flagstaff,  gages,  and  snubbing  posts  were  painted,  outbuildings  and 
fences  whitewashed,  and  weeds  cut  from  the  grounds. 

At  Lock  No.  2,  Green  River,  the  work  of  reconstructing  upper  and 
lower  shore  cribs,  in  progress  at  close  of  June,  1906,  was  completed — 
the  upper  crib  August  20,  1906,  and  the  Ipwer  crib  October  25,  1906. 
The  foundation  of  this  upper  crib  consists  of  the  old  timber  crib  upon 
which  was  placed  a  concrete  base  8  feet  wide  and  3  feet  high,  and 
upon  this  the  concrete  superstructure,  244  feet  long,  built  to  a  height 
level  with  the  top  of  the  lock  wall;  this  superstructure  has  a  base 
width  of  7  feet,  tne  rear  face  is  battered  so  as  to  give  a  top  width  of 
4  feet,  and  the  crib  is  supplied  with  five  snubbing  posts  and  two 
ladders. 

Material $1,305.28 

Labor 1.  793.  76 

Total 3.099.04 

The  foundation  for  the  lower  shore  crib  is  solid  rock  at  a  depth  of 
about  3  feet  below  lower  pool  level.  A  concrete  base  12  feet  wide  and 
4  feet  8  inches  high  was  first  constructed,  and  on  this  was  built  the 
superstructure,  176  feet  8  inches  long,  to  a  height  level  with  the  lock 
wall.  The  superstructure  has  a  base  width  of  11  feet;  the  rear  face 
is  battered  so  as  to  give  a  top  width  of  5  feet  and  is  supplied  with 
five  snubbing  posts  on  top  and  twelve  mooring  hooks  ana  three  lad- 
ders on  the  front  face.  A  hand  railing  runs  the  entire  length  of  the 
top. 

Material $4,364.08 

Labor 3.287.30 

Total 7,651.38 

A  concrete  walk,  78  feet  long  and  3  feet  wide,  was  constructed  at^ 
the  lockmaster's  cottage,  roofs  of  cottage  and  warehouse  painted; 
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the  lock  gates  were  also  painted,  mud,  leaves,  and  drift  repeatedly 
removed  irom  the  lock  walls,  cribs,  etc.,  and  fences  and  outbuildings 
whitewashed. 

At  Lock  No.  3,  Green  River,  no  work  was  in  progress  other  than 
that  necessary  to  remove  the  mud,  drift,  etc.,  deposited  by  the  repeated 
rises  in  the  riVer,  and  paint  the  lock  gates,  gauges,  and  flagstaff,  white- 
wash the  fences  and  outbuildings,  and  repaper  the  walls  and  ceilings 
of  the  cottages. 

At  Lock  No.  4.  Green  River,  the  old  timber  crib  abutment  was 
removed  and  replaced  with  a  concrete  structure  resting  on  a  pile 
foundation.  The  work  was  begun  August  1,  1906,  but  on  account  of 
the  frequent  rises  in  the  river  was  not  completed  until  December  3, 
1906.  The  abutment  is  supported  bv  97  round  beech  piles  25  feet 
long,  penetrating,  on  an  average,  22  Jeet  below  lower  pool  level ;  the 
heads  of  the  piles  extend  into  the  concrete  base  about  2  feet.  The 
base  is  95  feet  long,  16  feet  wide  for  a  distance  of  57  feet  from  the 
upper  face,  12  feet  wide  the  remaining  38  feet,  and  8  feet  high,  and 
has  a  wing  wall  19  feet  long,  16  feet  wide,  and  8  feet  high.  The 
concrete  superstructure,  11  feet  6  inches  wide  at  base,  extends  to  a 
height  one-half  inch  above  that  of  the  lock  walls,  and  is  battered  on 
the  rear  side  so  as  to  give  a  top  width  of  7  feet. 

Expended : 

Material $5,091.41 

Labor 7,430.57 

Barge  hire 1,512.00 

Total 14,033.98 

The  work  preparatory  to  reconstructing  the  rotted  section  of  the 
old  timber  upper  river  crib  with  concrete  was  begun  May  1,  1907, 
suspended  May  6,  resumed  June  21,  and  again  suspended  June  2*. 
Both  suspensions  were  on  account  of  high  water.  Expenditures  to 
date  are  as  f ollow\s :    • 

Material $1,005.82 

Labor 90.00 

Total 1.095.  ^ 

A  62-foot  section  of  the  old  lower  timber  crib  has  been  removed 
as  far  as  the  present  stage  of  water  permits.  The  material  for  its 
reconstruction  with  concrete  is  now  on  hand. 

Expended : 

Labor . $704.  52 

Material 1,452.59 

Total 2, 157. 11 

The  tools  and  appliances  stored  at  this  lock  have  been  cared  for. 
repaired  w^hen  necessary,  and  issued  for  service  when  needed;  mud 
and  drift  removed  from  the  lock  walls,  gates,  etc.,  lock  gates,  gauges, 
and  flagstaff  painted,  and  fences  arid  outbuildings  whitewashed. 

At  Lock  No.  5,  Green  River,  the  work  in  progress  June  30,  1906,  on 
the  roadway  was  completed  August  14,  1906.  Minor  repairs  to  the 
lower  crib  were  made  and  the  work  of  placing  a  new  roof  on  one  of 
the  cottages  nearly  completed.  The  old  heel  casting  and  the  pintle 
of  the  river  leaf  of  the  lower  gate  of  the  lock  were  found  to  be  broken 
and  were  replaced  with  new  ones.    On  April  20,  1907,  a  second  sink- 
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hole  appeared  above  the  upper  wine  wall  of  the  lock.  It  was  immedi- 
ately filled,  and  heavy  sheeting  placed  along  the  face  of  the  upper 
land  crib  and  well  back  in  the  shore  to  prevent  scour  by  the  water, 
which  was  observed  to  be  drawing  through  the  crib.  During  the  pres- 
ent season  it  is  proposed  to  remove  the  old  wood  floor  of  the  lock  and 
replace  it  with  one  of  concrete  and  make  such  other  repairs  as  will 
prevent  a  recurrence  of  the  sinks  and  leakage.  Fences  and  outbuild- 
ings were  whitewashed,  lock  gates  and  gauges  painted,  and  minor 
current  repairs  made  as  needed. 

At  Lock  No.  6,  Green  River,  1,146  square  yards  of  the  slope  below 
the  lock  were  graded  and  riprapped  and  434  cubic  yards  large  stone 
placed  below  the  dam  and  along  me  bank  on  the  abutment  side  of  the 
river.  An-  area  of  about  5,000  square  yards  between  the  cottages  was 
graded  and  set  in  Bermuda  grass;  a  cistern,  12  feet  in  diameter,  13 
feet  deep,  built ;  porch  steps  and  drains  constructed,  flagstaff  erected, 
fences  whitewashed,  and  lock  gates  painted. 

At  Lock  No.  1,  Barren  River,  there  was  driven  a  row  of  round 
hickory  guide  piles  extending  from  the  upper  face  of  the  upper  river 
crib  40  feet  up  stream.  The  piles  are  fastened  together  with  6  by  10 
inch  waling.  At  the  upper  end  of  the  row  a  cluster  of  3  piles  was 
driven  to  serve  as  a  bumper  for  craft  entering  the  approach. 

Expended : 

Labor $163.00 

Material 82.50 

Total - 245.50 

On  June  26,  1907,  a  cofferdam  was  placed  above  the  upper  gates  of 
the  lock,  the  mud  deposit  removed  from  the  upper  breast  wall,  and 
such  repairs  made  as  were  necessary  to  stop  leakage  through  the  wall ; 
the  gates  were  also  raised  and  adjusted. 

Expended : 

Labor $00.60 

Material 47.43 

Total 1 ^ 108.  as 

The  site  for  the  lower  river  crib  has  been  dredged,  scraped,  etc., 
preparatory  to  placing  the  timber  foundation.  All  necessary  ma- 
terial for  the  construction  of  this  crib  with  a  concrete  superstructure 
is  on  hand.    The  expenditures  to  June  30,  1906,  amount  to  $1,114.68. 

The  locks  gates  were  painted,  fences  and  outbuildings  whitewashed, 
mud,  drift,  etc.,  removed  from  the  lock  walls,  cribs,  etc.,  and  grass 
and  weeds  cut  from  the  grounds. 

Snag  boat  Wm.  Preston  Dixon. — ^This  boat  was  in  commission  the 
entire  year,  and,  together  with  her  crew,  was  engaged  in  the  general 
work  of  snagging  in  the  several  pools,  towing  material  for  the  repair 
work,  and  assistmg  in  that  work.  Following  is  a  summary  of  work 
done. 

As  snag  boat: 

Snags  removed  in  Pool  No.  1,  Green  River 9 

Snags  removed  in  Pool  No.  2,  Green  River 14 

Snags  removed  in  Pool  No.  3,  Green  River 20 

Snags  removed  in  Pool  No.  4,  Green  and  Barren  rivers 80 

Snags  removed  in  Pool  No.  5,  Green  River 7 

Snags  removed  in  Pool  No.  6,  Green  River 11 
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Ak  snag  boat — Continued. 

Trees  deadened  In  Pool  No.  4,  Green  and  Barren  rivers 12 

Trees  removed  in  Pool  No.  4,  Green  and  Barren  rivers 21 

Sunken  barges  removed  in  Pool  No.  1,  Barren  River 1 

Snags  removed  in  Pool  No.  1,  Barren  River 11 

Trees  deadened  in  Pool  No.  1.  Barren  River 1 6 

Miles  run  as  snagboat 892 

As  towboat : 

Derrick  boats  towed 58 

Barges  towed 188 

Dredges  towed 5 

Scows  towed 1 12 

Quarterboats  towed 4 

Miles  run  as  towboat . 5.277 

Miscellaneous : 

Inspection  trips  made '_ 9 

Miles  run  in  miscellaneous  work 1, 188 

The  furnace  of  this  boat  was  overhauled,  new  walls  and  liners  put 
in,  minor  repairs  made  to  boilers,  machinery,  decks,  roofs,  baths,  and 
the  boat  cleaned  and  painted. 

Expenditures : 

Material $363.90 

Labor. ea30 


Total 424.20 

Tov^hoat  Emerald. — This  boat  was  in  commission  the  entire  year 
and  was  engaged  in  miscellaneous  towing  in  connection  with  the 
repair  work  at  Locks  Nos.  2,  4,  and  6,  Green  River ;  snagging  opera- 
tions in  Rough  River;  inspection  work  and  acting  as  dredge  tender, 
as  follows: 

As  towboat : 

Derrick  boats  towed 40 

Barges  towed 188 

Dredges  towed 6 

Scows  towed _  7 

Miles  run  as  towboat 4.803 

As  dredge  tender : 

S<'ows   towed 116 

Material  towed cubic  yards—  9.455 

Miles  run  as  dredge  tender . (>4 

Miscellaneous : 

Trips  made 13 

Miles  run 271 

This  boat's  roof  was  repaired  and  painted,  new  fenders  put  on,  new 
liners  put  in  furnace,  new  flues  put  in  boiler,  cylinders  bored,  and 
minor  repairs  made  to  machinery. 

Dredge  No,  i,  Green  River, — This  boat  was  engaged  in  dredging 
operations  from  July  1,  1906,  to  January  15, 1907,  and  from  April  20, 
1907,  to  the  close  of  "the  fiscal  year.     A  synopsis  of  work  done  follows: 

Lock  No.  2,  Green  River : 

Mud  and  leaves  from  upper  approach cubic  yard8__  4.460 

Mud  and  leaves  from  lower  approach do 3. 810 

Lock  No.  4,  Green  River: 

Material  from  bar  below  lock do 46SJ 

Material  from  colter  above  abutment- _    . -    do 850 

Timber  from  coffer  above  abutment _- linear  feet 1,030 

Log  from  lock  chamber 1 

T^ock  No.  5.  Green  River,  material  from  bar  below  rock cubic  yards—  150 

IxK»k  No.  (>,  Green  River,  stumps  from  upper  approach 2 
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Pool  No.  6,  Green  River,  near  Mammoth  Cave  Landing : 

Material cubic  yards__  18, 770 

Stumps 5 

Logs 45 

At  mouth  of  Echo  River,  material cubic  yards__  580 

At  Big  Spring  bar,  material do 6,200 

At  Sanders's  ford,  material do 240 

At   Houchin's   ford,   material do 4,960 

At  Davis's  flsh  trap,  material do 4,970 

At  Davis's  flsh  trap,  logs J—  33 

At  Board  Cut  Island,  material cubic  yards..  980 

Between  Mammoth  Cave  and  Lock  No.  6,  snags 47 

Lock  No.  1,  Barren  River : 

Timber,  stone,  and  mud  from  lower  approach cubic  yards—  1, 130 

Mud  from  upper  approach do 600 

About  4,000  cubic  yards  of  the  sand  and  gravel  dredged  in  pool  No. 
6  were  loaded  onto  barges  and  transferred  to  Locks  2  and  4,  Green 
River,  for  use  in  the  concrete  works  at  those  locks.  The  crew  also 
assisted  in  the  repair  work  at  Locks  2  and  4,  Green  River.  The  boat's 
machinery  was  overhauled,  new  sheaves,  chains,  frictions,  and  spud 
put  in,  decks  patched,  and  new  roof  put  on  and  painted. 

Miscellaneous, — The  derrick  boats  and  other  floating  plant  received 
such  repairs  as  were  necessary  to  keep  it  in  serviceable  condition. 

Summary  of  expenditures  on  account  of  ^'Operating  and  care  of  Qreen  and  Barren 
rivers,  Kentucky"  fiscal  year  J907,  showing  items  and  amount  expended  under 
each  heading. 


ItemB. 


Amount. 


Servlcea $51,109.80 

Supplies 6,648.64 

MaterialB 20,945.80 


Miscellaneous . 


528.88 


Total 79,228.02 


Collections. 

1906. 

July   7.  Jett  &  Turner,  for  water  power  at  Lock  No.  2,  Qreen  River $50. 00 

.Tuly  30.  William  Boulton,  for  water  power  at  Lock  No.  1,  Barren  River.     55. 48 

1907. 

Jan.    7,  Jett  &  Turner,  for  water  power  at  Lock  No.  2,  Green  River 50. 00 

Jan.  12.  R.  C.  Bryant,  for  water  power  at  Lock  No.  2,  Green  River 150. 00 

Jan.  12.  Craig  Brothers,  for  water  power  at  Lock  No.  3,  Green  River 75.00 

Total 360.48 

All  of  these  collections  were  deposited  to  the  credit  of  the  Treasurer  of  the 
United  States. 


APPROPRIATIONS  AND  ALLOTMENTS. 


August  11,  1888 $135,000.00 


January  4,  1889 . 

July  20,  1889 

.July  17,  1890 

July  16,  1891 

July  15,  1892 

July  15,  1893 

July  13,  1894 

January  26,  1895— 

July  20,  1896 

September  2,  1896 . 
July  23,  1807 


167,112.00 
189.110.00 
53,  783.  47 
77, 807.  26 
46, 264.  26 
49, 730.  88 
25,  927. 23 
6,000.00 
51, 080.  31 
77, 684.  35 
57,459.61 


July  15,  1898 $70,219.76 

July  22,  1899 65,007.65 

July  17,  1900 69,349.64 

July  10,  1901 : 43,236.82 

July  30,  1902 105,629.33 

July  20,  1903 34,720.47 

July  25,  1904 23,610.25 

July  17,  1905 48,517. 10 

July  16,  1906 73,129.48 


Total 1,420,379.86 
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Statement  of  traffic  passing  the  locks  on  Oreen  and  Barren  rivers  from  July  1, 

1906,  to  June  SO,  1907. 


Qreen  River. 

Kind  of  boftt 

Lock  No.  1. 

Lock  No.  2. 

U>ck  No.  3. 

Lock  No.  4. 

Number. 

Tonnage. 

Number. 

Tonnage. 

Number. 

Tonnsge. 

Number. 

Tonnage. 

Paawnger 

Tow 

496 

1,084 

2 

2,626 

642 

809 

64,784 

60,674 

400 

614,786 

6,409 

641 

682 
98 
967 
297 
288 

67,840 
29,447 
10,271 
892,667 
2,850 

806 
57 
778 

203 
114 

67.406 
18,680 
8,614 

709 

476 
646 
201 
691 
212 
111 

67,016 
29  406 

GoYemineiit 

BftKes 

29,242 

828,228 

1,976 

^UMil  cmft         .    , 

Rafts 

Toua 

4,907 

786,962 

2,788 

492,298 

2,466 

427,688  1        2.438  |      440,866 

Locka^eB,  fiscal  year. 

8,601 

2,870 

2,619 

2,362 

fboat. 

Oreen  River.                      '      Barren  RlTer. 

Kindol 

Lock  No.  6. 

Lock  No.  6. 

Lock  No.  1. 

Number. 

Tonnage. 

Number. 

Tonnage. 

Number.  ToniMge. 

PuMDirer...... 

181 
847 
162 
570 
119 
67 

14,461 
19,964 
28,946 
180,600 

i.m 

166 
188 
107 
884 

478 
47 

12,719 

10,281 

8,467 

158,671 

481 

666 

869 
74 
446 

78 
9 

60,528 

18,466 

12,064 

126»a01 

580 

Tow 

Barges 

SmiHi  craft 

Bafts - - - 

Total 

1,486 

240,101 

1,800 

186,689 

1,680 

216.866 

Lockac:e8,  fiscal  year 

1,490 

1.460 

1.461 

Statement  of  commerce  passing  the  locks  on  Chreen  and  Barren  rivers  from  Jultf  i, 

1906,  to  June  30,  1907. 


Articles. 

Green  River. 

BaR«n 
River. 

Lock 
No.l. 

Lock 
No.  2. 

Lock 
No.  8. 

Lock 

No.  4. 

Lock 
No.  5. 

Lock 
No.  6. 

5S1^ 

Coal 

Tons. 

61,970 

266 

499 

1,067 

860 

2 

1,120 

1,081 

46 

281 

M« 

287 
44 

1,864 

282 

10,696 

166,287 

u.^ 

111,668 

186 

106 

21,148 

Ton*. 
666 

119 
890 
670 
866 
8 
891 
891 
64 
194 
1,101 

818 

29 

1,000 

1,091 

94 

6,812 

122,641 

14,817 

160,707 

141 

96 

17,064 

Tom. 

4,609 

122 

180 

562 

294 

8 

626 

284 

21 

16 

224 

1 

96 

19 

467 

649 

77 

667 

89,815 

TbiM. 

18,666 

149 

45 

277 

118 

6 

414 

840 

6 

72 

81 

4 

142 

8 

106 

226 

74 

192 

88,124 

18 

"'76,'9e8" 

15 

82 

10,364 

Tont. 

^•1 

•    Tbnt. 
60 
4 
188 

14.166 
208 

Corn 

Wbeat 

57 

Salt 

188 

806 

264 

Oil 

11 

879 

Whisky 

Flour 

180 
86 

2 
21 

61 
11 

494 

Sugar 

S19 

Molasses 

XI 

Cement 

4 

429 

Tobacco 

94 

Hides 

2 

Hay 

66 

10 
1 

208 

Straw 

4 

Cattle 

8 

45 

Swine  and  sheep 

82 

Horses  and  mules 

4 

91 

82,868 

s 

16 
»,6M 

95 

Lumber 

471 

Timber 

S.Cft 

Staves 

Shingles 

6 

94,640 

IflO 

22 

12,176 

71 
7,668 
6,880 

'■"28,814' 

28 

Ties,  railroad 

«,m 

Hoop  poles 

Manumctured  iron ,.,--., 

2 

6,777 

99 

Miscellaneous 

12,  SC 

Asphalt  . 

Total 

872,916 

271,762 

206,497 

135,820 

96,099 

68,681 

4S.9M 

Passengers number.. 

18,270 

6,226 

11,066 

7,484 

1,490 

1,460 

I»«i 

APPENDIX   I    I — RSPORT   OF    CAPTAIN    BURGBS8. 
OomparaUve  gtaiement  of  traffic  i»»4  oavuneroe. 

OBBBN   AND   BABSEN   RIVERS,   KENTUCKY. 


1817 


Tiaflic. 

Lock  Ne.  1.  Gveen  River 

Lock  No.  2.  Qreen  River 

Fiscal  year. 

Steam- 
boats. 

flats. 

Rafts. 

Miscel- 
lane- 
ons. 

Total. 

Steam- 
boats. 

No. 

flats. 

1 

1  Rafts. 

Miscel- 
lane- 
ous, 

Total. 

No. 

No. 

N9. 

No. 

No. 

No. 

No. 

No. 

No. 

1889 

284 
864 
876 

129 
.S86 
466 

860 

1,079 

1,082 

898 

914 

138 
111 
168 

901 
?.  480 

272 
776 
768 

107 
286 
368 

800 
768 
721 

15 
12 
24 

694 

1890 

1,842 
1,871 
1.697 

U91 

1892                  

787 
823 

449 
506 

184 
161 

J.  ;a8 
^.i04 

634 
304 

272 
379 

786 
746 

6 
9 

1893 

i;4S7 

1894 

832 

437 

602 

176 

-.047 

477 

383 

413 

9 

1.232 

1B95 

789 

606 

240 

264 

1..S99 

652 

494 

162 

46 

1.344 

Ig96 

1.143 
919 

668 
689 

620 
226 

162 
167 

J.  178 

LH41 

702 
986 

469 
632 

440 
239 

168 
262 

1,779 

1897 

2,068 

1898 

1,122 

882 

840 

200 

'.t.  Mi 

1.087 

847 

260 

182 

2,826 

1899 

1,174 

803 

670 

169 

•:  716 

»18 

819 

469 

184 

2,420 

1900 

1,068 

1,239 

481 

132 

/.  140 

946 

1.067 

521 

156 

2,710 

1901 

1,360 
992 

1,766 
1,113 

692 

189 

LnM56 

1,220 
820 

1,443 
927 

302 

137 

3.102 

1902 

630 

137 

•2,n2 

364 

256 

2,366 

1908 

1,077 
1.878 
1,339 

1,408 
2,127 
2.276 

608 

158 

i.  J46 

982 

1,044 

406 

229 

2,663 

1904          

838 

185 

i.i12S 

1,105 

1,884 

227 

207 

2,923 

1906 

464 

258 

1.  i21 

1,058 

1,297 

860 

231 

2,939 

1906            

1,449 

1,729 

262 

877 

11  H\7 

L096 

1,083 
987 

322 

236 

2,686 
2,783 

1907 

1,631 

2,606 

809 

642 

4  -J07 

1,221 

288 

297 

Tra 

fflc. 

Lock  No 

.  8,  Gree 

n  River 

Lock  No 

.  4,  Qreen  River 

Fiscal  year. 

- 

Steam- 
boats. 

BarKes 
and 

flats. 

Rsits. 

Mtscd- 
Isne- 

OUA. 

Total. 

Steam- 
boats. 

Barges 
and 
flats. 

Rafts. 

Miscel- 
lane- 
ous. 

Total. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

1889 

200 

200 

116 
126 
399 

49 
56 

141 

41 
86 

87 

61 
123 
134 

256 

1890 

340 

1891 

226 

67 

372 

101 

766 

761 

1892 

492 

806 

426 

212 

1,486 

619 

276 

206 

129 

1,2S2 

1898 

609 

269 

660 

249 

1,587 

653 

388 

292 

144 

1.882 

1894 

611 

469 

804 

227 

1,611 

592 

301 

117 

116 

1,216 

1896 

711 

466 

128 

212 

1,502 

866 

471 

64 

116 

1,507 

1898 

880 

486 

234 

238 

1.888 

1,807 

676 

112 

102 

2,197 

1897 

867 

622 

108 

144 

1.686 

1,249 

820 

68 

63 

2,176 

1898 

836 

618 

133 

167 

1,748 

1,192 

884 

39 

176 

2,291 

1899 

712 

632 

816 

220 

1,779 

1,078 

828 

159 

141 

2,201 

1900 

750 

695 

288 

158 

1,891 

1,099 

929 

122 

188 

2,288 

1901 

1.019 

1,081 

202 

108 

2,410 

1,847 

1,017 

75 

141 

2,680 

1902 

767 

780 

296 

228 

2.068 

1,012 

814 

102 

229 

2.167 

1908 

717 

707 

278 

233 

1,935 

1.049 

763 

111 

249 

2.171 

1904 

827 

898 

191 

146 

2,067 

910 

817 

68 

88 

1.881 

1906 

775 

910 

801 

171 

2,157 

1,1]6 

917 

84 

108 

2,219 

1906 

1.111 

646 

274 

262 

2,292 

957 

726 

117 

108 

1,908 

1907 

1.366 

778 

114 

203 

2,466 

1,224 

891 

111 

212 

2,488 
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Comparative  statement  of  traffic  and  commerce — Continued. 

GBEBN   AND  BABBEN   BIVEBS.    KKNTT7CKY— Continued. 


Traffic. 

Lock  No.  6,  Green  River. 

LockNo.6,OraeiiRlYer. 

Lock  Na  1.  Barren  Birer. 

Fiscal  year. 

i 

1^ 

1 

^ 

1 

1 

1 

1 

s 

1 

Ill^ 

1 

1 

1889 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 
112 
23 
342 
565 
518 
584 
618 
859 
Si2 
789 
826 
797 

No. 
57 
20 
177 
180 
290 
847 
885 

No. 
10 

8 

7 

86 
82 
22 
32 

No. 
85 
IS 
8 
30 
14 
42 
66 
86 

104 
86 

119 

108 
93 

108 

120 
53 

159 
71 
78 

No. 
264 

1890 

1 

64 

1891 

1 

529 

1892 

1 

" 'i!!!;; 

801 

1898 

j.... 

1 

1 

SH 

1894 

1 

....J 

M6 

1896 

j         1 

i,oa 

1896 

851     15 

1.2S1 

1897 

1 

451 
558 
628 
46? 

10 
1 
8 

4 
20 
10 
13 
5 
1 
8 
9 

1,407 

1896 

' 

1,429 

1899 

J....I 

1.476 

1900 

288 
876 
891 
898 
020 
731 
T74 
690 

266 
883 
888 
465 
646 
638 
480 
670 

47 
29 
58 
69 
49 
87 
78 
57 

76 
217 
182 
206 
207 
272 
104 
U9 

616 
1.005 
1,014 
1,125 
1,422 
1,728 
1,431 
1,486 

1 

1,366 

1901 

..  1...  1 

992  1  497 

859  -  499 

1,066  ,  658 

1  m 

1902 

r    ! 

1,476 

190S 

t     i 

IffiS 

1904 

1.... 

819 

961 

1,212 

998 

486 
404 
462 
445 

i;s6» 

1905 

1.5% 

1906 

290 
446 

167 
884 

52 

47 

123 
473 

632 
1,800 

i;7» 

1907 

1.680 

Fiscal  year. 


1896., 
1899. 
1900. 
1901. 
1902. 
1908. 
1904. 
1905. 
1906. 
1907. 


Commerce. 


Tont. 

193,475 

257,104 

378,684 

452,522 

885,548 

457,386 

329,896 

466,015 

842,495 

872,915 


Tow. 

161,841 

184.895 

288,948 

285.744 

242.722 

259,142 

253,979 

308,274 

242,601 

271,762 


Tbfw. 
109,107 
84,189 
172,016 
188.512 
158,037 
165.746 
179,702 
257,181 
201.012 
205,497 


TofU. 
84,761 
48.973 
139,580 
117.064 
110.468 
106.119 
108.294 
157.208 
111,816 
135,820 


Tom. 


47,098 
57,068 
47.940 
69,625 
09.226 
107,848 
75,468 
95.099 


Tbns. 


84.825 
56,621 


Tbiu. 
2S.4SS 
48.604 
83.855 
46,445 
80.616 
48,738 
32.96S 
38,486 
61.080 
43,996 


List  of  boats  plying  on  Green,  Barrett,  and  Roughs  rivers,  Kentucky,  during  fiscal 
year  ending  June  30,  1907. 


Name  of  boat. 


Character. 


Tonnage. 


Wm.  Praston  Dixon U.  S.  snaifboat 

Emerald U.S.  towboat. 

Eyansville |  Packet  boat .. 

BowllngOreen ; do 

Chaperon ! do 

Nellie do 

We  Three i do 

Leona , do 

Kalista I do 

Water  Lily I do 

Little  Clyde Tow 

Nellie  Willet do 

BlaryLacy ' do 

J.  M.Bowell I do 

Frances 

D.  A.  Nisbet 

Neptmie 

Mary  Stewart 


do., 
do- 
do., 
do 

uigmzea  oy 


yl^oogle 


200 
20 
144 
128 
95 
8S 
13 
12 
9 
9 
99 
96 
96 
91 
93 
86 
80 
77 
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List  of  boats  plyinff  on  Oreen.  Barren,  and  Rough  rivers,  Kpniucky,  etc. — Cont'd. 


Name  of  boat. 


Character. 


Tonnaire. 


Kenoifl Tow , 

Thoe.  Parker do 

Isabella do 

Old  Reliable do 

Penguin do 

EdipBe do 

AUie do 

Emma do , 

Alfred  Owen do 

Bemice do 

Samuel do ' , 

R.  Smith do 

Alma do 

Meter , do 

Norway do 

Edna  Russell do 

Messenger ] do 

James  K do 

Gertie  M do 

Cruiser do 

Brick do 

Shlloh do 

Island  Qu  een ' do 

Lavalla  D do 

Maud do 

Eel do 

Katherine do 

Beaver do 

8.  AY.  Sawyer do 

Augusta do 

Norton  L do 

Lena do 

R.  O.K do 

Duce I  Towboat 

Lydla  Wheeler ' do 

Levi do 

Jessie do 

White  Duck do 

R.Nash do 

Tillle do 

J.B.A I  Tugboat 

Edgar do 

Ingleside , do 

Clema Pleasure  boat. 

Lily ! do 

Little  May v.; do 

Stella do 

Raymond i do 

Victor  H I do 

Thelma i do 

Sweetheart. I do 

Agnes  May I do 


Ruth. 

Lady  Corinne . 

EthelT 

Geo.S 

Pearl 

Dayton 

Rambler 

Bertha  K 

Trail 

Lotus 

Little  Era 

J.  E.  Johnson.. 

Qulgg 

Sunbeam 

Skate 

Skipper 

Elsie 

Myrtle 

BliaaieMay  ... 
Alice  L.  Barr.. 


.do.... 

do.... 

....do.... 
....do.,.. 

do.... 

do.... 

do.... 

do... 

do.... 

do... 

do... 

do... 

do... 

do... 

do... 

do... 

do... 

do... 

do... 

Towboat. 


69 

69 

66 

64 

60 

67 

68 

68 

62 

51 

48 

44 

42 

89 

24 

37 

15 

14 

12 

13 

12 

11 

10 

10 

10 

10 

10 

10 

9 

9 

9 

9 

9 

8 

8 

8 

7 

7 

6 

6 

51 

87 

36 

2 

6 

4 

4 

4 

4 

8 

3 

3 

3 

2 

2 

2 

2 

2 
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118. 
IMPROVEMENT  OF  ROUGH  RIVER.  KENTUCKY. 

A  complete  s3mopsis  of  the  projects  under  which  the  improvement 
of  this  river  has  progressed  may  be  found  on  pages  2599  to  2602, 
Annual  Report  of  the  Chief  of  Engineers  for  1899. 

The  work  outlined  in  the  existing  project  has  been  completed. 

Expenditures  reported  below  were  for  pajment  of  freight  charges 
on  lumber  for  a  new  derrick  boat  built  during  the  precedinff  vear. 

Commercial  statistics  are  given  in  the  following  report  for  "Operat- 
ing and  care  of  lock  and  dam  on  Rough  River,  Kentucky." 

Money  stateTnent, 

July  1,  1906,  balance  unexpended $600.71 

.lune  30,  1907,  amount  expended  during?  fiscal  year,  for  maintenance  of 

Improvement 493.92 

July  1»  1907,  balanc?e  unexpended 106.79 

.Tuly  1,  1907,  outstanding  liabilitieR 17.27 

July  1.  1907,  balance  available 89.52 


APPROPRIATIONS. 

September  19,  1890 $25,000 

July  13,  1892 15.000 

August  18,  1894 22,500 

June  3,  1896 43,000 

Total 105.300 


I   I  9. 

OPERATING   AND   CARE   OF   LOCK   AND   DAM    ON   ROUGH   RIVER, 

KENTUCKY. 

The  estimate  and  project  for  the  operation  and  care  of  this  lock 
and  its  appurtenant  structures  during  the  fiscal  year  ending  June  30, 
1907,  contained  the  following  items,  the  fimds  tor  which  were  made 
available  by  allotment  July  12,  1906 : 

Regular  force $709.55 

Repairs,  supplies,  eic 800.06 

Total 1,509.55 

Expenditures  during  the  year  were  for  payment  of  lock  tender, 
messenger  service  between  the  lock  and  nearest  post  route ;  for  paint- 
ing the  lock  gates;  minor  current  repairs  as  needed;  clearing  drift 
from  dam  and  logs  from  approaches  to  the  lock;  riprapping  bank 
immediately  below  lower  shore  crib ;  removal  of  snags,  trees,  etc,  from 
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the  river  between  its  month  and  Hartford,  Ky.    A  summary  of  the 
latter  work  follows : 

Small  trees  removed,  placed  on  bank  and  cut  up 661 

Large  trees  deadened 1 

Stumps  and  snags  removed  and  placed  on  bank 50 

Logs  removed  and  placed  on  bank __  45 

Eartb  removed  and  placed  on  bank,  cubic  yards j  974 

Miles  worked  over 30 


Summary  of  expenditures  on  account  of  operating  and  care  of  Rough  River, 
Kentucky,  during  the  fiscal  year  1907,  shotcing  general  items  and  amount 
expended  under  each  heading. 


Items. 


Amount. 


Services $1,163.12 

Materials 92,50 

Total 1       1,246.(12 


ALLOTMENTS. 


July  23.  1897 $2,086.00 

July  22,  1899 714.97 

July  17,  1900 686.31 

July  10,  1901 763.66 

Augusts,  1902 1,079.62 

July  20,  1903 664.03 


July  14,  1904 $1,029.66 

July  17,  1905 1,117.04 

July  12,  1906 1,013.95 


Total 9, 155.  24 


COMMERCIAL   STATISTICS. 

Statetnents  of  traffic  and  commerce  passing  Lock  No.  i.  Rough  River,  Ken- 
tucky, from  July  1,  1906,  to  June  SO,  1907. 


Kind  of  boat. 


Passenger . . . 

Tow 

Government 

Barges 

Small  craft.. 
Rafts 

Total . . 


Tonnage. 


1,644 

1,981 

649 

18,616 

1,243 


23,882 


Total  number  of  lockages  during  the  fiscal  year  1907,  763. 

COMMERCE. 


Articles. 

Quantity. 

Articles. 

Quantity. 

Coal 

Tons. 
56 
99 
303 
42 
19 
62 
43 
22 
68 

Cattle 

Ttms. 
30 

Com   

Swine  and  sheep 

1 

Wheat 

Horses  and  mules 

6 

gait 

Lumber 

181 

Oil 

Timber 

29,619 
67 

Floor 

Manufactured  Iron 

Sugar 

477 

Cempnt 

Total 

Hay....:::::::::::....: 

30,984 

Number  of  passengers,  1,075.  ^^^^ 

For  list  of  boats  plying  on  this  river  see  page  1818  of  this  repor 
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Comparative  statement  of  traffic  and  commerce  at  Look  No.  U  Rough  River, 

Kentucky. 


Traffic. 

Com- 
merce. 

Fiscal  year. 

Steam- 
boats. 

Banres 
and  flats. 

BaftB. 

Mlaoella- 
neoos. 

Total. 

1891 

Tbiu. 
98.161 
60,000 
76,000 
64,401 
86,946 
80,445 
16,538 
16,488 
21,831 
41,411 
20,666 
21,708 
82,919 
83.076 
65,833 
36,800 
30.084 

1892 

1893 

1894 

1896 ! ! 

1896 

1 

1897 

1898 

si 

164 

70 

29 

178 
207 
270 
121 
111 
183 
115 
160 
151 
144 

154 
182 
168 
247 
191 
235 
187 
126 
808 
484 

483 
532 

770 
657 
505 
672 
650 

mn 

H75 

855 

1899 

1900 

260               72 
175  1           114 
98              105 
128               76 
182  ,           216 
192  ,           219 
257              164 
202                7fi 

1901 

1902 

1908 

1904 

1905 

1906 , 

1907 
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APPENDIX  J  J. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS  ON  LAKE  SUPERIOR. 


REPORT  OF  MAJ.  GRAHAM  D.  FITCH,  CORFti  OF  ENGINEERt^,  OFFICER 
ly  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1907. 


IMPROVEMENTS. 


1.  Harbor  at  Grand  Marais,  Minneflota. 

2.  Harbor  at  Agate  Bay,  Minnesota. 

3.  Harbor  at  Dulutb,  Minnesota,  and 

Superior,  Wisconsin. 

4.  Harbor  at  Port  Wing,  Wisconsin. 

5.  Harbor  at  Ashland,  Wisconsin. 

6.  Harbor  at  Ontonagon,  Michigan. 


7.  Waterway  from  Keweenaw  Bay  to 

Lake  Superior,  Michigan. 

8.  Harbor  at  Marquette,  Michigan. 

9.  Harbor  of  refuge,  Marquette  Bay. 

Michigan. 
10.  Harbor  of  refuge  at  Grand  Marais, 
Michigan. 


United  States  Engineer  Office, 

Duluth^  Minn.^  July  6^  1907, 
General:  In  compliance  with  (Jeneral  Orders,  No.  2,  War  De- 
partment, Office  of  the  Chief  of  Engineers,  Washington,  April  25, 
1907,  I  have  the  honor  to  transmit  herewith  my  annual  report  of  the 
works  under  my  charge  in  the  Duluth,  Minn.,  district  for  the  fiscal 
year  ending  June  30,  1907. 

Very  respectfully,  Graham  D.  Fitch, 

Major ^  Corps  of  Engineers. 
Brig.  Gen.  A.  Mackenzie, 

Chief  of  Engineers^  U.  S.  A. 


J  J  I. 


IMPROVExMENT  OP  HARBOR  AT  GRAND  MARAIS,  MINNESOTA. 

The  object  of  the  improvement  is  to  provide  a  harbor  for  purposes 
of  refuge  and  for  commerce. 

For  a  description  of  the  harbor  and  of  improvements  accomplished, 
see  reports  of  the  Chief  of  Engineers,  United  States  Army,  for  pre- 
vious vears. 

A  few  repairs  were  made  to  the  deck  of  the  east  breakwater  in 
September,  1906,  at  a  cost  of  about  $35. 

The  available  balance,  together  with  the  appropriation  recom- 
mended, will  be  expended  in  repairs  to  the  breakwaters  and  for 
maintenance. 
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Money  statement. 

July  1,  1906,  balance  unexpended $1,800.34 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907-    5, 000. 00 


June  'SO,  1907,  amount  expended  during  flseal  year,  for  maintenance  of 
improvement 


6,  800.  34 
137.02 


July  1,  1907,  balance  unexpended 6,663.32 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 ^ 2,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  1,  1879 $10,000 

June  14,  1880 10,000 

March  3,  1881 20,000 

August  2,  1882 20,000 

July  5,  1884 —  10,000 

Augusts,  1886 10,000 

August  11,  1888 15,000 

September  19.  1890 22,350 

July  13,  1892 10,000 


August  18,  1894 fS,000 

June  3,  1886 3,000 

March  3,  1899 30,000 

June  13,  1902 2,000 

March  3,  1905 2.000 

March  2,  1907 5,000 

Total 172,350 


COMMERCIAL   STATISTICS. 

Arrivals  and  clearances  of  vessels  at  Orand  Marais,  Minn.,  for  the  calendar  year 

1906. 


VeaseU. 

1 

j  Arrived. 

Cleared. 

Total. 
1.224 

Estimated 
net  regis- 
tered ton- 
nage. 

steam 

612 

612 

428.400 

1 

Incremse 

30 

7,000 

. 

Passengers  arriving.  2,467;  departing.  2,362;  total,  4,829. 
Receipts  and  shipments  of  freight. 


Receipts. 


Miscellaneous  merchandise 

Coal,  hard 

Meats 

Flour  and  mill  stuffs 

Lumber  (29,871  feet) 

Shingles  (21  M) 

Brick  (211  M) 

Manufactured  iron 

UTe  stock  (814  head) 

Total 


Tons. 


2,229 

11 

256 

2,738 

45 

2 

528 

163 

91 


6,068 


Shipments.  Tons. 

Miscellaneous  mercbandJM 7S9 

Fnrs 1 

Fish 75 

Cedar  Ues  (105, 000) 5.8S3 

Cedar  poles  (W,000) U.e25 

Pulp  wood  n74cords) MB 

Potatoes  (1,100  bushels) SS 

Lumber  (4,000.000  feet ) 6.000 

Shingles  (29  M) j  8 

Lath  (700M) '  175 

Total M,8B2 
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Total  receipts  and  shipments,  30,910  tons ;  decrease,  51,200  tons. 

Total  valuation,  $970,083 ;  decrease  under  1905,  $210,435. 

Logs  shipped,  17,000,000  feet  B.  M.,  valued  at  $255,000. 

Note. — ^The  great  falling  off  in  freight  tonnage  was  due  to  the  fact  that  in 
1906  nearly  all  the  pulp  wood  and  more  than  half  the  ties  and  poles  were  shipped 
from  different  points  of  the  shore  on  either  side  of  Grand  Marais,  while  in  1905 
and  the  two  years  previous  a  great  deal  of  this  freight  was  shipped  from  the 
harbor. 


J  J  2. 

IMPROVEMENT  OF   HARBOR  AT  AGATE   BAY,   MINNESOTA. 

For  a  detailed  description  of  this  harbor  see  earlier  reports  of  the 
Chief  of  Engineers,  United  States  Army. 

Repairs  to  the  east  breakwater,  where  damaged  by  the  storm  of 
November,  1905,  have  been  completed.  The  work  consisted  of  the 
renewal  of  the  deck,  the  upper  two  courses  of  wall  timbers  and  upper 
ties,  of  the  easterly  200  linear  feet,  and  a  few  wall  timbers  at  other 

Joints.  Repairs  were  also  made  at  two  points  where  the  breakwater 
ad  been  struck  by  vessels,  the  names  of  the  vessels  being  unknown. 
The  foregoing  work  was  done  by  J.  W.  Preston,  of  Duluth,  under 
agreement,  between  the  dates  of  May  31  and  June  20, 1907.  The  cost 
was  $1,644.11. 

The  case  of  the  United  States  v.  The  Davidson  Steamship  Company 
for  damages  to  the  east  breakwater  caused  by  the  steamer  Shenan- 
doah in  July,  1901,  was  decided  by  the  Supreme  Court  of  the  United 
States  March  25, 1907,  favorably  to  the  Government. 

This  case  has  been  in  the  courts  since  the  time  of  the  accident,  as 
noted  in  previous  annual  reports.  The  Government  charged  negli- 
gence on  the  part  of  the  vessel  master  in  not  possessing  himself  of 
the  proper  and  accessible  information  as  to  the  presence  of  the  un- 
finished breakwater  on  which  work  was  then  in  progress.  The  com- 
pany complained  of  contributory  negligence  in  a  failure  of  the  Gov- 
ernment to  have  proper  light  on  the  breakwater.  These  being  ques- 
tions of  fact,  the  verdict  of  the  jury  in  the  trial  court  was  accepted 
by  the  Supreme  Court  as  conclusive.  The  verdict  was  for  the  full 
amount  of  damages  claimed  by  the  United  States,  $4,012.50. 

This  decision  will  be  of  material  advantage  to  the  Government  in 
the  construction  and  maintenance  of  its  harbor  works  of  improve- 
ment, as  it  will  tend  to  make  navigators  more  careful  in  avoiding 
such  collisions. 

The  Duluth  and  Iron  Range  Railroad  Company  has  completed  a 
new  coal  dock  and  a  pulp-wood  dock,  has  rebuilt  the  No.  5  ore  dock, 
and  has  decided  to  build  an  additional  ore  dock,  the  sixth  one,  which 
will  be  located  next  to  No.  5.  This  is  to  be  built  of  steel  and  will  be 
the  only  ore  dock  of  steel  construction  in  this  country. 

The  available  balance,  together  with  the  appropriation  recom- 
mended, will  be  expended  in  repairs  to  breakwaters  and  for  mainte- 
nance. 
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Money  statement, 

July  1,  1906,  balance  unexpended 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907 _ 


$659.01 
4,000.00 


4,  659. 01 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 2, 542. 35 


July  1,  1907,  balance  unexpended 2,116.66 

July  1,  1907,  outstanding  liabilities 9.45 

July  1,  1907,  balance  available ^ 2,107.21 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition*  to  the  balance 
unexpended  July  1,  1907 2,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


August  5,  1886 $22,500.00 

August  11,  1888 15,000.00 

September  19,  1890 25,000.00 

July   13,   1892 30,000.00 

August  18,  1894 30,000.00 

June  3,   1896 50,000.00 

March  3,  1899 71,708.00 


June  13,  1902 $2,000.00 

March  3,  1905 2,000.00 

March  3,  1905  (allotment).  500.00 

March  2,  1907 4,000.00 

Miscellaneous 66. 19 


Total 252,  774. 19 


COMMERCIAL   STATISTICS. 

Arrivals  and  clearances  of  vessels  at  Agate  Bay,  Minnesota,  for  the  calendar 

year  1906, 


Vessels. 

Arrived. 

Cleared. 

Total. 

Estimated 

tered  ton- 
nage. 

Steam 

1,568 
401 

1.668 
401 

3,116 
802 

Tow 

Total 

1,969 

1,959 

8,918 

17.406,000 

Increase  in  vessels  over  1905,  384 ;  decrease  in  tonnage,  59,000. 
Passengers  arriving,  7,030 ;  departing,  6.335 ;  total,  13,365. 

Receipts  and  shipments  of  freight, 
[Tons  of  2,000  pounds.] 


Receipts. 

Tons.    '                          Shipments. 

Tons. 

Miscellaneous  merchandise 

9,316 
279,888 

1  , 

1  Iron  ore                   .             

9,189,592 
88,078 

Coal,  hard  and  soft 

1  Lumber  f  68  718  M  feet  B  M  ) 

Total 

289,204 

Total 

9,277.670 

Total  receipts  and  shipments,  9,566,874  tons;  Increase,  561,742  tons,  equal  to 
over  6  per  cent. 
Total  valuation,  $28.697,943 ;  Increase.  $4,327,133,  equal  to  nearly  18  per  cent 
Average  cargo  of  Iron  ore  In  1905,  5,832  gross  tons. 
Average  cargo  of  Iron  ore  In  1906.  5,949  gross  tons. 
Increase  for  1906, 117  tons,  equal  to  2  per  cent  r"i^r^n]o 
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J  J  3. 

IMPROVEMENT   OF    HARBOR    AT    DULUTH,    MINNESOTA,    AND    SUPE- 
RIOR, WISCONSIN. 

For  the  history  of  this  harbor  and  the  Government  improvements, 
see  Reports  of  the  Chief  of  Engineers,  United  States  Army,  for  1901, 
Appendix  K  K,  page  2828,  and  previous  years.  A  detailed  descrip- 
tion of  the  condition  of  channels  and  other  improvements  is  given 
in  Bulletin  No.  17,  issued  April,  1907,  from  the  office  of  the  Survey 
of  Northern  and  Northwestern  Lakes,  pages  43  to  54. 

Shoals, — The  following  shoals  have  been  removed  from  the  harbor 
during  the  year  ending  June  30,  1907. 

The  two  shoals  mentioned  in  the  Annual  Report  of  the  Chief  of 
Engineers  for  1906,  j)age  1696,  in  front  of  the  Hanna  coal  dock  and 
Boston  coal  dock,  which  were  caused  by  the  operation  of  filling  these 
docks  with  sand,  were  removed  by  the  owners  of  the  properties  during 
the  fall  of  1906,  and  without  expense  to  the  Government. 

A  small  shoal  was  discovered  in  Duluth  Harbor  Basin  in  May, 
1907,  by  a  vessel  running  onto  it.  It  was  situated  about  75  feet  south 
of  the  west  end  of  the  north  pier  of  Duluth  Canal,  and*  had  a  least 
depth  of  18.3  feet  at  low  water.  It  was  removed  by  the  United  States 
May  11,  1907,  at  a  cost  of  $164.58.  The  work  was  done  by  a  dipper 
dredge  of  the  Great  Lakes  Dredge  and  Dock  Company,  at  a  price  of 
$25  per  hour,  including  time  of  towing  to  and  from  the  work. 
Amount  of  material  removed  was  85  yards.  It  was  rubble  and  sand, 
and  was  probably  a  point  left  by  the  dredge  in  removing  the  old  north 
pier  eight  years  ago.  It  lay  between  the  lines  of  regular  soundings 
of  this  locality,  and  so  escaped  detection. 

The  shoaling  in  the  Superior  Harbor  Basin  and  Superior  Front 
channel  caused  by  deposits  from  the  Nemadji  River,  and  mentioned 
in  the  annual  report  for  1907,  page  1696,  increased  during  the  early 
months  of  this  season  and  resulted  in  the  grounding  of  two  vessels. 
Dredging  by  the  United  States  between  the  dates  of  June  6  and  15, 
1907,  under  an  informal  contract,  in  order  to  relieve  present  neces- 
sities, removed  some  of  the  worst  portion  of  this  shoal,  for  an  area 
of  2.2  acres.  The  work  was  done  by  the  Duluth-Superior  Dredging 
Company,  and  23,113  yards  were  removed,  at  12  cents,  making  a  con- 
tract cost  of  $2,773.56.  This  dredging  will  allow  vessels  drawing  18 
feet  to  use  this  channel.  The  removal  of  the  remainder  of  this  shoal 
will  be  done  under  another  contract  about  to  be  entered  into. 

Parking  grounds  at  Diduth  Canalj  North  Park. — For  protection 
against  heavy  seas  an  inner  concrete  parapet  3  feet  high  was  built 
along  the  main  concrete  pier,  for  a  distance  of  540  feet,  and  provided 
with  three  sets  of  concrete  steps  for  passing  over  it.  The  grounds  were 
graded  and  terraced.  A  surfacing  of  black  soil  was  spread  over 
about  90  per  cent  of  the  area.  Concrete  retaining  walls,  steps,  and 
copings  were  built  around  the  engineer  building.  Concrete  walks 
were  built  throughout  the  grounds,  6  to  8  feet  wide  for  a  linear  dis- 
tance of  1,117  feet.  A  concrete  pavement  6  inches  thick  was  built 
over  the  "  spillway,"  an  area  27.5  by  125  feet  lying  between  the  outer 
and  inner  sea  walls.  A  portion  of  the  outer  concrete  sea  wall  37 
feet  in  length,  which  had  settled  by  reason  of  a  poor  foundation,  and 
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was  damaged  by  storms,  was  rebuilt,  and  reenforced  by  steel  so  as  to 
be  self-sustaining.  The  inner  concrete  sea  wall,  which  "had  been  dam- 
aged by  the  storm  of  1905,  was  also  repaired.  Coarse  gravel  was 
used  for  filling  places  where  settlements  had  occurred  by  leakage  of 
sand  through  the  piers.  The  foregoing  work  was  during  the  fall  of 
1906. 

Grass  seed  was  sown  on  the  north  park  grounds,  and  the  terrace 
around  the  engineer  building  was  turfed,  amounting  to  446  yards,  at 
18  cents. 

South  Park. — During  May  and  June,  1907,  an  inner  sea  wall  was 
built  to  a  height  of  6  feet  above  the  wade  of  the  grounds  and  founded 
6  feet  below  27*ade  for  a  protection  from  waves.  It  is  parallel  to  the 
outer  sea  wall  and  38  feet  from  it;  also  an  inner  parapet  520  feet 
long  along  the  concrete  south  pier,  to  a  height  which  varies  from  3 
feet  to  6  feet  above  the  promenade,  according  to  the  exposure  to 
waves.  There  is  now  under  construction  a  new  concrete  wall  to 
replace  the  105  feet  of  park  wall  along  the  south  line  of  the  South 
Park,  which  was  destroyed  by  the  storm  of  1905. 

The  improvements  on  the  canal  parks  have  been  made  by  hired 
labor,  with  the  exception  of  the  one  item  of  sodding,  which  "was  by 
contract.  Material  for  concrete  (cement,  gravel,  and  sand)  anS 
coarse  gravel  for  filling  was  furnished  under  contract,  after  inviting 
bids  in  the  usual  manner.  Other  material,  including  lumber  for 
molds,  iron  for  reenforcement  and  fastenings,  was  purchased  in  open 
market.  The  cost  of  the  foregoing  work  at  the  canal  parks  for  the 
past  fiscal  year  is  estimated  at  $9,000.  The  work  is  uncompleted  and 
now  in  progress. 

Maintenance  of  canal  piers, — Some  riprap,  to  the  amount  of  3,161 
tons,  was  placed  behind  the  piers  at  two  points  where  there  was  no 
back  filling  and  a  washout  had  occurred  during  a  severe  storm,  as 
mentioned  m  the  Annual  Report  of  the  Chief  or  Engineers  for  1906, 
page  1701.  Coarse  gravel  was  also  used  with  the  riprap  to  prevent 
the  movement  of  sand  under  the  piers.  This  riprap  was  further 
intended  to  strengthen  the  piers,  as  the  timber  cribs,  by  reason  of 
their  elasticity,  permitted  considerable  vibration  during  severe  storms, 
and  the  concrete  superstructure,  having  joints  between  the  monoliths 
separated  only  by  a  layer  of  tarred  felt,  suffered  considerable  spawl- 
ing  at  the  edges,  although  the  aligment  of  the  piers  remained  perfect 
and  no  settlement  occurred. 

The  riprap  above  mentioned  was  rock  which  was  excavated  in  the 
fall  of  1906  from  the  base  of  the  old  south  pier  at  the  Superior 
Entry  by  the  Government  scow  with  derrick  and  grapple,  m  the 
process  of  rempving  the  old  piers,  and  the  rock  would  have  otherwise 
been  wasted.  A  fair  proportion  of  the  cost  of  tug  hire  and  labor  in 
placing  this  rock  at  the  canal  piers  is  estimated  at  $399. 

The  coarse  gravel  placed  behind  the  piers  with  the  riprap  as  above 
stated  amounted  to  about  1,000  yards.  This  was  excavated  from 
the  north  shore  of  the  lake,  about  one-half  mile  from  canal,  by  means 
of  the  Government  scow  with  derrick  and  orange-peel  excavator,  at  a 
cost  of  $331.  Additional  rock  and  gravel  will  be  required  for 
properly  strengthening  the  piers. 

The  United  States  derrick  and  grapple  was  also  used  for  the  pur- 
pose of  removing  the  remaining  superstructure  of  the  timber  cribwork 
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of  the  old  abandoned  north  pier  of  the  Diiluth  Canal,  which  stands 
outside  the  present  concrete  pier,  down  to  below  the  water  surface. 
The  cost  of  this  excavation  was  about  $109. 

Maintenance  of  the  ornamental  lamps  on  the  canal  piers, — There 
are  67  cast-iron  lamp-posts.  The  maintenance  of  these  has  included 
the  taking  down  and  storing  for  the  winter  44  of  the  posts  which 
stood  seaward  of  the  shore  line,  to  prevent  destruction  bv  storms 
and  the  replacing  of  them  in  the  spring;  the  renewal  of  4  broken  posts 
and  60  incandescent  lamps ;  new  ruse,  wire,  couplings,  and  the  testing 
and  repairs  of  w^iring  by  electricians.  The  cost  oi  this  for  the  fiscal 
year  has  been  about  $563.  The  electric  current  for  the  lamps  is  fur- 
nished by  the  city  of  Duluth.  The  current  is  turned  on  fOr  only  three 
or  four  hours  during  the  early  portion  of  the  night  and  for  about 
three  months  during  the  busiest  season  of  passenger  travel  on  the  lake. 

Interstate  Bridge. — On  August  11, 1906,  the  steamer  Troy  ran  into 
the  draw  span  oi  the  Dulutn-Superior  bridge  at  the  Gate,  usually 
known  as  the  Interstate  Bridge,  causing  it  to  collapse  and  fall  into 
the  water,  and  closing  both  draw  openings  to  navigation.  To  pre- 
vent a  prolonged  stoppage  of  vessel  traffic  pending  the  removal  of 
the  wrecked  span,  which  is  485  feet  long  and  58  feet  wide,  the  Great 
Northern  Railwav  Companv,  owner  of  the  bridge,  removed  the  south 
fixed  span,  which  is  300  feet  long  and  stood  over  deep  water,  by 
means  of  scows,  and  placed  it  on  temporary  pile  piers  in  shallow 
water  on  the  west  side  of  the  West  Gate  Basin. 

The  work  of  removing  the  wrecked -span  and  placing  it  on  the 
draw-rest  pier  for  repairs  was  commenced  by  the  owners  in  Novem- 
ber, 1906,  and  has  proceeded  slowly.  At  this  date  (June  30,  1907) 
the  south  arm  of  the  span  has  been  placed  on  the  draw  rest,  but  the 
south  opening  is  not  free  from  obstruction  on  account  of  continued 
wrecking  operations.  It  is  doubtful  whether  the  bridge  will  be 
rebuilt  and  ready  to  operate  before  the  end  of  this  season.  This 
delay,  while  greatly  discommoding  interurban  traffic,  does  not  aflPect 
navigation  materially. 

The  draw  span  is  to  be  rebuilt  on  the  same  plan  of  construction 
as  before,  but  under  a  license  from  the  Secretary  of  War  a  change 
in  height  has  been  allowed,  and  the  entire  bridge  will  be  raised  3 
feet  higher,  making  the  clear  height  23  feet  above  low  water  instead 
of  20  feet.  This  change  is  for  the  purpose  of  allowing  a  greater  num- 
ber of  the  smaller  class  of  vessels,  including  tugs,  to  pass  under,  and 
thus  reduce  the  number  of  occasions  for  swinging  the  span,  which  will 
be  to  the  advantage  of  traffic  over  the  bridge. 

In  regard  to  the  cause  of  the  accident,  information  obtained  by 
this  office  shows  that  the  bridge  was  not  opened  promptly  upon  the 
signal  from  the  vessel,  on  account  of  the  absence  of  one  of  tne  gate 
tenders,  as  was  usual  at  that  hour  of  the  night  (between  1  and  2 
o'clock).  It  is  claimed,  on  the  other  hand,  that  the  vessel  was  ap- 
proaching the  bridge  at  too  high  a  speed. 

The  owners  of  the  bridge  commenced  a  suit  in  law  to  recover  dam- 
ages from  the  steamer,  and  both  parties  collected  evidence.  The  only 
result  of  the  litigation  thus  far  known  to  this  office  has  been  to  settle 
the  question  of  jurisdiction  in  the  trial  courts. 

Request  was  made  by  this  office  October  18,  1906,  to  the  United 
States  district  attorney  at  St.  Paul,  Minn.,  that  proceedings  be  com- 
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menced  for  the  prosecution  of  the  owner  of  the  bridge  for  failure  to 
open  the  bridge  upon  a  signal  from  the  vessel,  and  facts  were  cited 
indicating  gross  negligence.  The  reply  of  the  United  States  attorney 
stated  that  he  would  be  glad  to  consider  the  case  submitted  by  my 
letter  at  the  earliest  opportunity,  but  so  far  I  have  not  been  advised 
of  any  action  taken  in  the  matter. 

Northern  Pacific  Railroad  bridge. — ^This  bridge  crosses  St.  Louis 
Bay  one-half  mile  west  of  the  Gate.  A  revocable  license  was  granted 
by  the  Secretary  of  War  March  24,  1906,  for  rebuilding  this  bridge, 
with  an  increase  in  the  size  of  the  draw  openings  from  the  present 
width  of  100  feet  to  125  feet,  and  for  placing  the  Wisconsin  span  cen- 
ter about  190  feet  farther  to  the  nortn.  Later  it  came  to  the  knowl- 
edge of  this  office  that  the  vessel  interests  were  dissatisfied  with  the 
proposed  width  of  the  draw  openings  and  with  the  location  of  the 
Minnesota  draw  span.  On  looking  into  the  matter  I  became  con- 
vinced that  these  objections  were  not  without  reason  and  should  be 
considered.  A  careful  investigation  was  then  made  (in  October, 
1906),  in  which  the  ve&sel  interests  and  also  representatives  of  the 
railway  company  were  given  full  opportunity  to  express  their  views. 
The  conclusion  was  reached  that  the  plans  should  be  altered,  and 
recommendations  were  made  in  my  report  to  the  Chief  of  Engineers, 
dated  October  22, 1906,  that  the  license  of  March  24,  1906,  be  revoked, 
that  the  draw  openings  be  increased  to  175  feet,  and  that  certain 
changes  be  made  m  the  position  of  the  Minnesota  spans.  An  indorse- 
ment by  the  Chief  of  Engineers  concurred  in  the  desirability  of  said 
changes,  and  a  request  addressed  by  the  Secretary  of  War  to  the 
president  of  the  Northern  Pacific  Railway  Company,  dated  November 
1,  1906,  resulted  in  the  abandonment  oi  the  plans  under  which  the 
company  had  already  begun  the  work  of  construction,  and  the  adop- 
tion of  the  changes  recommended.  In  accordance  with  the  foregoing, 
new  plans  were  submitted  by  the  railway  company  January  5,  1907, 
and  the  same  were  approved  by  the  Secretary  of  War  January  22, 
1907.  These  plans  provide  for  two  openings  of  175  feet  each  (instead 
of  the  present  widths  of  100  feet^  at  each  of  the  two  draws.  The 
center  of  the  Minnesota  draw  will  be  about  215  feet  farther  south 
than  it  is  at  present,  and  the  rafting  span  (with  an  opening  of  150 
feet)  will  be  placed  between  the  draw  span  and  the  snore  of  Rices 
Point ;  that  is,  north  of  the  draw  span  instead  of,  as  at  present,  south 
of  the  draw.  The  center  of  the  Wisconsin  draw  will  be  placed  about 
250  feet  north  of  its  present  position.  These  changes  in  position  of 
draw  spans  are  to  facilitate  the  movement  of  vessels  in  passing  through 
the  two  bridges,  which  are  one-half  mile  apart,  ana  also  to  enable 
vessels  to  enter  and  leave  more  easily  the  slips  immediately  to  the  west 
of  the  Wisconsin  draw. 

The  permit  of  the  Secretary  of  War  requires  that  the  work  of 
reconstruction  shall  be  completed  by  the  opening  of  navigation  in  the 
spring  of  1908. 

The  Government  has  made  arrangements  for  dredging  in  the  vicin- 
ity of  the  Northern  Pacific  bridge  m  order  to  adapt  the  channels  to 
the  altered  positions  of  the  draw  spans. 

On  November  18,  1906,  the  steamer  James  E.  Davidson  collided 
with  the  south  pier  of  the  Minnesota  draw  span  of  the  Northern 
Pacific  bridge,  completely  wrecking  the  pier  and  the  160-foot  fixed 
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span  adjoining  the  draw  span  to  the  south,  the  north  end  of  which 
rested  on  this  pier.  The  draw  was  open  at  the  time  of  the  accident 
and  was  uninjured.  The  company  removed  the  fragments  of  the 
wrecked  pier  which  obstructed  the  channel,  and  built  a  temporary 

?ile  trestle  where  the  fixed  span  stood  to  support  the  railroad  track, 
'he  wrecked  span  lay  in  the  water,  out  of  the  path  of  vessels,  until 
May,  1907,  when  it  was  removed  by  the  railway  company.  No  par- 
ticular cause  or  reason  has  been  assi^ed  for  the  last-named  accident, 
but  collisions  with  the  piers  of  this  bridge  have  been  of  frequent 
occurrence.  Less  than  three  weeks  previously  the  same  pier  was 
struck  by  the  schooner  John  Fritz^  October  30,  1906,  and  damaged  so 
as  to  prevent  the  passage  of  trains  for  a  time.  The  present  width 
of  draw  openings  leaves  insufficient  margin  for  the  movement  of 
vessels,  and  the  bridge  piers  are  rather  unsubstantial. 

Rules  and  regulations, — By  authority  of  the  Acting  Secretary  of 
War,  under  date  of  August  23,  190G,  the  rules  for  this  harbor  were 
amended  by  inserting  a  paragraph  requiring  vessels  to  give  a  signal 
when  approaching  the  Aerial  Bridge. 

In  view  of  recent  serious  bridge  accidents  in  this  district,  it  was 
deemed  advisable  to  revise  the  rules  of  this  harbor  with  special  refer- 
ence to  signals  for  opening  bridges  and  the  speed  of  vessels  while 
navigating  channels,  with  a  view  to  securing  greater  safetv  in  the 
passage  of  bridges  by  vessels,  and  this  revision  was  undertaken  dur- 
ing the  winter  months  of  1906-7.  A  preliminary  draft  of  proposed 
rules  was  prepared  after  a  careful  study  of  the  subject  and  submit- 
ted to  68  firms  and  individuals,  including  vessel  men,  railroad  and 
city  officials^  and  others  supposed  to  be  interested,  inviting  com- 
ments. This  elicited  numerous  responses,  containing  words  of 
approval  or  criticism  or  further  suggestions.  Whenever  the  criti- 
cisms seemed  well  founded,  changes  were  made.  The  draft  of  rules 
received  further  modifications  in  the  office  of  the  division  engineer, 
and  finally  by  the  Chief  of  Engineers.  These  rules  and  regulations 
were  issued  by  the  Acting  Secretary  of  War  under  date  of  April  13, 
1907,  to  be  in  force  from  and  after  May  1,  1907,  and  the  same  were 
printed  and  given  publicity  in  the  manner  prescribed  by  law.  They 
can  be  found  on  pages  1-9,  Supplement  No.  1,  1907,  to  Bulletin  No. 
17,  issued  by  the  Lake  Survey  Office  at  Detroit,  Mich. 

Examination  of  channels. — Soundings  were  taken  through  the  ice 
during  the  winter  of  1906-7  at  a  number  of  places  where  shoaling 
was  thought  possible  to  have  occurred  either  from  natural  causes 
or  from  the  escape  of  material  used  by  private  parties  in  the  opera- 
tion of  filling  wharves.  Among  the  localities  examined  were  the 
following : 

Minnesota  channel,  St.  Louis  River,  from  the  Grassy  Point  Bridge 
up  to  the  north  side  of  Spirit  Lake,  a  distance  of  4^  miles.  This  chan- 
nel from  its  location  is  considered  liable  to  shoaling  in  case  of  a  heavy 
flood  in  the  river.  Such  a  flood  has  not  occurred  since  the  completion 
of  this  channel  in  1902.  The  soundings  taken  in  December,  1906,, 
show  no  shoaling  of  importance.  There  is  a  little  next  to  the  left 
or  westerly  bank  at  the  upper  end  of  the  curve  near  the  outlet  of 
Spirit  Lake,  but  not  enough  to  form  an  obstruction. 

North  channel  of  St.  Louis  Bav  and  the  Superior  Front  channel 
in  Superior  Bay  in  vicinity  of  the  iBoston  coal  dock,  Hanna  coal  dock, 
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and  the  Northwestern  coal  dock  No.  1 ;  the  West  Gate  Basin,  where 
cables  had  been  placed  in  a  trench,  where  material  had  been  dredged 
for  filling,  and  for  placing  a  bridge  span  on  temporary  sup^rts ;  at 
some  new  slips ;  in  the  Superior  Front  channel  and  the  Superior  Har- 
bor Basin,  where  shoaling  had  occurred  by  deposits  from  the  Nemadji 
River;  the  Duluth  Canal  and  the  Superior  Entry. 

Other  soundings, — Soundings  were  taken  in  the  lake  at  Superior 
Entry  to  cover  the  area  where  breakwaters  are  to  be  constructed. 
Soundings  were  also  taken  in  the  lake  at  Duluth,  covering  an  area 
of  about  2  miles  by  3  miles,  and  in  the  harbor  adjoining  the  Duluth 
Harbor  Basin,  to  secure  data  (when  it  could  best  be  obtained  by 
soundings  through  ice),  which  it  was  expected  would  be  required, 
for  an  investigation  of  the  needs  of  Duluth  Harbor. 

An  ice-boring  machine  was  used  for  the  greater  part  of  this  work. 
A  total  of  32,170  soundings  were  taken  during  the  winter  at  an  aver- 
age cost  for  field  work  of  4  cents  for  each  sounding. 

Stability  of  Minnesota  Point, — The  shore  line  ot  Minnasota  Point 
was  surveyed  in  September,  1906,  and  a  comparison  made  of  the  aver- 
age position  at  the  time  of  four  surveys  made  in  the  years  1874,  1885, 
1902,  and  1906. 

The  most  important  result  is  that  for  the  portion  of  the  Point 
where  no  dumping  of  dredged  material  has  been  done  on  the  lake 
front  (a  distance  of  about  3  miles)  there  has  been  som^  advance  of 
the  shore  line  seaward  during  each  interval  between  two  consecutive 
surveys.  The  rate  of  this  advance  seaward  has  been  diminishing  with 
time,  so  that  during  the  last  interval  the  position  has  been  nearly  sta- 
tionary. During  tne  first  interval  of  twelve  years  the  advance  sea- 
ward was  13  feet,  showing  a  rate  of  1.1  feet  annually.  In  the  second 
interval,  seventeen  years,  the  advance  was  7  feet,  or  0.4  foot  per  year. 
In  the  third  interval,  four  years,  the  advance  was  2  feet,  or  0.5  foot  per 
year. 

This  tendency  to  advance  seaward,  even  though  at  a  rate  recently 
so  small  as  to  be  practically  stationary,  argues  for  the  permanency 
of  this  narrow  strip  of  land,  as  far  as  regards  the  action  of  storm 
waves  in  Lake  Superior. 

For  those  portions  of  Minnesota  Point  where  dredgings  have  been 
deposited  on  the  lake  front  the  advance  of  the  shore  line  has  been 
greater  and  in  accordance  with  the  amount  of  the  deposits.  The 
maximum  advance  since  1874  has  been  about  300  feet,  which  is  at  a 
point  about  1  mile  from  the  Duluth  Canal. 

On  the  harbor  side  of  Minnesota  Point  there  has  been  along  much 
of  the  distance  a  very  considerable  erosion  during  the  above-men- 
tioned term  of  years.  Several  causes  may  have  contributed  to  this: 
(a)  The  cutting  of  the  Duluth  Canal,  in  1871,  which  diverted  the 
current  of  the  St.  Louis  River  to  the  northerly  portion  of  Superior 
Bay,  where  there  was  formerly  comparatively  quiet  water;  (6)  the 
instability  of  the  soil,  some  of  which  is  boggy;  {c)  swells  coming  in 
through  the  Duluth  Canal  during  storms,  which  attack  the  shore 
with  considerable  severitj^  for  a  distance  of  half  a  mile  or  so  from 
the  entrance;  {d)  the  action  of  waves  generated  within  the  harbor; 
{e)  the  prevalence  of  high  stages  of  water  in  recent  years,  which 
intensifies  the  eflPect  of  wave  action. 
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Superior  Entry. — ^The  contract  for  dredging  part  of  the  trench  for 
the  new  south  concrete  pier  was  completed  on  August  11,  1906. 
Work  was  commenced  on  the  trestle  and  bearing  piles  for  the  pier 
beyond  the  shore  line  on  August  6  and  prosecuted  until  August  17. 
Concrete  work  was  begun  on  August  16,  but  discontinued  on  August 
21,  when  all  work  on  the  south  pier  was  suspended  by  direction  of 
the  Chief  of  Engineers,  pending  the  consideration  of  a  report  by  a 
Board  of  Engineers  ordered  by  act  of  Congress  June  20,  1906.  The 
refilling  of  the  pier  trench  south  of  the  concrete  pier  was  completed 
hy  means  of  the  15-inch  sand  pump.  A  large  derrick  scow  equipped 
with  a  rock  grapple  and  a  dect  scow,  both  for  use  at  Superior  Entry, 
were  built,  also  a  smaller  derrick  scow  for  use  at  Portage  Lake  Canal. 

The  project  for  improving  Superior  Entry  having  been  modified 
and  enlarged  by  the  Secretary  of  War,  acting  under  the  authority 
conferred  oy  the  act  of  March  2,  1907,  in  accordance  with  the  report 
submitted  by  a  Board  of  Engineers  in  House  Document  No.  82,  Fifty- 
ninth  Congress,  second  session,  work  on  the  extension  of  the  south 
concrete  pier  was  not  resumed. 

Under  the  former  project  for  constructing  concrete  piers  at  the 
Superior  Entry  work  was  prosecuted  from  the  spring  or  1903  until 
discontinued,  as  above  stated,  in  August,  1906.  A  description  of  this 
project,  with  detailed  drawings  of  plans  of  construction  and  of  plant 
employed  and  photographic  views  of  various  stages  of  the  operations, 
is  given  in  the  Annual  Report  of  the  Chief  of  Engineers  for  1904, 
Appendix  AAA,  Technical  details,  page  3779.  The  plans  and  de- 
scription therein  given  show  the  south  pier  alone,  which  was  under 
construction,  but  the  same  plan  was  to  be  followed  for  the  north  pier. 
The  two  piers  were  to  be  300  feet  apart  and  extend  an  equal  distance 
into  the  lake. 

The  new  project  for  the  improvement  of  this  entrance,  as  approved 
by  the  Secretary  of  War  April  5,  1907,  is  outlined  in  the  following 
extract  from  the  report  of  the  Board  (Document  No.  82),  pages  11 
and  12: 

Stop  work  upon  the  new  south  pier,  which  does  not  yet  project  beyond  the 
shore  line  and  which  will  then  constitute  a  revetment  not  inconsistent  with  the 
plan  hereinafter  proposed.  Build  a  similar  revetment  *on  the  opposite  side  of 
the  channel,  leaving  a  500-foot  opening. 

Beginning  in  30-foot  depth  of  water,  with  an  opening  GOO  feet  wide  in  the  clear 
and  with  the  axis  of  this  opening  coincident  with  that  of  the  500-foot  opening 
between  revetments,  construct  piers  diverging  toward  the  shore,  aU  as  shown 
on  the  tracing. 

For  purposes  of  estimate  the  north  revetment  has  been  regarded  as  of  solid 
concrete  on  pile  foundation;  the  outer  450  feet  of  each  pier  as  of  concrete 
superstructure  on  wooden  cribs  with  pile  foundation ;  the  Inner  portions  of  the 
piers  as  of  pile  pier  construction,  tied  across  below  the  water,  and  adapted  to 
concrete  superstructure ;  the  rest  of  the  piers  as  of  rubble  mound.  The  proposed 
cross  sections  of  pile  pier  and  rubble  mound,  as  well  as  the  length  of  each  esti- 
mated upon,  are  shown  on  the  tracing. 

In  making  the  estimate  it  has  been  assumed  that  the  new  south  pier  (revet- 
ment) will  be  removed  outside  the  point  marked  "a"  on  the  tracing,  and  that 
the  new  north  revetment  will  terminate  directly  opposite  the  same  point. 

The  dredging  in  the  estimate  includes  the  following :  (a)  Excavating  the  chan- 
nel between  the  pier  and  revetment  oi)enings  to  600  feet  width  and  30  feet  depth ; 
(&)  excavating  the  channel  between  the  revetments  to  24  feet;  (c)  removing 
material  from  the  area  between  the  proposed  south  pier  and  the  proposed  south 
revetment,  with  a  view  to  securing  a  suitable  stilling  basin,  part  of  this  (or  other) 
waste  material  to  be  spoiled  near  the  shore  between  the  proposed  north  pier 
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and  the  proposed  north  revetment,  so  as  to  produce  a  certain  symmetry  of 
conditions  with  regard  to  the  axis  of  the  channel ;  (<2)  widening  the  channel  on 
Its  north  side  leading  inward  from  Superior  Entrance,  as  shown  on  tracing 
No.  3.  The  quantity  of  riprap  provided  in  the  estimate  includes  that  required 
for  protecting  the  shores  of  Minnesota  Point  immediately  north  and  south  of 
the  proposed  entrance,  afid  that  which  may  be  required  for  holding  the  shores 
of  the  stilling  basin  inside  the  piers. 

The  estimate  of  the  Board  for  the  work  proposed  at  and  near  Superior 
Entrance  is  as  follows: 

Pile  pier  in  water,  and  riprap,  600  linear  feet,  at  f42 |25, 200. 00 

Pile  pier  on  land,  1,350  linear  feet,  at  $20 27,000.00 

Rubble  mound.  4,420  linear  feet,  238,878  cubic  yards,  at  $2 477, 766. 00 

Crib  and  concrete  pier,  cribs  30  ^eet  wide,  with  riprap,  750  linear 

feet,  at  $306 229,500.00 

Pierheads,  concrete  on  cribs,  40  feet  wide,  one  100  feet  long  and  one 

50  feet  long,  total  150  linear  feet 76,950.00 

Removing  outer  300  feet  of  south  concrete  revetment,  4,100  yards, 

at  $5 20,500.00 

North  concrete  revetment,  1,450  linear  feet,  at  $115 166,750.00 

Removal  of  old  timber  cribs,  4,900  linear  feet,  at  $10 49,000.00 

Dredging  entrance  channel  and  stilling  basin,  1,135,370  cubic  yards, 

at  18  cents 204, 36a  00 

Dredging  north  side  inner  channel,  as  shown  on  tracing  No.  3, 

514,943  cubic  yards,  at  12i  cents 64,368.00 

Riprap  for  revetments,  38,888  cubic  yards,  at  $2 77, 776.00 

1,419,16a  00 
Administration  and  contingencies,  20  per  cent 283,833.20 

Total  1, 702, 999. 20 

Aids  to  navigation 100,000.00 

While  the  Board  has  been  obliged  to  select  certain  types  of  pier  for  purposes 
of  estimate,  it  is  recognized  that  changes  of  condition  and  of  unit  prices  may 
occur,  and  it  is  believed  that  the  district  officer  should  be  authorized  to  select 
such  types  of  piers  and  such  materials  as  may  be  most  advantageous  when  work 
Is  actually  commenced.  Furthermore,  it  is  believed  that  work  should  proceed 
tentatively  so  far  as  concerns  the  length  of  the  revetments  and  the  dredging 
and  filling  within  the  stilling  basin.  It  may  not  be  necessary  to  cut  down  any  of 
the  new  south  revetment,  and  it  may  not  be  necessary  to  produce  ^mmetrical 
conditions  within  the  stilling  basin  to  the  extent  provided  in  the  estimates. 

In  taking  up  the  work  of  executing  this  project,  a  few  modifications 
have  been  made  in  tjie  Board's  plan,  relating  to  minor  details  only, 
and  these  are  here  briefly  stated,  as  follows: 

(a)  Larger  stones  are  to  be  used  for  the  upper  portion  of  the  facing 
or  covering,  if  economically  practicable. 

(6)  The  entire  south  concrete  revetment  will  remain  as  now  built 
(instead  of  removing  the  outer  300  feet),  and  the  north  revetment 
will  be  built  to  an  equal  distance  into  the  lake. 

The  entrance  to  these  revetments  will  then  be  1,900  feet  from  the 
outer  entrance.  The  width  of  the  outer  entrance  is  to  be  600  feet 
and  the  width  of  stilling  basin  at  the  entrance  to  the  revetments  is 
2,500  feet,  measured  on  the  arc  of  a  circle  described  from  the  outer 
entrance  as  a  center.  With  this  data  the  Stevenson  formula  for  the 
reduction  of  waves  would  ^ive  0.29  for  the  height  of  the  reduced 
waves,  expressed  as  a  fraction  of  the  height  of  waves  in  the  lake. 
Some  allowance  should  be  made  for  conditions  which  render  the 
formula  not  strictly  accurate,  so  that  the  reduced  height  may  be  as 
much  as  one-third,  or  even  more,  of  the  original  height. 

(c)  The  pile  pier  at  the  inner  end  of  the  south  arm  of  the  break- 
waters will  extend  a  less  distance  ashore,  making  the  portion  on  land 
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300  feet,  or  less,  instead  of  960  feet,  as  the  shore  is  constantly 
advancing. 

The  construction  of  the  seaward  ends  of  the  breakwaters  will 
closely  follow  the  plans  on  which  the  Duluth  Canal  piers  were  built, 
both  as  to  the  substructure  cribwork  and  the  concrete  superstructure, 
except  as  to  some  of  the  general  dimensions. 

Work  has  been  commenced  the  present  season  on  the  construction 
of  the  north  concrete  revetment  by  the  excavation  of  the  pier  trench, 
which  is  now  in  progress,  and  some  preparatory  work  has  been  done 
toward  the  building  of  the  seaward  ends  or  the  breakwaters  by 
deepening  a  slip  in  which  the  timber  cribs  will  be  constructed  and 
by  contracting  for  timber  to  be  furnished.  Proposals  were  invited 
May  24, 1907,  for  building  the  rubble  mound  of  the  north  breakwater, 
but  no  bids  were  received.  The  large  size  of  some  of  the  pieces  of 
rock  called  for  seems  to  make  this  work  unattractive  to  contractors. 

The  construction  of  a  large  tug  for  use  on  the  Superior  Entry  work 
having  been  recommended  by  this  office  and  approved  by  the  Chief 
of  Engineers,  proposals  were  invited  and  advertised  in  due  form, 
but  only  one  bid  was  received,  and  that  one  was  too  high  to  be  con- 
sidered. The  same  party  has  since  then  submitted  another  bid  which 
is  much  lower,  and  this  nas  been  recommended  for  acceptance. 

The  removal  of  riprap  from  the  base  of  the  old  Superior  Entry 
piers,  which  lie  within  the  limits  of  the  proposed  new  entrance 
channel,  was  commenced  in  the  fall  of  1906,  with  the  use  of  the  Gov- 
ernment stone  grapple.  This  work  was  resumed  in  the  spring  of 
1907  and  is  now  in  progress.  A  portion  of  this  riprap  was  placed 
at  the  rear  of  the  Duluth  Canal  piers,  as  stated  elsewhere  in  this 
report,  and  the  remainder  (amounting  to  2,000  tons)  has  been  used 
toward  building  the  rubble  mound  of  the  south  arm  of  the  Superior 
Entry  breakwater. 

The  work  at  Superior  Entry  has  been,  as  heretofore,  under  the 
inmiediate  charge  of  Mr.  Clarence  Coleman,  assistant  en^neer. 

Commerce, — ^The  system  of  vessel  reports  which  was  inaugurated 
in  1895  has  been  kept  up,  and  the  commercial  statistics  accompany 
this  report.  These  are  as  accurate  as  is  practically  possible  to  make 
them,  being  compiled  from  the  individual  reports  of  each  trip  of 
every  vessel,  in  or  out^  made  directlv  to  this  office. 

These  data  are  considered  of  mucn  value  by  the  public,  as  evidenced 
hj  the  great  demand  upon  this  office  for  copies  from  railroad  corpora- 
tions, vessel  agencies,  commercial  organizations,  publishers  of  trade 
and  technical  journals,  and  others,  a  demand  which  is  increasing 
yearly.  The  reports  are  mimeographed  in  this  office  for  gratuitous 
distribution. 

It  is  worthy  of  notice  that  the  freight  tonnage  for  the  calendar 
year  1906  shows  an  increase  of  28  per  cent  over  tnat  of  the  previous 
year,  and  that  it  amounts  to  56  per  cent  of  the  freight  passing  the 
Sault  locks  in  the  same  year. 

Harbor  patrol. — A  systematic  supervision  of  the  harbor  has  been 
in  operation  since  August  22,  1906,  by  Mr.  H.  C.  Bellinger,  harbor 
inspector.  The  duties  of  the  inspector  are  to  enforce  the  rules  and 
regulations  pertaining  to  the  harbor,  with  special  reference  to  injuri- 
ous deposits,  encroachments  by  wharf  construction,  speed  of  vessels, 
obstruction  of  channels  by  raits,  assignment  of  position  to  vessels  in 
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the  anchorage  basin,  etc.,  and  the  securing  of  evidence  in  case  of 
violations. 

The  harbor  inspector  made  use  of  a  gasoline  launch,  which  was  on 
hand,  for  the  first  few  months  in  patrolling  the  harbor,  and  since 
November  7,  1906,  has  used  the  U.  S.  steam  launch  Tangent,  which 
was  transferred  from  Houghton  to  this  harbor  for  that  purpose. 
This  launch  is  42  feet  lon^,  has  a  small  cabin,  without  accommoda- 
tions, and  is  not  just  what  is  needed,  but  is  economical  in  expense  and 
can  be  used  for  the  present.  The  crew  numbers  two,  a  pilot  and  a 
steam  engineer.    Very  effective  work  is  accomplished  bjr  the  inspector. 

Private  improvements. — ^Among  the  larger  of  the  private  improve- 
ments on  this  harbor  completed  during  the  year  ending  June  30, 1907, 
are  the  following : 

The  Duluth,  Missabe  and  Northern  Railway  iron-ore  dock  No.  4. 
The  length  of  the  dock  proper  is  2,304  feet,  and  the  capacity  of  the 
pockets  119,274  long  tons. 

The  Great  Northern  Railway  Company's  iron-ore  dock  No.  1,  at 
AUouez  Bay,  rebuilt  and  enlarged.  I^resent  length  of  dock  proper, 
with  shipping  pockets,  2,280  feet.    Capacity,  100,980  long  tons. 

Northern  Coal  and  Dock  Company^s  coal  dock  on  Connors  Point, 
Superior  Bay.  Width  600  feet,  length  about  1,000  feet,  reaching  to 
the  harbor  line. 

Peavy  elevator.  Rices  Point,  Superior  Bay.  Capacity,  660,000 
bushels.  Built  of  reenforced  concrete,  reenforced  tile,  and  of  steel,  to 
replace  a  wooden  elevator  which  was  destroyed  by  fire. 

Northern  Pacific  Railway  Company's  lumber  wharf.  Rices  Point, 
St.  Louis  Bay.  Size  26  by  878  leet.  Has  two  tracks.  For  trans- 
ferring lumber  from  cars  to  vessels. 

The  laying  of  the  city  water  and  gas  mains  under  the  Duluth  Canal, 
mentioned  in  the  last  annual  report,  was  completed  during  the  winter 
of  1906-7. 

Among  private  improvements  imder  construction  June  30, 1907,  are 
the  following: 

Coal  dock,  by  the  Duluth,  Missabe  and  Northern  Railway  Company, 
on  St.  Louis  Bay,  near  the  ore  docks  of  that  company.  Size  to  be  604 
feet  by  1,800  feet.  Will  be  used  for  supplying  iron  mines  and  the 
railroad. 

Berwind-White  coal  dock,  south  side  of  St.  Louis  Bay,  three- 
fourths  mile  west  of  the  Northern  Pacific  railroad  bridge.  To  extend 
from  shore  out  1,200  feet,  with  a  width  of  455  feet. 

Pennsylvania  and  Reading  coal  dock,  Connors  Point,  St.  Louis 
Bay.  To  extend  to  the  harbor  line,  a  length  of  1,157  feet  and  width 
of  673  feet. 

The  Duluth,  Missabe  and  Northern  Railway  Company  are  dredg- 
ing a  deep  channel  across  the  flats  of  St.  Louis  Bay  from  the  North 
channel  at  the  Missabe  ore  docks  to  the  South  channel  near  the  Pitts- 
burg coal  dock  No.  6,  under  license  from  the  Secretary  of  War  dated 
October  30,  1905.  The  object  of  this  channel  is  to  enable  the  ore- 
carrying  vessels  to  approach  the  interstate  bridge  more  nearly  at 
right  angles  to  the  direction  of  the  bridge  and  lessen  the  danger  of 
collision  with  the  draw  span  and  draw  rest  of  the  bridge.  Work  on 
this  channel  has  been  in  progress  since  November,  1905,  and  is  ex- 
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pected  to  be  completed  in  July,  1907.  This  work  is  under  the  super- 
vision of  the  engineer  officer  in  charge  of  the  Duluth  district,  and  the 
channel  is  to  be  open  to  the  free  navigation  of  all  vessels  or  craft  of 
whatever  kind. 

Among  projected  private  improvements  are  one  or  two  of  consider- 
able magnitude,  and  deserving  of  mention  here. 

The  United  States  Steel  Corporation  has  decided  the  present  year 
to  establish  a  plant  at  Duluth,  which  will  include  a  blast  furnace, 
several  open-hearth  furnaces,  mills  for  making  structural  steel  and 
steel  rails,  bv-product  coke  ovens,  coal  docks,  shops,  cement  plant,  etc., 
at  a  cost  of  six  to  ten  million  dollars.  A  site  for  this  plant,  1,600 
acres  in  extent,  has  been  purchased  on  the  westerly  side  of  Spirit 
Lake,  and  it  is  stated  that  the  work  of  construction  will  begin  this 
season. 

The  Wisconsin  Central  Railwav  Company  is  extending  its  line  to 
the  head  of  the  Lakes,  which  will  give  another  line  between  Duluth 
and  Superior  and  Chicago.  The  road  is  expected  to  reach  Superior 
before  next  winter.  The  riffht  of  way  for  terminals  in  Duluth  has 
been  purchased  or  condemned,  and  the  cost  of  these  terminals  has  been 
estimated  at  two  and  one-hair  to  three  million  dollars.  | 

Money  statement. 

July  1,  1906,  balance  unexpended ^333, 962. 42 

Amount  appropriated  by  river  and  harbor  act  March  2,  1907 725, 000. 00 

Amount  appropriated  by  sundry  civil  act  approved  March  4,  1907-  200, 000. 00 

Miscellaneous  receipts,  sales,  etc 2,000.00 

1, 260, 962.  42 
June  30,  1907,  amount  expended  during  fiscal  year : 

For  works  of  improvement $75, 479.  60 

For  maintenance  of  improvement 30, 677. 24 

106, 156.  84 

July  1,  1907,  balance  unexpended 1,154,805.58 

July  1,  1907,  outstanding  liabilities 20,000.00 

July  1,  1907,  balance  available 1,134,805.58 

July  1,  1907,  amount  covered  by  uncompleted  contracts _,        55,000.00 

Amount  (estimated)  required  for  completion  of  existing  project—      827,999.20 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1909,  in  addition. to  the  balance  unexpended  July  1,  1907: 

For  works  of  improvement $354, 540. 00 

For  maintenance  of  improvement 41,000.00 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


395, 540. 00 
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APPROPRIATIONS. 


HABBOB  AT  DULUTH,   MINN.,  AND  SUFEBIOB,  WIS. 


June  3,  1896 ?50, 000. 00 

June    4,    1897     (sundry 

civil  act) 437,500.00 

July     1,     1898     (sundry 

civil  act) 770, 138.  00 

March   3,    1899    (sundry 

civil  act) 300,000.00 

June    6,     1900     (sundry 

civil  act) 793,187.60 

March   3,    1901    (sundry 

civil  act) 320,000.00 

June    28,    1902    (sundry 

civil  act) 459,727.50 


June  13,  1902 

March  3,  1905 

June   30,    1906    (sundry 

civil  act) 

March  2,  1907 

March   4,    1907    (sundry 

civil  act) 

Miscellaneous  receipts 


$200, 000. 00 
270, 000. 00 

100, 000. 00 
725,000.00 

200,000.00 
2, 667.  50 


Total 4,628,220.50 


The  following  statement  shows  the  manner  in  which  the  appropriations  have 
been  expended  since  June  30,  1896;  the  amount  expended  under  the  different 
classes  of  work  Includes  the  cost  of  soundings,  superintendence,  buoying,  and 
contingencies : 

Dredging  and  maintenance $2,179,510.95 


Duluth  Canal  piers . 
Wiswmsln  Entry  piers  _. 

Purchase  of  land 

Vessel-yard  construction 
Engineer  building 


660,000.00 

494, 092.  78 

107,  061. 19 

17,  750.  00 

25,000.00 


Total 3,473,414.92 

HARBOB  AT   DULUTH,    MINN. 


August  2,  1882 $45,000.00 

July  5,  1884 45,000.00 

August  5,  1886 56,  250.  00 

August  11,  1888 80, 000. 00 

September  19,  1890 100,000.00 

July  13,  1892 125.000.00 

August  18,  1894 75, 000. 00 


Total 852,299.20 


March  3,  1871 $60,000.00 

June  10,  1872 50,000.00 

March  3,  1873  (allotted)—  36,049.20 

June  23,  1874 10,000.00 

March  3,  1876 35,000.00 

August  14,  1876 15,000.00 

June  18,  1878 30, 000. 00 

March  3,  1879 25,000.00 

June  14,  1880 25, 000.  00 

March  3,  1881 40,000.00 

The  following  statement  shows  the  manner  in  which  the  appropriations  have 
been  expended.  The  amount  expended  under  the  different  classes  of  work  in- 
cludes the  cost  of  soundings,  sui)erintendence,  buoying,  and  contingencies : 

Total  amount  expended  to  June  30,  1897 : 

Breakwater $110, 000. 00 

Dredging 644, 63a  55 

Canal  piers,  etc 97,660.65 


Total 852. 299.  20 


Expended  prior  to  present  project : 

Breakwater . 110, 000. 00 

Canal  piers,  etc 45,698.33 

Dredging _ 122,  354. 05 


Total 278, 052. 38 


Expended  under  the  project  adopted  In  1881 : 

Canal  piers,  etc 51,962:32 

Dredging 522,  284.  50 


Total- 


,Qom^ 


246.82 


APPENDIX  J   J — ^BEPOBT   OF   MAJOB  FITCH. 


1839 


HABBOB  AT  SUFEBIOB  BAT  AND  ST.  LOUIS  BAY,  WISCONSIN. 


March  3,  1867 

April  10.  1869 

July  7,  1870 

March  3,  1871 

June  10,  1872 

March  3, 1873  (allotted)  _ 
Allotted  from  appropria- 
tions for  "Repairs  of 
harbors    on     northern 
lakes  *' 

August  li^'isYillllllll 

June  18,  1878 

March  3,  1879 


$63, 000. 00 
45, 000. 00 
40,000.00 
60,000.00 
50.000.00 
63, 950.  80 


5,433.00 
3,000.00 
3,000.00 
5,000.00 


:rune  14,  1880 

March  3,  1881 

August  2,  1882- 

July  5,  1884 

August  5,  1886. 

August  11,  1888._-_. 
September  19,  1890.. 

July  13,  1892 

August  18,  1894 


$5,000.00 
10, 000. 00 
40,000.00 
45,000.00 
22,500.00 
50,000.00 
65,000.00 
70, 000. 00 
50,000.00 


Total 695, 883. 80 


Aggregate 6,176,403.50 


EXPENDITURES. 

Amount  expended  under  original  project,  adopted  in  1867 $258, 000. 00 

Amount  expended  under  project  recommended  by  Board  of  Engi- 
neers in  1873 77.513.26 

Amount  expended  under  present  project  to  June  30,  1897 360, 370. 54 

Total 695,883. 80 

The  following  statement  shows  the  manner  in  which  the  appropriations  have 
been  expended.  The  amount  expended  under  the  different  classes  of  work 
Includes  the  cost  of  examination,  soundings,  superintendence,  buoying,  and  con- 
tingencies. 

Repairs  and  beach  protection $13,  233.00 

Construction  and  repair  to  piers 334.278.64 

Dredging 348, 372. 16 

Total ^ 695,883.80 


LIST  OF  EXISTING  CONTRACTS. 


Contract  was  entered  into  with  the  Illinois  Steel  Company,  of  Chicago,  111., 
dated  January  30,  1903,  approved  by  Chief  of  Engineers  February  21,  1903,  for 
furnishing  65,000  barrels  of  Portland  cement  for  Superior  Entry  piers,  south 
side,  at  $2.17  per  barrel,  delivered  In  sacks  (four  sacks  to  the  barrel),  less  10 
cents  each  for  sacks  returned ;  delivery  to  commence  May  1,  1903,  and  be  com- 
pleted by  October  15,  1904.  Time  of  completion  waived  for  a  reasonable  period 
by  Indorsement  of  the  Chief  of  Engineers,  dated  October  4,  1904. 

Contract  was  entered  Into  with  George  A.  Wleland,  of  Duluth,  Minn.,  dated 
June  15,  1903,  approved  by  Chief  of  Engineers  July  9.  1903,  for  furnishing  and 
delivering  In  stock  pile  at  Superior  Entry,  Wisconsin,  43,000  cubic  yards  of 
pebbles  or  gravel  at  $1.08^  per  cubic  yard ;  delivery  to  commence  July  1,  1903 ; 
to  continue  at  rate  of  5,200  cubic  yards  per  month  during  season  of  navigation, 
making  a  total  of  20,800  cubic  yards  to  be  delivered  during  season  of  1903. 
During  season  of  1904  delivery  to  be  at  rate  of  5,550  cubic  yards  per  month  until 
22,200  cubic  yards  have  been  delivered.  Time  of  completion  waived  for  a 
reasonable  period  by  authority  of  Chief  of  Engineers,  dated  September  26,  1904 
(E.  D.  46811/19). 

Emergency  contract  with  Northwestern  Steam  Boiler  and  Manufacturing 
Company,  of  Duluth,  Minn.,  dated  December  27,  1906,  for  furnishing  and  placing 
boiler  In  U.  S.  S.  Vidette  for  $2,300.  Work  to  commence  promptly  and  to  be 
completed  May  1,  1907.  Time  limit  waived  for  a  reasonable  period  by  authority 
of  Chief  of  Engineers  April  27,  1907. 
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COMMERCIAL   STATISTICS. 
Marine  commerce  for  Duluth,  Minn,,  for  calendar  year  1906. 


Class. 

Entered. 

Departed. 

Total. 

Net 
registered 
tonna^. 

Propellers 

4,182 
464 

4,aoi 

468 

932 

19,346,066 
1,146,832 

Tow  barg^ 

Total 

4,646 

4,669 

9,S15 

20,492,890 

Net  registered  tonnage  entered,  10,233,209 ;  departed,  10,259,681. 

Freight  received  and  shipped,  and  estimated  value  of  same, 
[Tons  of  2,000  pounds.] 


Tons. 

Value, 

Receipts 

2,094,099 
14,424,101 

W5, 765, 961 
88,188.258 

Shipments 

Total ; 

16,518,200 

133,904,294 

Number  of  passengers : 

Arriving 45.844 

Departing 44, 045 


Total 90, 480 

Arrivals  and  departures  for  each  month,  uHth  net  registered  tonnage. 


Month. 


Arrivals. 


Depar- 
tures. 


Total.     Tonnage. 


January 

February... 
April. ...:.- 

Miiy 

June 

July 

August 

September . 

October 

November . 
December. . 


Total. 


18 
5 
259 
472 
634 
716 
679 
619 
601 
511 
188 


16 

4 

248 

606 
659 
708 
680 
616 
598 
509 
136 


9 

502 

978 

1,293 

1.418 

1,859 

1,235 

1,199 

1,020 

269 


3,428 
6.160 
1,188,788 
1.954.5fi4 
2,644,866 
2,902,664 
2.829.867 
2,877,188 
2,917,546 
2,578,089 


4,646 


4,669 


9,315 


20.492,8» 


Comparative  statement  for  calendar  years  1905  and  1906, 

Year. 

Arrivals. 

Depar- 
tures. 

Total. 

Registered 
tonnage. 

Average 
tonnage. 

1906 

4,345 
4,646 

4,343 
4,669 

08.688 
o9,815 

16.326,771 
20,492,890 

&2.11S 

1906      

^2,384 

Increase  over  1905 r  T , .-■, --- 

301 

326 

627 

4,166.119 

266 

•  steam,  7,624 ;  tow,  1,064. 


''Exclusive  of  tugs. 


'  Steam,  8,383  ;  tow,  932. 


Vessels,  tonnage,  and  freight  recorded  at  Dululh  Canal. 
[Tons  of  2,000  pounds.] 


Vessel. 

Number. 

Registered 
tonnage. 

Tons  of 
cargo. 

Sintering 

4.443 
4,071 

10.039,069 
8,812,496 

5,659,387 

Departing 

15,627.246 

Total 

8,614 

18,851,564 

21.286,683 
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Receipts  and  shipments  of  freight  by  lake,  naming  principal  commodities,  for 

calendar  year  1906. 

[Tons  of  2.000  pounds.] 


Articles. 


RECEIPTS. 


Duluth. 


Cement  and  limestone 90, 183 

Coal,  hard  and  soft 1.601. 1G6 

General  merchandise  and  fish 154,030 

Manufactured  iron  and  machinerv 141, 081 

Miscellaneous 8, 809 

Oil  and  salt 46,994 

Piles,  poles,  ties,  and  poets 6, 418 

Sand,  gravel,  and  stone 50,418 


Total  receipts  a 2, 094 ,  099 


SHIPMENTS. 


Copper,  coal,  and  Iron 

Flaxseed 

Flour 

Grains  (except  flax  and  wheat ) . 

Iron  ore 

Lumber 

Miscellaneous  merchandise 

Shingles  and  lath 

Wheat 

Wool 


Total  shipments . 


1,073 

839,774 

2a'>,096 

124.369 

!,  498. 083 

604,161 

42,235 

28,475 

576. 171 

4,714 


14,424,101 


Superior. 


43,407 
3,723,374 
80,775 
112, 135 
7,762 
42,088 
21,681 
22,493 


Total. 


4,053,615 


133,590 
5.324.540 

2n3.216 
11.571 
J<9.032 
28,049 
72,911 


6,147,714 


17,340 

289,064 

888,683 

862,255 

6,870.153 

66,261 

16, 141 

81,925 

608.168 

4,463 


18,418 

628.838 

588,729 

486,624 

19,868,186 

670,425 

58, 376 

60,400 

1,184,339 

9,177 


8,609,406  I  23,023,507 


'  Not  including  logs — Duluth,  26,535,000  feet ;  Superior,  365,000  feet. 

Total  receipts  and.  shipments,  29,171,221  tous;  increase,  6,495,076  tons,  equal 
to  28.64  per  cent. 
Total  valuation,  $251,899,844 ;  increase.  $55,148,261,  equal  to  21.9  per  cent. 
Total  arrivals  and  departures,  14,854 ;  increase.  305. 
Total  registered  tonnage,  32,842,351 ;  increase,  6,626,197. 

Receipts  and  shipments,  with  valuations,  for  1900,  Duluth  and  Superior  combined. 


Description  of  cargo. 


Barley,  oats,  rye,  and  com bushels., 

Cement barrels. . 

Coal,  hard tons. . 

Coal,  soft do.-., 

Copper do 

Fish  do... 

Flaxseed bushels. , 

Flour barrels.. 

General  merchandise tons. , 

G  ravel cubic  yards. , 

Iron,  manufactured tons. , 

Iron  ore do..., 

Lath M.. 

Li  meston  e tons . . 

Logs M  feet., 

Lumber do 

Machinery tons. , 

Oil barrels. . 

Poles,  cedar number., 

Salt barrels.. 

Sand cubic  yards. , 

Shingles M. , 

Stone,  building tons. , 

Ties,  railroad number. 

Wheat busheLs.. 

Wool tons. 

Miscellaneous do. . . 


Quantity. 

Unit 
price. 

Valuation. 

21,898,079 

SO.  42 

$9,197,193 

^1.896 

2.0O 

683,792 

888.572 

6.25 

5,553,576 

4,436,968 

3.65 

16,191.284 

17,474 

400.00 

6,989,600 

2.285 

80.00 

182,800 

22,458,502 

1.16 

26,051,862 

5,387,292 

3.85 

20,741,074 

282,432 

175.00 

49,425,600 

20,176 

1.00 

20,176 

250,506 

78.00 

19,539,390 

19,368,186 

2.60 

48,420,464 

82,082 

3.75 

120,806 

65.211 

1.60 

97,816 

26,900 

16.00 

408,500 

447,275 

19.85 

8,654,772 

3.436 

376.00 

1,288,125 

186, 190 

6.75 

919,282 

173,121 

1.76 

302,962 

432,556 

.75 

824,416 

29,133 

.70 

20,893 

528,910 

8.00 

1,571,730 

7,706 

5.60 

48,154 

95,651 

.62 

49, 789 

39,477,971 

.76 

80,003,258 

9.177 

560.00 

5,139.120 

20.301 

367.958 

Total  valuation 252,303,844 


I 
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Marine  commerce  for  Superior,  Wis.,  for  calendar  year  1906. 


Claas. 


Propellera. . . 
Tow  baxges . 


Toua. 


Entered. 


2.588 
192 


2,780 


I  iNetregfa- 

Departed.    Total,    tered  ton- 


2,669 

190  I 


6,157  I  11, 607,414 
3H2  I    742,047 


2,750   5.539  12,349,461 


Net  registered  tonnage  entered,  6,168,333 ;  departed,  6,181,128. 

Freight  received  and  shipped,  and  estimated  value  of  same. 
[Tons  of  2,000  pounds.] 

I      Toa.1. 


Value. 


Receipts 4,058.615 

Shipments |    8.599.406 


$40,a01,5O3 
77,694,187 


Totol 12,653,021  I  117,996,640 


Number  of  passengers : 

Arriving 3,258 

Departing 3.217 


Total 6,475 

Arrivals  and  departures  for  each  month,  with  net  registered  tonnage. 


Month. 


April 

May 

June 

July 

August 

September . 
October .... 
November  . 
December. . 

Total. 


Arrivals, 

Depar- 
tures. 

Total. 

Tonnage. 

150 

172 

822 

817,848 

260 

264 

604 

1,108.270 

861 

367 

728 

1,607.584 

412 

899 

811 

1.689,420 

879 

878 

78tt 

1.645,775 

350 

348 

096 

1,690,945 

379 

868 

747 

1.880.321 

398 

878 

776 

1,717.488 

101 

100 

201 

497.415 

2,780 

2,750 

5.589 

12,Sf9.461 

Comparative  statement  for  calendar  years  1905  and  1906. 

Year. 

Arrivals. 

Depar- 
tures. 

Total. 

Registered 
tonnage. 

9,889,888 

Avenge 

tonnage. 

1906 

2,447 
2,780 

2,414 
2,759 

a4,861 
c5,589 

fr9  2M 

1906 

12,349,461  1       631473 

Increase 

333 

346 

678 

2.460.078 

228 

•  Steam,  4,012  ;  tow,  457.  ^  Kxclusive  of  tugs.  <-  Steam.  5,157  ;  tow,  382. 

Vessels,  tonnage,  and  freight  recorded  at  Wisconsin  Entry. 

(Tons  of  2,000  pounds.] 


Vessels. 


Entering . . . 
Departing . . 

Total. 


Number. 


1,159 
1,512 


2,671 

cjiTizea 


Registered 
tonnage. 


2,542,179  , 
8,768.883  | 


Tons  of 
caigo. 


488,337 
7,88(.»t 


6,306,012  I      7.884,588 
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Vessel  report  in  detail  for  Superior  Harbor, 

ENTERING. 


Manner  of  entering. 

Boats. 

1,152 
469 

185 
974 

Registered 
tonnage. 

Tons  Of 
cargo. 

Number  which  entered  Superior  Harbor  loaded  via  Duluth  Canal ... 

Number  which  entered  Superior  Harbor  lifht  via  Duluth  Canal 

Number  which  entered  via  Wlaconsln  Entry  and  discharged  at 
Superior 

2,588,541 
1,037,618 

252,749 
2,28d,430 

3.588,527 

a470,C88 

Number  which  entered  via  Wisconsin  £ntry  light  or  with  miia  in  tow. 

Total 

2,780 

6,168,383 

4,058,615 

DEPABTING. 


Number  which  took  cargo  from  Superior  and  departed  through 
Duluth  Canal 

Number  which  left  Superior  light  and  departed  through  Duluth  Canal . 

Number  which  loaded  at  Superior  and  departed  through  Wisconsin 
Entry. 


Number  which  left  Superior  light  and  took  cargo  on  at  Duluth  and 
left  via  canal 

Number  which  departed  through  Wisconsin  Entry  light  or  with 
booms  in  tow , 


Total . 


580 
321 

1,244 

346 

268 


2,759 


1,219,970 
:^75,339 

8,524,239 

821,966 

239.594 


6,181,128 


1,342,270 


6  7,257,126 


8,509,406 


'■These  figures  do  not  include  25J50.000  feet  B.  M.  of  logs  towed  in  by  tugs. 
^  These  figures  do  not  include  189,125  tons  loaded  at  Duluth. 

Receipts  of  coal  and  shipments  of  flour  in  1906. 
[Tons  of  2,000  pounds.] 


Duluth. 

Superior. 

Total. 

Coal 

1,601,166 
205,096 

3,723,874 
333,633 

5,824,540 

Flour 

638;  729 

The  storage  capacity  of  the  Duluth-Superlor  elevator  system  is  33,350,000 
bushels;  that  of  Duluth  elevators  is  lO.OOO.OQP,  and  of  Superior  17,350,000. 

The  shipments  of  wheat  from  Duluth-Superior  Harbor  for  the  year  were 
39,477,1)71  bushels,  or  1,184,339  tons. 

The  shipments  of  Cflkiadian  grain  via  Duluth-Superior  Harbor  in  1906  was 
about  50,000  bushels,  a  very  small  amount  compared  to  the  total. 

The  average  net  registered  tonnage,  exclusive  of  tugs,  for  Duluth-Superior  in 
1906  was  2,417— a  gain  of  251. 

Imports  and  duties  during  the  calendar  year  1906. 

Imports,  $116,744;  duties,  $31,238.42;  value  of  domestic  exjjorts,  $4,151,702. 

yctc  lines  of  transportation  for  1907. 

J.  J.  Brown,  Buffalo,  N.  Y.,  2  steamers;  Duluth  and  Chicago  Transportation 
Company,  2  steamers ;  Standard  Steamship  Company,  1  steamer. 

Additions  to  existing  lines  for  1901, 

Acme  Steamship  Company,  1  steamer ;  Anchor  Line,  1 ;  W.  H.  Becker,  1 ;  John 
J.  Boland  &  Co.,  1 ;  E.  D.  Carter.  1 ;  Davidson  &  Shaw,  1 ;  C.  W.  Elphicke,  1 ; 
Gilchrist  Transportation  Company,  2 ;  W.  A.  &  H.  A.  Hawgood,  2 ;  Hutchinson 
&  Co.,  1;  Mesaba  Steamship  Company,  2;  John  Mitchell,  2;  Ohio  Steamship 
Company,  1 ;  Pittsburgh  Steamship  Company,  4 ;  Rutland  Transit  Company,  2 ; 
Shenango  Steamship  Company,  1 ;  L.  C.  Smith  Transit  Company,  2 ;  H.  Steln- 
brenner,  1 ;  Superior  Steamship  Company,  1 ;  G.  A.  Tomlinson,  1 ;  Tonawanda 
Transit  Company,  3 ;  Vulcan  Steamship  Company,  1.  ugmea  oy  ^^^^j-i^Z 
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COMMERCE  OF  DULUTH- SUPERIOR  HARBOR  FOR  CALENDAR  YEAR   190G. 

Total  vessel  freight  received  and  shipped,  29,171,221  tons  of  2,000  poonda, 
valued  at  $251,899,844. 

Increase  in  freight  tonnage  over  1890,  924  per  cent. 

Increase  in  freight  tonnage  during  the  past  year,  28.64  per  cent 

It  is  impossible  to  give  precise  figures  of  the  marine  commerce  of  the  prin- 
cipal ports  of  the  United  States  for  comparison  with  Duluth- Superior  Harbor. 
for  the  reason  that  at  ocean  ports  of  the  United  States  as  well  as  of  foreign 
countries,  no  record  of  domestic  tonnage  is  kept  at  the  custom-houses,  whereas 
on  the  Great  I^akes  a  record  is  kept  of  the  total  marine  commerce,  both  foreign 
and  domestic.  In  the  principal  ocean  ports  of  the  United  States  the  tonnage 
of  the  local  and  coastwise  (domestic)  marine  commerce  is  several  times  greater 
than  that  of  the  foreign. 

Any  comparison,  therefore,  of  the  relative  marine  commerce  of  lake  and  ocean 
ports,  based  solely  upon  custom-house  records  is.  for  the  reason  stated,  incorrect 
and  misleading. 

The  navigation  season  for  Duluth-Superior  Harbor  averages  only  about  eight 
months  per  annum,  while  for  ocean  ports  navigation  is  carried  on  during  twelve 
months.  Considering  the  mean  monthly  freight  movement  during  the  season  of 
navigation.  Duluth-Superior  Harbor  practically  stands  next  to  New  York. 

By  an  inspection  of  the  occompanying  diagram  o  showing  the  movement  of 
freight  by  months,  it  will  be  seen  that  during  the  month  of  August  a  less  amount 
of  freight  was  received  and  shipped  than  during  the  preceding  or  succeeding 
month,  contrary  to  custom  for  several  years  past.  This  was  probably  due  to 
the  fact  that  for  four  days  during  that  month  the  wreck  of  the  Interstate  Bridge 
prevented  the  movement  of  vessels  to  and  from  the  iron-ore  docks,  coal  and 
lumber  docks,  entailing  a  loss  in  the  movement  of  freight  of  probably  300,000 
tons. 

REMARKS  ON  THE  COMMERCE  OF  DXrLTJTH-SUPERIOR  HARBOR  FOR  1906. 

Vessel  tonnage. — Net  registered  tonnage  is  used  and  is  obtained  from  Teasel 
reports  made  to  this  officio  and  checked  by  official  marine  directories. 

Valuations.:— Frelf^ht  valuations  were  obtained  from  the  various  trade  Jour- 
nals, commercial  rec'ords.  and  the  principal  wholesale  dealers,  and  are  based 
on  average  wholesale  prices  on  board  vessels  for  exports  and  landed  on  wharves 
for  imports. 

Cargo  received. — 5,659,387  tons  of  cargo  were  received  through  the  Duluth 
Canal,  and  488„327  tons,  not  including  logs,  through  the  Wisconsin  Entry. 
25.750.000  feet  B.  M.  of  logs  came  through  the  Wisconsin  Entry,  of  which 
amount  25,385,000  feet  B.  M,  came  to  Duluth. 

Cargo  departing. — 15.027.246  tons  of  cargo  departed  through  the  Duluth  Canal 
and  7,396.261  tons  through  the  Wisconsin  Entry.  Of  the  latter  amount  139,125 
tons  were  loaded  at  Duluth. 

Hard  coal  shows  an  increase  of  108,974  tons  over  1905. 

Soft  coal  shows  an  increase  of  1.608,011  tons  over  1905. 

Wheat  and  other  grains  show  an  increase  of  23.012,249  bushels*  with  a  valua- 
tion of  $10,985,718  over  1905. 

Iron  ore  shows  an  increase  of  3,861,061  tons  over  1905. 

Wisconsin  Entry. — There  was  an  increase  of  965,329  net  registered  tons  and 
1,261,878  freight  tons  over  1905. 

The  total  number  of  paasengers  arriving  and  departing  was  96,964,  an  increase 
of  15,564  over  1905.  A  part  of  the  large  number  of  passengers  Is  due  to  the  local 
excursion  business. 

Average  net  registered  tonnage  recorded  at  Duluth.  exclusive  of  tugs,  2,384. 

Vessels  recorded  at  Duhith  Canal  were:  Entering,  4.443:  departing,  4.071; 
total.  8.514.  Net  registered  tonnage  of  vessels  entering.  10.039,009;  departing, 
8,812,495 ;  total,  entering  and  departing,  18,851.564. 

Average  net  registered  tonnage  recorded  at  Superior,  exclusive  of  tugs,  was 
2,473. 

Vessels  recorded  at  Wisconsin  Entry  were:  Entering.  1,159;  departing,  1.512; 
total,  2.671.  Net  resristered  tonnage  of  vessels  entering.  2,542,179;  departing, 
3,7a3,833;  total,  6.3(X>.012. 

Average  number  of  tons  cargo  received  per  day  at  Duluth  and  Superior, 
24,690. 


•Not  prloted. 


Uigiiized  by 


Googk 


APPENDIX   J   J — REPORT   OF   MAJOR   PITCH.  1845 

Average  number  of  tons  of  cargo  shipped  per  day  from  Dulutb  and  Superior, 
92.464. 

The  navigation  season  covered  a  period  of  253  days.  This  is  reckoned  from 
the  first  departure  or  arrival  to  the  last  departure  or  arrival  to  or  from  the 
lower  lakes.  The  open  season  for  Duluth-Superlor  Harbor  to  and  from  Lake 
Superior  ports  only  was  much  longer,  as  some  local  boats  ran  all  but  one  month 
of  the  year. 

Duluth  Canal. — First  departure  for  lower  lakes,  April  13.  First  boat  entered 
from  lower  lakes,  April  17. 

Last  boat  departed  for  lower  lakes  December  14.  Last  boat  arrived  from 
lower  lakes  December  21. 

North  shore  boats  were  running  at  close  of  calendar  year. 

Wisconsin  Entry. — First  boat  arrived  from  lower  lakes,  April  18.  First  boat 
departed  for  lower  lakes,  April  14. 

Last  boat  arrivetl  from  lower  lakes  December  18.  Last  boat  departed  for 
lower  lakes  December  12. 


J  J  4. 


IMPROVEMENT   OF    HARBOR    AT    PORT   WING.    WISCONSIN. 

For  a  detailed  description  of  this  harbor  see  the  Annual  Reports 
of  the  Chief  of  Engineers,  United  States  Army,  for  the  years  1900- 
1906.. 

No  work  has  been  done  at  this  harbor  during  the  past  fiscal  year, 
except  the  beginning  of  some  repairs  a  few  days  before  the  close  of 
the  year,  further  described  in  the  following  paragraphs: 

Work  was  begun  by  Whitney  Brothers  June  26,  1907,  for  closing 
a  breach  at  the  mner  end  of  the  west  pier  of  the  entrance  by  a  revet- 
ment of  piles,  driftwood,  and  stone  ballast,  100  feet  long,  and  for 
refilling  some  partially  emptied  pockets  in  the  west  pier  with  rock. 
Estimated  cost,  $1,690. 

A  contract  has  been  let  for  removing  shoals  from  the  entrance 
channel  to  the  extent  of  14,000  yards,  more  or  less,  which  work  is  to 
be  done  later  this  season  after  certain  dredging  by  the  same  firm 
for  the  Government  at  Ontonagon  and  Ashland.  Estimated  contract 
cost,  $2,485. 

An  examination  of  the  entrance  channel,  made  April  30, 1907,  shows 
some  further  shoaling  as  compared  with  the  condition  in  April,  1900, 
but  not  such  as  to  prevent  the  passage  of  the  coasting  vei^sels  ihat 
make  use  of  this  harbor  at  the  present  time. 

On  the  lake  approach,  120  feet  out  from  the  piers,  is  a  bar  with 
least  depth  of  11.5  feet  at  low  water.  There  is  a  depth  of  18  feet  or 
more  for  the  full  width  of  channel  at  the  outer  end  of  the  piers  and 
for  100  feet  in  from  the  end.  It  then  narrows  up,  and  for  the  inner 
half  of  the  length  of  the  piers  a  shoal  on  the  west  sidf  reaches  nearly 
to  midchannel.  By  running  halfway  between  the  middle  line  and 
the  east  pier  the  least  depth  for  the  length  of  the  piers  and  to  100  feet 
inside  the  piers  is  13.3  feet.  Going  farther  into  the  harbor  there  is 
less  depth,  the  best  water  being  11.3  feet  to  a  distance  of  350  feet  from 
the  piers,  which  is  as  far  as  the  examination  extended.  The  river 
above  this  is  believed  to  be  much  shoaler,  along  the  lumber  wharf, 
where  logs  prevented  soundings. 

Information  has  been  received  from  Mr.  T.  N.  Okerstrom,  of  Port 
Wing,  that  he  has  purchased  the  large  sawmill  of  Moore,  Kepple  & 
Co.,  which  shut  down  June,  1905,  and  has  resumed  sawing  this  sea- 
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son.    The  lumber  dock  is  to  be  repaired,  and  the  channel  alongside 
has  been  dredged  out. 

It  is  proposed  to  expend  the  available  balance,  together  with  the 
appropriation  recommended,  for  repairs  to  entrance  piers,  removal 
or  shoals,  and  for  maintenance. 

Money  statement. 

July  1,  1906,  balance  unexpended $3,528.01 

Amount  approplated  by  river  and  harbor  act  approved  March  2, 1007.     2, 000. 00 


June  30, 1907,  amount  exr>ended  durinjc  fiscal  year,  for  maintenance  of 
Improvement 


5, 528.  61 
550.56 


July  1,  1907,  balance*  unexpended 4,978.05 


July  1,  1907,  amount  covered  by  uncompletcni  ctmtracts 4,700.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 5.000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4, 1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 

June  13,  1902 $25,000 

March  3,  1905 19,992 

March  2,  1907 2,000 

Total 46,992 


EXISTING    CONTRACT. 

Contract  dated  May  18,  1907,  with  Zenith  Dredge  Company,  of  Duluth,  for 
dredging  shoals  at  the  entrance  channel.  About  14,000  cubic  yards,  at  17}  cents 
I>er  cubic  yard.  Approved  by  Chief  of  Engineers  May  29,  1907.  Work  to  begin 
after  completion  of  dredging  at  Ashland,  Wis.,  and  to  be  completed  by  October 
10,  1907. 


COMMERCIAL   STATISTICS. 
Arrivals  and  clearances  of  vessels  at  Port  Wing,  Wis.,  for  the  calendar  year  1906. 


VesselB. 

Arrived. 

Cleared. 

Total. 

Estimated 
net  regis- 
tered 
tonnage. 

RteATn ... 

56 

2 

100 

56 

2 

100 

ai2 

4 

200 

S5.000 

Tow 

2.000 

Togs - 

5,000 

Total 

158 

168 

816 

42,000 

Passengers  arriving,  .386 ;  departing,  382 ;  total.  768. 
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Receipts  and  shipments  of  freight. 
[Tons  of  2,000  pounds.] 


Receipts. 

Tons. 

Shipments. 

Tons. 

Miscellaneous  merchandise 

100 

MiRcellaneoiw  merchiindi«e , . . , 

16 

Lumber  (1,150,000    feet  ash,  oak,  and 
pine) 

2,800 

Telegraph  poles  (136,000) 

16, 875 

Cedar  nosts  (45.000) 

1.620 

Railroad  ties  (82,000) 

2,000 

Piling  (8,000) 

600 

Stone  (08,000  cubic  feet) 

5,100 

Total          .            .  .                    ..  . 

Total 

100 

28,611 

Total  receipts  and  shipments,  28,611  tons;  decrease,  15,538  tons,  equal  to  35 

per  cent. 
Total  valuation,  $345,448 ;  decrease,  $167,273,  equal  to  33  per  cent 
The  above  figures  do  not  include  scows  used  for  transporting  freight  or  a 

number  of  small  craft  running  in  for  shelter. 


J  J  5. 

IMPROVEMENT  OF  HARBOR  AT  ASHLAND,  WISCONSIN. 

For  a  detailed  description  of  this  harbor  see  recent  Annual  Reports 
of  the  Chief  of  Engineers  and  Bulletin  No.  16,  page  46,  of  the  United 
States  Lake  Survey. 

The  work  of  strengthening  the  main  breakwater  by  revetment  of 
riprap,  which  was  commenced  in  1903,  is  now  in  progress  under  the 
contract  with  George  A.  Wieland.  This  contract  was  to  have  been 
completed  December  1,  1906,  but  was  extended^  with  the  approval  of 
the  Chief  of  Engineers,  for  a  reasonable  period.  The  expenses  of 
engineering  are  now  being  paid  by  the  contractor. 

Th^  contractor  has  stated  verbally  that  he  sold  out  his  interest  in 
this  contract  to  the  Washburn  Stone  Company  soon  after  the  com- 
mencement of  work,  and  has  since  taken  no  part  in  the  direction  of 
the  work  and  is  only  nominally  the  contracting  party.  The  terms  of 
the  deal  wjth  the  Washburn  Stone  Company  were  not  disclosed.  The 
contract  price  is  low,  the  quarry  is  poor,  much  of  the  rock  is  soft  and 
has  had  to  be  wasted  or  rejected.  The  company  doing  the  work  has 
seemed  to  lack  capital  and  energy,  was  reported  to  be  losing  money, 
and  has  fallen  behind  in  rate  of  progress.  It  had  been  the  intention  of 
this  office  to  require  the  contractor  to  deliver  the  20  per  cent  additional 
to  the  specified  amount  of  53,000  tons,  as  was  provided  in  the  contract, 
but  unaer  the  circumstances  above  mentioned  it  has  been  decided  to 
close  the  work  with  the  delivery  of  63,000  tons.  Work  was  resumed 
this  season  on  May  17  under  a  new  management,  and  the  output  has 
been  increased. 

During  the  fiscal  year  ending  June  30,  1907,  27,938  tons  of  rock 
were  delivered  under  the  contract,  revetting  a  distance  of  1,215  linear 
feet.  At  the  rate  of  delivery  so  far  this  season  the  contract  will  be 
completed  by  the  middle  of  August,  1907.  The  amount  delivered 
under  this  contract  to  June  30,  1907,  is  44,490  tons,  and  the  linear  dis- 
tance revetted  under  this  contract  to  same  date  is  1,923  feet.  The 
total  number  of  feet  of  the  breakwater  now  revetted  is  3,689  feet,  or 
about  one-half  of  the  whole.  ^ ,g-mzea  oy  ^^k^^ lC 
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It  is  now  probable  that  the  estimate  given  on  page  1714  of  the 
Annual  Report  for  1906  will  not  complete  the  revetment,  the  re^isons 
being:  (a)  The  reduction  in  the  amount  of  rock  to  be  delivered  at 
the  low  price  under  the  present  contract,  as  stated  above;  (6)  more 
rock  is  required  per  linear  foot  under  the  present  contract,  and  this 
is  partly  due  to  building  the  embankment  some  higher,  to  allow  for 
settlement,  and  partly  to  the  quality  of  the  rock,  which  is  softer  and 
has  a  much  larger  proportion  of  spawls  (which  are  allowed  under  the 
contract)  and  which  fill  into  the  interstices  and  increase  the  weight 
per  unit  of  volume. 

Bids  were  opened  June  6,  1907,  for  furnishing  about  70,000  tons 
of  riprap  for  continuing  the  revetment-  of  the  breakwater,  and  the 
contract  awarded  to  A.  Sang,  of  Duluth,  at  99  cents  per  ton,  which 
was  the  lowest  price  for  good  rock. 

No  dredging  by  the  Government  has  been  done  during  the  fiscal 
year.  A  contract  has  been  entered  into  for  dredging  to  extend  the 
channel  in  front  of  the  wharves  of  the  city  westward  about  1,400  feet 
and  parallel  to  the  harbor  line,  so  that  it  will  reach  nearly  opposite 
the  Ashland  Iron  and  Steel  Company's  wharf,  this  being  the  farthest 
wharf  to  the  west  now  built.  Estimated  amount  of  dredging  for  this 
extension,  56,000  yards,  at  a  contract  cost  of  $8,200. 

The  same  contract  will  include  the  removal  of  shoals  from  the 
present  Government  channel  in  front  of  the  wharves,  to  an  estimated 
amount  of  36,000  yards  and  contract  cost  of  $5,310.  The  price  per 
yard  in  each  case  is  14}  cents.  This  is  a  low  price  for  that  locality 
and  is  due  to  the  fact  that  the  dredge  was  being  towed  from  the 
Sault  to  the  head  of  the  lake,  and  could  stop  and  do  this  and  several 
other  jobs  on  the  way  without  the  expense  of  a  special  trip.  This 
dredging  will  be  done  probably  in  August  and  September,  1907. 

The  dredged  material,  or  as  much  of  it  as  possible,  will  be  dumped 
alongside  the  breakwater  to  help  build  up  an  embankment.  It  is  pro- 
posed to  expend  the  sum  recommended  for  further  improvement  jn  ex- 
tending and  widening  the  channel  in  front  of  the  wharves  of  the  city, 
and  the  sum  recommended  for  maintenance  in  completing  the  revet- 
ment of  the  breakwater,  repairs  to  same,  and  the  remove!  of  shoals. 

Money  statement. 

July  1,  190C,  balance  unexpended $48,735.05 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907.     90, 000.  00 


138, 785.  (» 
June  30,  1907,  amount  exi)ended  during  fiscal  year,  for  maintenance 
of  improvement 23,389.68 


July  1,  1907,  balance  unexpended 115,345.37 

July  1,  1907,  outstanding  liabilities 3,101.78 


July  1,  1907,  balance  available 112,243.59 


July  1,  1907,  amount  covered  by  uncompleted  contracts 26,300.00 

Amount  (estimated)  required  for  completion  of  existing  project 311,500.00 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $15,000.00 

For  maintenance  of  improvement 32,000.00 


47,ooaoo 


Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4.  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899.     '^^^ 
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APPROPRIATIONS. 


August  5,  1886 $22,500 

August  11,  18RS. ._     00,000 

September  10.  ISIHL 00,000 

July  13,  1892 45,000 

August  18,  1804 25,000 

June  3,  1806 27,000 


March  3.  1899 $35,000 

June  13,  1902 40, 000 

March  3,  1905 60,000 

March  2,  19<17 90,000 


Total 464,500 


EXISTING    CONTRACTTS. 

CJontract  entered  into  June  15,  1905,  with  George  A.  Wieland,  Duluth,  Minn., 
for  furnishing  and  placing  53,000  tons  (more  or  less)  of  riprap  alongside  and 
on  top  the  Ashland  breakwater,  at  79  cents  per  ton  of  2,000  pounds.  Contract 
approved  by  Chief  of  Engineers  July  3,  1905.  Work  to  commence  within  one 
month  after  notice  of  approval  of  contract,  and  to  be  completed  by  December 
1,  1906. 

Completion  time  waived  for  a  reasonable  period  by  authority  of  the  Chief  of 
Engineers  November  27,  1006.  Superintendence  and  inspection  to  be  charged 
to  the  contractor. 

Contract  entered  into  June  27,  1907,  with  Alexander  Sang,  of  Duluth,  for 
furnishing  and  placing  about  70,000  tons  of  riprap  alongside  and  on  top  the 
breakwater,  at  99  cents  per  ton  of  2,000  pounds.  (Contract  not  yet  forwarded 
to  Chief  of  Engineers  for  approval.)  Work  to  commence  within  one  month 
after  approval  and  to  be  completed  by  December  1,  1908. 

Contract  entered  into  May  18,  1907,  with  Zenith  Dredge  Company,  of  Duluth, 
for  about  92,0(X)  cubic  yards  dredging,  at  14J  cents.  Approved  May  29,  1907, 
Work  to  commence  after  the  Ontonagon  dredging  and  be  completed  (including 
the  Port  Wing  dredging)  by  October  10,  1907. 


COMMERCIAL   STATISTICS. 

Arrivals  and  clearances  of  vessels  at  Chequamegon  Bay,  Wisconsin  (Ashland, 
Washl)um,  and  Bayfield),  for  the  caletidar  year  1906. 


VesBels. 

Arrived. 

Cleared. 

Total. 

EsUmat«d 
net  regis- 
tered ton- 
nage. 

Domestic 

090             991 

60  1            61 

1,981  i      3,822,681 

Foreign 

121  1          146,268 

Total 

1.060  1       l.OfiS 

2, 102        3-  9f».  700 

• 

_, — , .-_ 

Decrease  in  vessels,  96;   increase  In  net  registered  tonnage,  41,017. 
tonnage,  1888. 
Passengers  arriving.  456;  departing,  269;  total,  725. 

Receipts  and  shipments  of  freight. 

[Tons  of  2.000  pounds.] 


Average 


Receipts. 


Tons. 


Miseellaneons  merchandise 5, 845 

Fish 721 

Coal,  hard 24.107 

Coal,  soft 740,061 

Iron  pyrites 1,  S99 

Salt  (41.420  barrels) 5,917 


Shipments. 


Miscellaneous  merchandise . 

Iron  ore 

Fish 

Lumber  (129.046,160  feet) . . . . 

Lath  (4, 480.000  pieces) 

Shingles  (447.000) 

Grain  (6,049,900  bushels) 

Pig  iron 

Stone 


Tons. 


68 

3,738,684 

2,906 

198,570 

1,108 

46 

151. 4»7 

16.046 

28.067 


Total ,    778,040 


Total 4,181.991 
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Total  receipts  and  shipments,  4,910,031  tons ;  decrease,  6,143  tons. 

Total  valuation,  $20,793,478 ;  decrease,  $153,03(5 ;  less  than  1  per  cent 

In  addition,  there  were  36,000,000  feet  B.  M.  of  logs  towed  in,  valued  at 
$540,000. 

Note. — The  local  ferry  business  between  Ashland,  Washburn,  and  Bayfield 
amounted  to  4,143  trips,  carrying  43,123  passengers  and  100  tons  of  freight 
There  is  also  quite  an  extensive  excursion  business  between  the  above  towns 
and  the  Apostle  Islands,  also  of  tugs,  of  which  no  record  is  kept 

Arrivals  and  clearances  of  vessels  at  Bayfield,  Wis.,  for  the  calendar  year  1906. 

[These  figures  are  Included  in  those  for  Chequamegon  Bay.] 

Vessels  arrived,  109 ;  departed.  111 ;  total.  220.    Estimated  tonnage,  85,520. 
Passengers  arriving,  456 ;  departing,  209 ;  total,  725. 

Freight  received  ami  shipped. 

[Tons  of  2.000  pounds.  1 


Received. 


Miscellaneous  merchandise. 

Salt  (2,220  barrels) 

Fish 


Tons.  Shipped.  Tons. 


245 
317 
721 


Total I    1,2 


'  Lumber  (20,133.160  feet) !  30.200 

,  Lath  (4,480.000) 1.108 

Shingles  (447,000) '  45 

Fish ,  1,561 

I  Miscellanous  merchandise 68 

I            Total j  32,972 


Total  receipts  and  shipments,  34,255  tons. 
Total  valuation,  |645,630. 


J  J  6. 
IMPROVEMENT  OF  HARBOR  AT  ONTONAGON,  MICHIGAN. 

For  further  details  see  previous  Annual  Reports  of  the  Chief  of 
Engineers,  United  States  Army,  particularly  the  one  for  1896. 

A  survey  of  the  harbor  and  of  the  river  up  to  a  distance  of  about 
five-eighths  of  a  mile  above  the  bridge  was  made  in  June,  1903,  under 
directions  of  this  office,  by  H.  H.  \\  adsworth,  assistant  engineer.  A 
reduced  copy  of  the  resulting  map  accompanies  the  report  lor  1903. 

The  project  for  the  improvement  of  this  harbor  was  completed  in 
1889.  Dredging  to  the  extent  of  22,936  cubic  yards  was  done  in  1891, 
and  a  channel  depth  of  16  feet  was  reported  as  a  result,  but  maps 
show  the  channel  as  narrow.  No  dredging  was  done  from  1891  to 
1894,  but  the  channel  had  shoaled  from  a  general  depth  of  12  to  16 
feet  to  a  general  depth  of  about  12  feet.  In  1894  the  amount  of  dredg- 
ing was  33,817  yards,  and  the  entrance  channel  remained  .without 
dredging  until  1903,  a  period  of  nine  years,  when  18,054  cubic  yards 
were  dredged.  This  channel  kept  open  during  1904,  but  in  the  spring 
of  1905  the  channel  shoaled  suddenly  to  a  least  depth  of  less  than  8 
feet  between  piers  and  less  than  6  feet  in  the  lake  in  front. 

In  addition  to  available  funds,  $5,000  w^ere  allotted  May  13,  1905, 
from  the  emergencies  in  rivers  and  harbors,  and  a  channel  was 
dredged  120  feet  wide  and  15  feet  deep  through  the  bar  outside,  60 
feet  or  more  wide  and  14  feet  deep  between  the  piers,  and  76  feet 
wide  and  12  feet  deep  along  the  harbor  to  the  lumber  dock. 
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On  the  breaking  up  of  the  ice  in  1906  there  was  reported  a  least 
depth  on  a  line  of  soundings  through  the  channel  cut  in  1905  of  11 
feet  and  a  general  depth  of  14  feet.  Heavy  rains  and  melting  snows 
caused  floods  in  the  river,  and  the  next  report  was  that  there  was  a 
least  depth  of  9  feet.  A  survey  was  hurriedly  made,  and  showed 
that  by  taking  a  tortuous  route  a  vessel  could  find  10.3  feet  to  the 
commercial  dock  and  9.3  to  the  lumber  dock.  On  May  10,  1906, 
$5,000  were  allotted  from  the  emergencies  in  rivers  and  harbors,  and 
contract  made  for  dredging  at  20  cents  per  cubic  yard,  and  23,937 
cubic  yards  were  dredged,  giving  a  channel  60  feet  wide  between  the 
piers  with  a  depth  of  14  feet,  and  narrower  chanels  to  the  docks  with 
a  depth  of  13  to  14  feet. 

On  May  6,  1907,  bids  were  opened  and  a  contract  entered  into  on 
May  18,  1906,  with  the  Zenith  Dredge  Company  for  about  $4,000 
worth  of  dredging  at  17f  cents  per  yard,  a  very  cheap  figure.  On 
May  11  a  series  of  soundings  was  taken  between  the  piers,  and  a  few 
days  later  it  was  found  that  high  water  in  the  river,  caused  by  rains, 
had  shoaled  the  channel  so  that  soundings  were  taken  a  second  time 
on  May  16.  These  soundings  showed  a  shoaling  during  the  interval 
of  five  days  of  3.5  feet  and  less. 

Further  shoaling  developed  in  June,  so  that  the  then  available 
fimds  would  have  been  insufficient  to  make  even  a  single  dredge  cut 
from  the  lake  to  the  wharves.  To  relieve  the  situation,  an  allotment 
of  $10,000  from  the  emergency  appropriation  act  of  March  2,  1907, 
was  granted  on  June  22,  and  a  supplemental  contract  was  then  entered 
into  with  the  Zenith  Dredge  Company  for  increasing  the  dredging 
to  a  total  amount  of  62,000  cubic  yards,  more  or  less.  Dredging  under 
contract  was  begun  June  15,  1907,  and  is  now  in  progress.  A  single 
cut  has  thus  far  been  made  from  the  lake  up  to  about  the  north  end 
of  the  lumber  dock  on  the  west  side  of  the  harbor.  In  addition,  con- 
siderable private  dredging  will  be  done. 

The  Ontonagon  River  brings  down  in  flood  large  quantities  of 
material,  and  when  this  reaches  the  harbor  it  is  quickly  deposited, 
the  flow  from  the  river  being  insufficient  to  keep  the  cross  section  be- 
tween the  piers  clear.  An  extension  of  thei  piers  to  deeper  water 
would  improve  the  situation  some,  but  would  not  eradicate  the  evil. 
It  is  believed  that  the  best  results  can  be  obtained  by  making  a  suf- 
ficient appropriation  at  one  time  to  thoroughly  dredge  the  area 
between  the  piers  and  up  to  the  two  docks,  and  then  provide  a  sum 
for  maintenance  sufficient  to  dredge  out  the  results  of  at  least  two 
bad  floods  and  keep  this  on  hand  until  a  bad  season  should  occur. 
The  dredging  should  be  generally  to  a  depth  of  16  feet,  in  order  to 
insure  the  project  depth  of  12  feet. 

In  addition  to  the  needs  for  dredging,  as  mentioned  above,  the  west 
pier  is  in  bad  shape  at  its  outer  end  and  will  undoubtedly  call  for 
some  repairs  in  the  next  two  years. 

The  needs  of  this  harbor  in  the  next  river  and  harbor  appropria- 
tion will  be  for  maintenance  $30,000,  to  be  expended  in  dredging 
the  entrance  and  harbor  and  repairing  the  piers. 

The  shipments  of  lumber  from  this  harbor  are  rapidly  increasing. 
In  1904  about  8,000,000  feet  were  shipped.  In  1906  about  14,000,000, 
and  it  is  estimated  that  25,000,000  will  be  shipped  during  this  season. 
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Money  statement. 

July  1,  1906,  balance  unexpended $102.40 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_  5, 000. 00 
Amount  allotted  from  emergencies  in  river  and  harbor  works,  act 

March  2,  1907 10,000.00 

15.102.40 
June  30,  1907.  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement , 499.92 

July  1,  1907,  balance  imexpended 14,002.48 

July  1,  1907.  amount  covered  by  uncompleted  contracts 12.500.00 

I  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 ;M),000.00 
Submitted  in  compliance  with  reciuirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


APPROPRIATIONS. 


March  2,  1867 $97,600 

July  7,  1870 10,000 

June  23,  1874 23. 000 

March  3,  1875 25,000 

August  14,  1876 15,000 

June  18,  1878 15,000 

March  3,  1870 17,000 

June  14,  1880 15,  000 

March  3,  1881 20,000 

August  2,   1882 20,000 

July  5,  1884 15,000 

August  5,  1886 13,000 

August  11,   1888 12,500 


Sepember  19,  1890 $10,000 

July  13,  1892 20,000 

August  7.  1894 7,000 

June  3.  1896 10,000 

Received  on  account  of  dam- 
age to  piers 28 

June  13.  1902 5,000 

March  3.  1905 3,000 

March  3,  1905  (allotments) __  10,000 

March  2,  1907 5.000 

March  2,  1907  ( allotments )__  10,000 

Total 378.128 


EXISTING   CONTRACT.- 

Ck>ntract  dated  May  18,  1907,  with  Zenith  Dredge  Company,  of  Daluth,  Minn.. 
for  dredging  to  remove  shoals  at  entrance  and  between  the  piers.  About  21,000 
yards  to  be  removed  at  17f  cents,  approved  May  29,  1907.  Work  to  begin 
June  10  and  completed  (including  Ashland  and  Port  Wing  dredging)  October 
10,  1907.  Supplemental  contract  dated  June  27,  1907.  increasing  the  amount 
to  be  dredged  to  62,000  yards,  more  or  less,  forwarded  to  Washington  for 
approval. 


COMMERCIAL   STATISTICS. 

Arrivals  and  clearances  of  veHscIs  at  Ontonagon,  Mich,,  for  the  calendar  year 

1906 


y«8sel8. 


Arrived. 


Steam 

Tow 

Total 


191 
4 


195 


Cleared. 


191 
4 


195 


Total. 


862 

8 


390 


Estimated 
net  regis- 
tered ton- 
nage. 


U2.230 
8.000 


125,260 


Increase  over  1905  in  vessels,  30 ;  decrease  in  tonnage,  64,750.  ^ 

UiCjiiizea  Dy  >^J 


oogk 


APPENDIX  J   J — ^REPORT   OF   MAJOR  FITCH. 


1858 


Reoeipta  and  Mhipmenta  of  freight. 
[Tons  of  2,000  pounds.] 


Receipts. 

Tons. 

Shipments. 

Tons. 

Miscellaneous  merchandise 

2,710 
863 

8,078 

Miscellaneous  merchandise 

801 

Fish 

Lumber  (11.682.405  feet) 

17,449 

Lath  (1.982.000) 

488 

Shingles  (250.000) 

25 

Farm  products 

80 

Total 

Total 

18,888 

Total  receipts  and  shipments,  21,411  tons;  decrease,  9,095  tons,  equal  to  29.8 
per  cent. 

Total  valuation,  $797,047 ;  decrease,  $246,134,  equal  to  23.6  per  cent. 

In  addition  there  were  1,850,000  feet  of  logs  received  and  6,800,000  feet 
shipped ;  total,  8,650,000  feet,  valued  at  $129,750. 

Increase  in  logs,  p25,000  feet,  equal  to  7.8  per  cent 

Increase  la  value  of  logs,  $25,425,  equal  to  24i  per  cent 


J  J  7. 

IMPROVEMENT  AND   OPERATING  AND  CARE  OF   WATERWAY   FROM 
KEWEENAW  BAY  TO  LAKE  SUPERIOR,  MICHIGAN. 

For  the  history  of  this  waterway  and  its  purchase  by  the  United 
States,  see  Beport  of  the  Chief  of  Engineers  for  1892,  Appendix  II, 
page  2158.  For  the  work  of  improvement  bjr  the  United  States,  see 
subsequent  annual  reports.  A  complete  detailed  description  of  this 
waterway  is  also  given  in  Bulletin  No.  17,  published  by  the  Survey  of 
Northern  and  Northwestern  Lakes,  April,  1907,  pages  66  to  71.  See, 
also,  the  new  chart,  in  colors,  issued  March  15,  1905,  by  the  Survey  of 
Northern  and  Northwestern  Lakes. 

The  approved  project  for  improvement  is  not  fully  completed, 
although  nearly  so,  and  the  river  and  harbor  act  of  March  3,  1905, 
appropriated  $45,000  for  "  continuing  improvement." 

No  work  of  improvement  was  carried  on  during  the  past  year. 

In  October,  1906,  the  U.  S.  tug  Circle  was  purchased  for  use  on  this 
waterway,  by  the  transfer  of  $1,500  from  tne  funds  for  improving 
waterway  to  the  Duluth-Superior  appropriation.  A  derrick  scow 
was  also  built  during  the  spring  at  Superior  Entry  for  use  at  Portage 
Lake  canals,  and  the  cost,  $3,300,  charged  to  the  appropriation  for 
improving  waterway.  The  tug  and  scow  are  both  in  commission 
BOW,  and  will  be  of  material  aid  in  making  repairs  to  breakwaters, 
piers,  and  revetments. 

The  large  commerce  carried  through  the  Portage  Lake  canals  is 
evidence  of  the  importance  of  this  waterway  and  of  the  benefits  de- 
rived from  its  improvement. 

The  needs  of  further  improvements  to  this  waterway  have  begun  to 
receive  consideration. 

In  my  predecessor's  special  report  to  you,  under  date  of  December 
29, 1903,  was  set  forth  the  need  of  a  harbor  of  refuge  at  the  lower  end 
of  this  waterway,  just  inside  the  mouth  of  Portage  River,  similar  to 
the  harbor  of  refuge  near  the  upper  end,  known  as  Lily  Pond.    Plans 
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for  such  a  harbor  accompanied  the  report,  and  an  estimate  of  its  cost, 
which  was  $150,000.  The  river  and  harbor  act  approved  March  2, 
1907,  makes  provision  for  a  preliminary  examination  of  "  Keweenaw 
Canal  with  a  view  to  the  construction  of  a  harbor  of  refuge  at  its 
eastern  entrance."  The  report  called  for  will  be  submitted  at  an  early 
date. 

Another  possible  improvement  that  would  be  of  value  is  to  straighten 
the  channel  of  Portaffe  River  bjr  cutting  off  Princess  Point,  with  its 
sharp  bend — a  bend  that  is  causing  some  inconvenience  to  the  larger 
class  of  vessels,  especially  passenger  boats  that  now  use  this  water- 
way. The  condition  at  this  point  has  been  very  much  improved  bv 
the  work  done  during  the  fiscal  year  ending  June  30,  1905,  but  it  will 
always  present  some  difficulties  to  the  navigator  unless  straightened. 

The  remaining  balance  of  the  appropriation  ($14,889.82)  was  in- 
tended for  the  renewal  of  some  of  the  old  revetments,  which  were 
in  poor  shape  when  the  canal  was  purchased  by  the  United  States. 
Every  cut  was  revetted  with  a  timber-and-pile  revetment  to  prevent 
wash  of  the  banks.  In  many  cases  the  cuts  were  through  clay  and  in 
swamps,  and  it  is  not  believed  that  much  wash  will  occur,  especially 
as  the  portion  of  the  revetment  below  water  will  not  decay.  For  this 
reason  it  has  been  decided  not  to  renew  useless  woodwork,  which  will 
again  decay,  and  the  revetments  in  some  places  will  be  allowed  to 
remain  as  they  are  until  the  necessity  for  their  renewal  shall  be 
demonstrated. 

OPERATING  AND  CARE. 

Location, — ^The  Portage  Lake  ship  canals  cpnstitute  the  waterway 
across  Keweenaw  Point,  in  the  State  of  Michigan,  from  Keweenaw 
Bay  to  Lake  Superior,  there  being  about  25  miles  of  water  route,  con- 
sisting of  5^  miles  of  Portage  River  with  its  four  cuts,  17  miles  of 
Portage  Lake,  and  2J  miles  in  the  upper  canal  from  the  head  of  Port- 
age Lake  to  Lak^  Superior. 

Under  authority  or  the  river  and  harbor  act  of  September  19, 1890, 
the  Secretary  of  War  allotted  $11,500  for  operating  and  care  of  canals 
and  other  works  of  navija^ation  to  be  applied  to  Portage  Lake  and 
Lake  Superior  canals,  Michigan,  for  the  fiscal  year  ending  June  30, 
1907. 

The  approved  project  for  the  expenditure  of  this  allotment  is  to 
maintain  the  deptn  and  width  obtained  by  the  work  of  improvement; 
to  keep  a  recora  of  the  vessels  anS  their  tonnage  using  the  canals;  to 
exercise  the  necessary  care  in  enforcing  regulations  for  the  use  of  the 
canals ;  to  make  frequent  surveys  to  determine  changes  and  to  check 
up  work  done  in  dredging;  to  guard  against  encroachments  on  the 
legally  established  harbor  lines;  and  to  perform  other  work  incident 
to  the  operation  and  care  of  the  canals.  The  amount  allotted  has 
been  expended  in  carrying  out  the  above  programme  of  duties,  except 
$2,250  which  were  reported  and  deducted  from  the  estimate  made  tot 
next  year. 

As  no  shoaling  of  the  channels  was  found  to  have  occurred  during 
the  past  fiscal  year,  no  dredging  was  donCj  and  the  $2,000  available 
for  this  purpose  was  not  expended.  Dredging  by  private  parties  was 
done  along  the  front  of  the  Tamarack  coal  dock,  on  the  east  side  of 
the  Isle  Royale  coal  dock,  and  just  west  of  the  Houghton-Hancock 
bridge,  back  of  the  harbor  line.    The  depth  of  water  pbtai^edlai^these 
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S laces  was  about  20  feet  low-water  datum,  and  the  material  was 
umped  well  out  of  the  way  of  the  channels  under  the  supervision 
of  Junior  Engineer  George  H.  Banks.  The  severe  storms  or  last  fall 
and  winter  caused  considerable  scouring  around  the  L's  of  both 
breakwaters  at  the  upper  canal,  and  in  consequence  a  large  amount 
of  rock  filling  escaped  from  several  of  the  pockets  of  the  cribs  and 
was  carried  awaj  from  the  berm  at  the  base  of  the  cribs  on  the  lake 
side.  The  refilhng  of  these  pockets  by  placing  large  blocks  of  sand- 
stone in  the  bottom  and  completelv  filling  with  rubble,  and  also  plac- 
ing large  blocks  of  riprap  on  the  Berm  at  the  base  of  the  cribs  on  the 
lake  side,  is  now  going  on.  The  work  is  being  done  by  the  Govern- 
ment, using  the  tug  crew,  watchmen,  and  hired  labor  to  handle  the 
rock,  which  is  towed  bj  the  U.  S.  tug  Circle  from  the  Jacobsville 
quarry  on  the  new  derrick  scow.  An  agreement  was  entered  into  on 
June  15, 1907,  with  J.  W.  Wyckoff,  to  furnish  300  cords  of  sandstone, 
more  or  less.  The  severe  storm  of  October  8-10, 1906,  raised  the  deck 
planks  attached  to  longitudinals  for  a  distance  of  64  feet  along  the 
east  breakwater,  the  greatest  height  being  about  8  inches  at  the 
center.     This  was  repaired  by  the  tug  crew  and  hired  labor. 

During  the  past  fiscal  year  six  bre^s  were  made  in  the  revetments 
by  vessels  colliding  with  them.  Four  of  these  breaks  were  at  the 
upper  canal  above  Lily  Pond,  one  south  of  Lily  Pond,  and  one  in 
Cut  3,  Portage  river.  Three  of  the  breaks  at  the'  upper  canal  are 
not  of  a  serious  nature,  and  have  not  been  repaired.  Two  of  the 
breaks  above  Lily  Pond  were  repaired  at  a.  cost  of  $399.60,  the  bills 
being  paid  by  the  vessel  owners.  The  damage  to  Cut  3  revetment  in 
Portage  River  has  not  yet  been  repaired.  When  completed  the  cost 
will  be  paid  by  the  owners  of  the  vessel  which  did  the  damage.  It 
has  been  customary  where  the  damage  is  material  and  plainly  due  to 
carelessness  to  call  on  owners  of  vessels  to  pay  for  repairs,  ana  during 
the  year  the  cost  of  all  necessary  revetment  repairs  nas  been  paid  bv 
vessel  owners.  This  is  done  by  agreement  made  by  this  oflace  with 
the  lowest  bidder,  with  the  understanding  that  payment  will  be  made 
by  check  direct  from  the  vessel  owner  to  the  contractor. 

The  U.  S.  tug  Circle^  which  was  transferred  from  Duluth-Siiperior 
Harbor  to  Keweenaw  Canal,  was  rebuilt  during  the  spring  at  Hough- 
ton, the  work  being  done  by  hired  labor,  at  a  total  cost  for  labor  and 
material  of  $1,610. 

Minor  surveys  were  made  from  time  to  time  as  necessary.  During 
the  winter  a  map  was  made  of  Portage  River  on  a  scale  of  400  feet  to 
1  inch,  showing  the  channel,  stage  of  water,  etc.,  to  date. 

A  record  of  the  water  level  has  been  continued  three  times  a  day 
at  three  points :  At  Houghton,  at  the  watchman's  house  at  the  upper 
canal,  and  at  the  watchman's  house  on  Portage  River. 

Two  watchmen  have  been  employed,  one  at  the  upper  canal  and  one 
at  Portage  River.  Each  has  kept  a  record  of  all  passing  vessels  and 
rafts,  reported  damages  to  piers  and  revetments  from  collisions, 
violations  of  rules  and  regulations,  and  read  a  water  gauge.  The 
watchman  at  upper  canal  also  kept  a  record  of  three  wave  dynamo- 
meters located  on  the  breakwater  piers. 

New  rules  and  regulations  for  the  Portage  Lake  Ship  Canals 
across  Keweenaw  Point,  Michigan,  were  approved  by  the  Secretary 
of  War  April  13, 1907,  and  went  into  effect  May  1,  1907. 
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In  addition  to  the  $2^50  left  over  from  last  year's  allotment 
$11,750  have  been  allotted  for  the  year  ending  June  30,  1908,  making 
$14,000. 

During  the  past  year  the  local  charge  of  the  Portage  Lake  canals 
has  been  in  the  hands  of  Oeorge  H.  Banks,  junior  engineer. 

Money  statement.  • 

July  1,  1906,  balance  unexpended ^21,009.30 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  Improvement 6, 119. 48 

July  1,  1907,  balance  unexpended 14.889.82 


APPROPRIATIONS. 
September  19,  1890 : 

For  the  purcbase  of  Portage  Canals $350,000.00 

For  maintenance  to  June  30,  1892 10,000.00 

For  harbor  lines.  Portage  Lake 5, 12a  70 

Total 365, 12a  70 

The  above  amounts  were  expended  for  the  purposes  for  which  appropriated. 

FOB  IMPBOVING  WATIOIWAY  FBOM  KEWEENAW  BAT  TO  LAKE  SUPEBIOB,  MICHIGAN. 


July  13,  1892 $50,000.00 

August  18,  1894 130, 000. 00 

June  3,  1896 50,000.00 

June '4,  1897 350,000.00 

July  1,  1898 450,000.00 

June  6,  1900 110, 000. 00 


March  3,  1901 $145,000.00 

June  2a  1902 30,000.00 

March  3,  1905 45,000.00 

Miscellaneous 237.68 


Total 1,340,237.68 


The  following  statement  shows  the  manner  in  which  the  appropriations  have 
been  expended.  The  amount  expended  under  the  different  classes  of  work 
includes  the  cost  of  examinations,  soundings,  superintendence,  buoying,  and 
contingencies. 

Dredging $52a  426, 83 

Pier  work,  revetment,  etc 782,715.03 

Purchase  of  land 9,406.00 

Tug  and  scow,  etc 4,800.00 


Total 1,  325,  347.  86 


Allotments  for  operating  and  care  of  Portage  Lake  and  Lake  Superior  canals, 
Michigan,  from  the  permanent  indefinite  appropriation  of  act  of  July  5,  188^, 
for  operating  and  care  of  canals,  etc. 


July  1,  1892 $31,028 

July  1,  1893 11,647 

July  1,  1894 8,000 

July  1,  1895 11,500 

July  1,  1896 8,300 

July  1,  1897 a  300 

July  1,  1898 __.  8,300 

July  1,  1899 8,300 

July  1,  1900 a  300  i 


July  1,  1901 $a500 

July  1.  1902 9,000 

July  1,  1903 15,500 

July  1,  1904 15.000 

July  1,  1905 a  500 

July  1,  1906 9,250 

July  1,  1907 14,000 


Total 183,425 


All  tlie  amounts  were  expended  in  maintaining  the  canals  except  $117.36  of 
the  1892  allotment  which  amount  reverted  to  the  treasury.  The  $14,000  allotted 
July  1,  1907,  will  be  expended  during  the  fiscal  year  ending  June  30,  190a 
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'ummary  of  expenditures  made  from  appropriation  for  operating  and  care  of 
canals  and  other  works  of  navigation  (indefinite) ,  act  of  July  5,  1884^  applied 
to  Portage  Lake  and  Lake  Superior  canals,  Michigan,  during  fiscal  year  1907. 


Date. 


I 

Office  ex-:    Field 
pense.    >  aen'ice. 


1906. 

July I  8159.10 

August 95.00 

September |  102.00 

October .....I  90.00 

November I  226. 00 

December 226.00 

1907. 

January 237.00 

February !  239.40 

March I  210.50 

April 227.48 

May 125.00 

June ,  133.83 


•1. 


Her  and 
revet- 
ment re- 
pairs. 


8452.00 
617.00 
485.80 
471.00 
826.06 
219.74 


142.00 
142.00 
146.00 
287.86 
383.34 
700.37 


Mlsoellar 
neoua. 


I 


I 


$77.78  I 
210.62 


37.84  I 


690.76 


882.03 
10.49 
96.82 


5.00 

65.27 

6.00 

62.33 

545.81 

1,209.27 


Total 2.098.81  i  4,223.17  i      916.60  |  2,011.62 


Total. 


8611.10 
612.00 
665.68 
808.65 
561.55 
578.40 


384.00 
486.67 
391.60 
567.67 
1,0W.15 
2,683.73 


9.250.00 


COMMERCIAL   STATISTICS. 
Number  of  vessels  and  net  registered  tonnage  for  the  calendar  year  1906. 


Tow  barires 


Month, 


Tugs. 


Steam  vessels, 
except  tugs. 

No.    I  Tonnage.  I  No.  |  Tonnage. I  No.  I  Tonnage. I   No.    I  Tonnage. 


Upbound: 

April 45 

May 93 

June 167 

July 219 

August 194 

September 151 

October 160  ' 

November 146 

December 9 

Downbound: 

April 16 

May 69 

June 115  , 

July 162! 

August 140 

September i  108 

October 98 

November 90  , 

December 23 

Total  up  and  down.,  2,004  I 


56,556 

100,  as  1  . 

118, 'J67  1 
173,649  I 
195, 464 
194, 106  I 
222, '207 
218, 122  I 
15,549    . 

18. 124 
65,169  ' 
68,065  I 
87,322  ; 
77,924 

113,490 
88, 152  1 

100,613 
32. 748 


28  I 
27  ' 
47 

65 
74  ■ 
42  I 


17  . 
12  . 
20 
42 


I 


18,243 
20,250 
34, 421 
31,  M9 
30.612 
46.807 
61,706 
34,838 


2,724 
24,869 
12,872 
14,363 
16,457 
29,878 
41,032 
26.624 

8,218 


19  I 
66  ' 
75  ' 
86, 

78 
46 
42  ' 
16 

16 

68 

73 

82 

62 

79 

61  I 

36  I 

16 


972 
2,501  , 
4,7«)  ' 
3,698  I 
2,699 
3,344  I 
1,776  1 
1,643  ' 

672  • 
I 

610  I 
2,880 
4,540 
8,626 
2,671 
3.815 
2,185 
1,284 

732 


Total  vessels. 

Scows. 

No. 

Tonnage. 

No. 

92 

75,771 

7 

186 

128,832 

66 

289 

187,454 

48 

346 

209,166 

67 

299 

228,765 

47 

2W 

244,257 

46 

280 

285,689 

SO 

229 

254,008 

24 

25 

16,221 

1 

34 

176  I 
206 
256 
222  I 
229  ' 
204 
159 

43  I 


21.468 

6 

82.868 

44 

74,967 

42 

106,200 

50 

97.052 

87 

146,183 

44 

181,819 

39 

128,621 

18 

1,961,678      691  ;    449,223      9?2  ,      48,618     8,667  I  2.464.414 


Statement  of  marine  commerce  through  the  Portage  Lake  Ship  Canals, 


UPBOUND. 


Tons. 

Cement  ( 50, 700  barrels ) 10, 140 

Coal: 

Hard 98,  396 

Soft 1.118,403 

Copper 11.143 

General  merchandise—  _-.       196,581 

Iron  manufactured 96,  322 

Iron  ore- 5,600 

Lath  (810.000) 202 

Limestone 34.a36 


Tons. 

Machinery 488 

Lumber  (13.544  M  feet)...  23,702 

Oil  ( 32,555  barrels ) 6,  51 1 

Salt  (175,^55  barrels) 25, 122 

Sand 5, 022 

Stone,  building 14,^3(5 

Ties,  railroad  (10,651) 592 

Unclassified 7,826 


ENO  1907 117 


Total 1.645,022 
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DOWNBOUND. 


Coal :  Tom. 

Hard 7,727 

Soft 27.  797 

Copper 85, 124 

Flaxseed  (311,000  bushels) .  8,  708 

Flour  ( 1,280,098  barrels) ._.  128, 009 
Grains,     except     flax     aud 

wbeat  ( 1,292,205  bushels ) .  32, 305 

General  merchandise 19,561 

Iron  oreL 192,097 

Iron  manufactured 2,269 

Lath   (360,000). 90 

Stone,  building. 559 

Machinery 210 

Lumber  (235.872,000  feet) .,  393, 031 

Oil  (2,335  barrels) 467 

Pig  iron 9, 128 


Tons. 
Stamp  sand 12,390 

Shingles    (45,420,000) 4,542 

Ties,  railroad  (39,739) 2,208 

Wheat  (1,998,502  bushels )._         59,955 
Unclassiffed 1,156 

Total 987, 333 

Total  up  and  down  (tons  of 

2,000   pounds) 2,632,355 

Passengers  upbound 36,909 

Passengers  downbound 35,491 

Total 72, 400 


Value  of  freight  carried  through  Portage  Lake  ship  canals  during  the  calendar 

year  1906. 


]>e0cription  of  caigo. 


Cement barrelB. 

Coal: 

Hard tons. 

Soft do... 

Copper do... 

Flaxseed bush  els . 

Flour barrels. 

Grains  (except  flax  and  wheat) bushels. 

General  merchandise tons. 

Iron  (manufactured ) do . . . 

Iron  ore do... 


Quantity. 


Limestone tons. 

Lumber M  feetB.  M. 

Oil barrels. 

Plir  iron tons . 

Salt barrel  s . 

Band cubic  yards. 

Shingles M. 

Stone,  building tons. 

Ties,  railroad number. 

Wheat bushels. 

Unclassifled tons. 

Machinery do... 


60,700 

106,128 

1,146,200 

96,267 

811,000 

1,280,069 

1,292,206 

216,142 

98,591 

197,697 

1,170 

24,036 

249,416 

34, 8U) 

9,128 

175,856 

13,069 

45,420 

15,495 

50,390 

1,998,602 

8,962 


Total  valuation . 


Unit 
price. 


12.00 

6.25 

8.65 

400.00 

1.16 

3.86 

.42 

176.00 

78.00 

2.65 

8.75 

1.60 

19.86 

6.75 

21.60 

.75 

.70 

3.00 

5.60 

.52 

.76 


376.00 


Valuation. 


9101.400 

663,269 

4,183,630 

8S.50ri.800 

360,760 

4,928,343 

512,736 

37,824,850 

7,690,098 

523,897 

4.388 

36,054 

4.826,200 

235,607 

196, 2se 

131.891 

9,141 

136,260 

86,772 

26.208 

1,516,862 

51.726 

261,760 


102,846.7 


In  addition  to  the  above,  5,603,000  feet  B.  M.  of  logs,  valued  at  $84,045,  were 
towed  through  the  canals. 

In  the  above  table  the  local  traffic,  amounting  In  value  to  about  $1,000,000,  is 
not  recorded;  that  Is,  vessels  trading  between  points  on  Portage  and  Torch 
Lake,  transporting  lumber,  cord  wood,  hay,  charcoal,  castings,  and  towing  rafts 
of  logs  and  timber. 
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Openings  and  closings  of  navigation  in  Portage  Lake  ship  canals,  Michigan, 
while  in  charge  of  the  United  States,  1891  to  1906,  inclusive. 


Date  of  opening. 

Steamer. 

Date  of  closing. 

Steamer. 

April  26, 1892 

Nipigon. 

Jos.  L.  Hurd. 

Japan. 

Annie  R.  Hennes. 

CItyofDuluth. 

Peerless. 

Iroquois. 

R.  G.  Stewart. 

Bon  Voyage. 

Mabel  Bradshaw. 

Bon  Ami. 

W.H.Gratwlck. 

Tug  Valerie. 

Schuylkill, 

Philip  Mlnch. 

November  30. 1891... 
November  80, 1892 — 
November  29, 1893.... 
November  80, 1894.... 

December  2, 1896 

November  26, 1896 

December  2, 1897 

December  4, 1898 

December  15, 1899.... 

December  8, 1900 

December  8, 1901 

December  13, 1902 

December  9, 1908 

December  5. 19M 

December  11, 1906 

December  10. 1906 

A.  L.  Hopkins. 
S.  P.  Hodge. 
J.  H.  Shriffley. 
Jay  Gould. 
MatoH. 
Cumberland, 
.lapan. 

Martin  Swain  (tug). 
Cora    A.    Sheldon, 
whaleback  No.  137 
Cuba. 

Clyde,  with  Amboy. 
G  rover. 
Hutchinson. 
North  Star. 
Eber  Ward. 

May  9, 1898 

April  22, 1894 

April  25, 1895 

April  24. 1896 

ADril23.1897 

April  17, 1898 

May  1,1899 

April  19, 1900 

with 

April  23, 1901 

April  4, 1902 

April  15, 1903 

April  80,1904 

April  12, 1905 

April  18, 1906 

May  7,1907 

EXPLANATORY    NOTES   AND  GENERAL  INFORMATION. 

The  following  records  are  for  vessels  passing  through  Portage  Lake  Ship 
canals,  Michigan,  also  for  vessels  entering  the  canals  from  either  direction  and 
discharging  or  loading  at  a  port  within  the  waterway. 

Local  trafl3c  is  not  recorded — that  is,  vessels  trading  between  points  on  Port- 
age Lake  and  Torch  Lake. 

The  ton,  as  used  in  all  these  tables,  is  2,000  pounds. 

Unit  values  for  items  of  freight,  and  factors  for  converting  various  units  of 
measurement  into  tons,  are  the  same  as  used  in  the  compilation  of  Duluth- 
Superior  commerce  for  1906,  with  but  few  exceptions. 

Attention  is  Invited  to  the  within  diagram  a  showing  how  the  cargo  sizes  are 
gradually  increasing.  The  new  drawbridge  between  Houghton  and  Hancock 
has  given  very  good  service  during  the  season,  and  there  has  been  more  of  the 
larger  class  of  vessels  through  this  waterway  than  ever  before. 

Loaded  vessels  500  feet  and  over  in  length,  drawing  19  feet  5  inches,  have 
passed  through  these  canals  during  the  past  season  without  difficulty. 

The  commerce  on  Lake  Superior  is  heaviest  during  July  and  August,  yet  It 
will  be  noted  that  there  is  more  freight  going  through  this  waterway  in  October 
and  November,  or  in  the  stormy  season,  than  at  any  other  time,  which  shows 
clearly  the  extent  to  which  these  canals  are  used  for  refuge. 

The  average  net  registered  tonnage  of  the  largest  20  vessels  passing  through 
is  4,025  tons. 

The  navigation  season  covers  a  period  of  two  hundred  and  thirty-seven  days, 
extending  from  the  opening  on  April  18  to  the  closing  on  December  10. 

The  earliest  oi)ening  of  these  canals  was  April  4,  1902;  the  latest  opening. 
May  9,  1893;  the  average.  April  22.  The  earliest  closing,  November  26,  1896; 
latest  closing,  December  15,  1899 ;  average,  December  5. 

REMARKS   ON   THE   COMMERCE   THROUGH   THE   CANALS. 


Logs  to  the  amount  of  5,603,000  feet  B.  M..  valued  at  $84,045,  were  towed 
through  the  canals,  made  up  into  27  rafts — 19  down  and  8  upbound. 

There  were  also  57  sets  of  booms  taken  through  the  waterway,  which  are  not 
included  in  this  statement. 

Total  vessel  freight  up  and  down,  2,632,355  tons,  valued  at  $102,846,779. 

Increase  in  freight  tonnage  over  1896,  218  per  cent. 

Increase  In  freight  tonnage  during  past  year,  9.07  per  cent. 

Cement  cargoes  show  a  decrease  of  12,950  barrels. 

Hard-coal  cargoes  show  a  decrease  of  56,749  tons. 

Soft-coal  cargoes  show  an  Increase  of  120,206  tons. 

Copper  cargoes  show  an  increase  of  734  tons. 

Wheat  and  other  grains  show  an  increase  of  509.552  bushels,  valued  at 
$364,106. 


•Not  printed. 
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General  merchandise  shows  an  increase  of  3^86  tons,  valued  at  $6,901300« 

Manufactured  iron  shows  an  increase  of  41,756  tons,  valued  at  $3^6,908. 

Lumber  shows  an  increase  of  5,648,000  feet  B.  M.,  valued  at  $109,289. 

Iron  ore  shows  a  decrease  of  584  tons,  valued  at  $1,548. 

Flour  shows  an  increase  of  560,760  barrels,  valued  at  $2,158,926. 

These  statistics  have  been  compiled  in  the  local  office  in  Houghton,  Mich., 
from  vessels'  reports  made  in  compliance  with  the  act  of  Congress  approved 
February  21,  1891. 


J  J  8. 

IMPROVEMENT  OF  HARBOR  AT  MARQUETTE,  MICHIGAN. 

For  a  history  of  this  harbor,  see  Annual  Reports  of  the  Chief  of 
Engineers  for  previous  years. 

For  detailed  description  of  this  concrete  work,  with  drawings, 
photographic  views,  cost,  etc.,  see  the  Annual  Reports,  for  1896,  pages 
2365  to  2385;  1897,  pages  2615  to  2638,  and  1898,  pages  2252  to  2282. 
The  Annual  Report  for  1904,  pages  2775  and  2776,  ffives  a  description 
and  cross  section  of  the  latest  portion  of  the  work,  which  includes 
certain  modifications  in  the  meUiod  of  construction  found  advisable 
by  experience  during  the  earlier  progress. 

The  concrete  superstructure  is  now  built  to  a  total  length  of  2,920 
feet,  which  is  97  per  cent  of  the  entire  length,  and  has  been  connected 
with  the  shore  at  the  northerly  end  by  building  a  protection  wall  100 
feet  long.  The  concrete  work  stops  100  feet  3iort  of  the  end  of  the 
old  breakwater.  To  complete  the  existing  project  it  would  only  be 
necessary  to  build  a  pierhead  and  connect  it  with  the  finished  work. 
This  would  cost  $20,000,  and  the  funds  are  now  available  should  (Con- 
gress decide  not  to  extend  the  breakwater. 

Attention  is  invited  to  report  from  this  office  of  September  30, 1903, 
printed  in  House  Executive  Document  No.  161,  Fiftv-eighth  Con- 
gress, second  session,  and  also  printed  iji  the  xVnnual  lleport  of  the 
Chief  of  Engineers  for  190-1:,  Appendix  II,  page  2786,  recommending 
a  further  extension  of  this  breakwater,  in  which  the  division  engineer, 
the  Board  of  Engineers  for  Rivers  and  Harbors,  and  the  Chief  of 
Engineers,  United  States  Army,  concurred.  If  provision  be  made 
by  Congress  for  this  extension  no  pierhead  will  be  required  at 
the  present  end  of  the  breakwater,  and  the  present  form  oi  concrete 
superstructure  could  be  continued  over  the  gap  of  100  feet  previously 
mentioned  at  a  cost  of  $6,000  from  the  funds  held  in  reserve  for 
improvement. 

The  repair  work  going  on  at  the  time  of  the  last  annual  report  was 
completed  early  in  August,  1906,  at  a  total  cost  of  $1,420.96.  Some 
further  repairs  to  the  breakwater  were  made  in  May,  1907,  at  a  total 
cost  of  $652.87. 

The  work  in  both  cases  was  done  bv  hired  labor  and  the  purchase 
of  material  in  the  open  market,  or  under  public  notice.  Mr.  James  O. 
Movick,  inspector,  was  in  immediate  charge  of  the  work,  and  was 
under  the  direction  of  an  assistant  engineer  m  this  oflSce. 
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Money  statement, 

July  1,  1906,  balance  unexpended $3,521.62 

Amount  appropriated  by  river  and  harbor  act  approved  March  2. 1907.  30, 000. 00 


33, 521. 62 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement- 3,807.39 


July  1,  1907,  balance  unexpended 29,714.23 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 10,000.00 

Submitted  incompliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  18^. 


APPROPRIATIONS. 


March  2,  1867  (allotment) .  $85, 000. 00 

April  10,  1869  (allotment)  _  26,  730. 00 

July  11,  1870 25,000.00 

March  3,  1871 60,000.00 

June  10,  1872 50, 000. 00 

March  3,  1873 15,000.00 

June  23,  1874 15,000.00 

March  3,  1875 15, 000. 00 

June  18,  1878 2,000.00 

August  14,   1878 2,000.00 

March  3,  1879 1,500.00 

June  14,  1880 1,000.00 

August  2,  1882 16.  000.  00 

July  5,  1884 5,000.00 

August  5,  1886 X 10,  000. 00 


August  11,  1888 $25,000.00 

September  19,  1890 40, 000. 00 

July  13,  1892 80,000.00 

August  18,  1894 30,000.00 

June  3,  1896 29, 000. 00 

March  3,  1891) 25,000.00 

June  13,  1902 26,000.00 

March  3,  1903.  sundry  civil 

act 80, 000. 00 

March  3.  1905 3,000.00 

March  2,  1907 30,000.00 

Miscellaneous  receipts 358.69 

Total 697, 588.  69 


COMMERCIAL   STATISTICS. 

Arrivals  and  clearances  of  vessels  at  Marquette,  Mich,  {including  Presque  Isle, 
Mich,),  for  the  calendar  year  1906, 


Vessels. 

Arrived. 

Cleared. 

Total. 

Estimated 
net  regis- 
tered ton- 
nage. 

Average. 

859 
94 

840 

91 

1,699 
185 

3,459,728 
218.264 

2.036 
1,180 

Tow 

Total 

953 
106 

931 
113 

1,884 

91 K 

3,677,992 
166,970 

1.962 

TVcrciiW!    ....  ... 

Increase .... .        

122 

1 

Decrease  in  vessels  equal  to  10  per  cent ;  tonnage,  over  4  per  cent 
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Receipts  and  shipments  of  freight  for  Marquette  {including  Presque  Isle). 

[Tons  of  2,000  pounds.  ] 


Receipts. 


Goal,  hard  and  soft 

Brick  (100,000) 

Salt  (8.300  barrels) 

OU  (960  barrels) 

Miscellaneons  merohandlse 
Balls  and  angle  bazs 

Total 


Tons, 


II 


Shipments. 


Tons. 


256,442 

250 

471 

190 

17,290 

2,689 


277,092 


Iron  ore 

I^iron 

Lumber  (6,445.000  feet) 
Ties,  xallroad,  (14.000). 

Total 


2.764,083 
4,788 
8,166 


2,777,9 


Total  freight,  3,055,014  tons ;  decrease,  636,522  tons ;   equal  to  17  per  cent 
Total  valuation,  $11.795,d85;  decrease.  $2,275,047;   equal  to  16  per  cent. 
These  figures  do  not  include  the  numerous  vessels  which  ran  into  the  harbor 
for  shelter  or  tugs  engaged  in  the  fish  trade. 


J  J  9- 


HARBOR  OF  REFUGE,  xMARQUETTE  BAY,  MICHIGAN. 

This  harbor  is  also  known  as  Presque  Isle  Harbor. 

For  the  description  of  the  locality  and  the  interests  to  be  benefited 
by  the  improvement,  see  Annual  Report  of  the  Chief  of  Engineers, 
United  States  Army,  1896,  pages  2385,  2386. 

For  the  work  of  improvement,  see  the  Annual  Reports  of  the  Chief 
of  Engineers,  United  States  Army,  for  years  1897,  1901,  and  1903. 
See  also  the  current  summary. 

The  approved  projects  were  for  building  1,000  feet  of  breakwater 
running  out  from  Presque  Isle  Point  (completed  in  1900),  and  after- 
wards for  closing  a  gap  between  saia  breakwater  and  the  shore  by 
cribwork  216  feet  long  (completed  in  1902). 

The  work,  which  affords  great  protection  to  the  commercial  busi- 
ness done  in  this  bay,  was,  when  last  visited,  in  fairly  good  condi- 
tion, though  the  breakwater  is  now  liable  to  need  repairing  at  any 
time  after  a  severe  storm. 

The  available  balance,  together  with  the  appropriation  recom- 
mended, it  is  proposed  to  expend  for  maintenance. 

Money  statement. 

July  1,  1906,  balance  unexpended $943.66 

June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance  of 
improvement 41.  00 


July  1,  1907.  balance  unexpended 902.  i 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  for  maintenance  of  improvement,  in  addition  to  the  balance 
unexpended  July  1,  1907 ' 2,000.00 

Submitted  in  compliance  with  requirements  of  sundry  civil  act  of 
June  4,  1897,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 
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APPROPRIATIONS. 

June  3,  1896 $20,000 

March  3,  1899 30,000 

June  13.  1902 7,500 

March  3,  1905 1,000 

Total 58,500 


CX)MM£RCIAL   STATISTICS. 

Arrivals  and  clearances  of  vessels  at  Presque  Isle  Harbor,  Michigan,  for  the 

calendar  year  1906. 


Vessels. 

Arrived. 

Cleared. 

Total. 

Estimated 

net 
reglBtered 
tonnage. 

Steam v 

347 
90 

847 
SO 

604 
60 

1.626.786 

Tow 

6?;  900 

Total 

877 

377 

754 

1,600,636 

Decrease  in  vessels,  252 ;  tonnage,  218,596. 

Freight  received  and  shipped, 
[Tons  of  2,000  pounds.] 


Receipts.                          ,    Tons. 

Shipments. 

Tons. 

Coal ,  hard  and  soft 

i 
8.442  1 
2,639 

Iron  ore 

1.928,027 
41788 
1,828 

Rails  and  ang'le  bars 

Pig  Iron 

T,ninh^r  (1,21R,000  '«^et) 

Total 

Total 

6,981 

1,929,688 

Total  freight.  1,935,619  tons;  decrrease,  71,16T  tons;  equal  to  3^  per  cent. 
Total  valuation,  .$5.407,598 ;  decrease,  $778,452 ;  equal  to  12^  per  cent 
These  figures  do  not  Include  tugs,  scows,  etc.,  or  vessels  which  might  have 
run  into  the  harbor  for  shelter. 


J  J  lo. 

IMPROVEMENT  OF  HARBOR  OF  REFUGE  AT  GRAND  MARAIS, 

MICHIGAN. 

For  a  history  of  this  harbor  and  the  work  of  inaprovement  by  the 
Government  see  previous  reports  of  the  Chief  of  Engineers,  United 
States  Army,  including  1881,  Appendix  E  E  4,  page  2038,  and  1871, 
page  131. 

The  pile  dike  which  closes  the  natural  entrance  was  built  in  1895- 
1897  to  prevent  the  wearing  away  of  the  narrow  sand  spit  which 
extended  to  the  east  of  the  artificial  entrance  and  arrest  the  move- 
ment of  sand  from  the  east,  both  of  which  agencies  were  gradually 
advancing  sand  bars  into  the  harbor  basin.  It  was  also  expected  that 
with  the  dike  in  place  the  sand  brpught  by  wave  action  from  the  . 
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easterly  shore  would  be  distributed  along  the  dike  and  form  a  perma- 
nent sand  spit.  These  results  have  been  partially  realized,  and  a 
ridge  of  sand  has  been  formed  along  the  easterly  portion  of  the  dike 
and  is  slowly  forming  farther  west.  With  the"  aid  of  an  allotment 
of  $5,000  from  the  appropriation  for  emergencies  of  rivers  and  har- 
bors $14,000  were  expended  in  repairing  and  strengthening  this  dike 
in  1904,  and  when  the  appropriation  of  Idarch  3,  1905  ($50,000),  was 
made  it  was  decided  that  a  greater  portion  of  it  should  be  expended 
in  the  same  way.  This  was  considered  of  more  importance  than 
extending  the  entrance  piers,  and  led  to  a  reenforcement  of  a  large 
portion  of  the  dike,  which  was  done  by  placing  an  embankment  of 
riprap  behind  it  for  a  distance  of  1,803  feet,  and  by  building  for 
another  distance  of  1,862  feet  a  second  row  of  piles  and  filling  between 
the  old  and  new  piles  with  cull  hearts  of  saw  logs  and  rock,  thus  mak- 
ing a  total  distance  of  3,665  feet  reenforced.  This  work  was  done 
between  the  dates  of  September  1,  1904,  and  August  6,  1906,  under 
two  contracts,  at  a  contract  cost  of  $49,123.27,  and  a  total  cost  (in- 
cluding administration)  of  not  far  from  $54,000.  This  cost  is  about 
$10,000  more  than  the  estimated  cost  given  in  thfe  Annual  Report  of 
the  Chief  of  Engineers  for  1906,  page  578 ;  the  excess  in  cost  was  due 
mainly  to  the  settling  of  the  rock  embankment  into  the  sand  under 
the  action  of  storms.  Of  the  remaining  2,105  feet  of  dike,  1,015  feet 
is  in  shallow  water  and  therefore  less  exposed,  and  1,090  feet  has  a 
sand  beach  against  it,  some  of  this  beach  being  formed  as  a  result  of 
the  construction  of  the  dike. 

It  is  hoped  that  no  further  work  on  the  dike  than  this  will  be  nec- 
essary, but  it  is  possible  that  the  riprap  will  settle  into  the  sand 
bottom  by  the  action  of  waves  and  require  additional  rock. 

The  present  length  of  the  west  entrance  pier  is  1,912  feet  and  of 
the  east  pier  1,545  feet.  These  lengths  include  100  feet  of  pile  pier 
at  the  inner  end  of  each.  The  west  pier  is  344  feet  farther  into  the 
lake  than  the  east  pier. 

On  account  of  sand  movement  the  22-foot  curve  of  depth  has 
advanced  lakeward 'between  400  and  500  feet  since  the  project  for 
improvement  was  adopted,  and  this  fact  will  entail  some  additional 
expense  for  pier  extension  to  deep  water. 

To  extend  the  entrance  piers  out  to  22  feet  of  water,  in  accordance 
with  the  approved  project,  would  now  require  an  addition  of  360  feet 
to  the  west  pier,  at  an  estimated  cost  of  $43,200,  and  an  addition  of  704 
feet  to  the  east  pier,  at  a  cost  of  $84,480,  or  about  $44,512  more  than 
the  original  estimate. 

Some  shoaling  in  the  entrance  channel  has  occurred  since  the  last 
dredging  (in  1904),  soundings  taken  in  the  spring  of  1906  showing 
a  depth  of  14  to  16  feet  in  the  central  width  of  250  feet  through  the 
entranct*.  Further  dredging  to  remove  shoals  is  likely  to  be  needed 
within  the  next  two  years. 

The  sand  movement  in  front  of  the  entrance  is  generally  frwn  the 
west  toward  the  east,  and  it  is  important  that  the  west  pier  be  ex- 
tended to  deep  water  soon  in  order  to  shut  oflf  the  encroachm^it  of 
sand  upon  th«  channel  from  that  direction.  The  extension  of  the 
ea^  pierj  should  be  built  after  the  completion  of  the  west  pier,  and  it 
is  quite  possible  that  its  full  extension  will  not  be  necessary. 
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Eighteen  thousand  dollars  of  the  available  balance,  together  with 
the  sum  recommended  for  worjcs  of  improvement  ($43,200),  it  is  pro- 
posed to  expend  in  building  the  west  pi6r  of  the  entrance  out  to  the 
22- foot  depth  of  water,  a  distance  of  360  feet,  at  an  estimated  cost  of 
$120  per  linear  foot.  The  remainder  of  the  available  balance 
($19,643.03) ,  together  with  a  sum  of  $20,000,  will  be  needed  for  main- 
tenance, which  will  be  expended  on  repairs  to  piers  and  dike  and 
dredging  between  the  piers. 


Money  statement. 

July  1,  1906,  balance  unexpended $29,188.96 

Amount  appropriated  by  river  and  harbor  act  approved  March  2, 1907_    30, 000. 00 


59. 188. 96 
June  30,  1907,  amount  expended  during  fiscal  year,  for  maintenance 
of  improvement 21, 542.  93 


July  1,  1907,  balance  unexpended 37,646.03 


Amount  (estimated)  required  for  completion  of  existing  project 45,401.68 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1909,  in  addition  to  the  balance  unexpended  July  1,  1907 : 

For  works  of  improvement $43,200.00 

For  maintenance  of  improvement 20,000.00 


Submitted  in  compliance  with  requirements  of  simdry  civil  act  of 
June  4,  18^,  and  of  section  7  of  the  river  and  harbor  act  of  1899. 


63,200.00 


APPROPRIATIONS. 


June  14,  1880 $10,000.00 

March  3,  1881 20,000.00 

August  2,  1882 40,000.00 

July  5,  1884 35,000.00 

August  5,  1886 .  26,250.00 

August  11,   1888 50,000.00 

September  19,  1890 50,000.00 

July  13,  1892 30,000.00 

August  18,  1894 20,000.00 

June  3,  1896 24, 000.  00 


March  3,  1899 $25,00a00 

June  6,  1900  (allotted): .    384.32 

June  13,  1902 70.000.00 

Sale  of  United  States  prop- 
erty    125. 00 

June  13,  1902  (allotted)—  5,00a00 

March  3,  1905 50,000.00 

March  2,  1907 30,000.00 

Total   485,  723.  32 


COMMERCIAL   STATISTICS. 

Arrivahi  and  dearancen  of  vessels  at  Grand  Marais,  Mich„  for  the  calendar 

year  1906. 


Vefeels. 


Steam. 
Tow  .. 


Total. 


Arrived. 

Clear  d. 

Total. 

EgUmated 

net 
reg^tered 
tonnage. 

878 
50 

874 
60 

1,762 
100 

918.000 
40,000 

928 

924  1        1.862 

958.000 

Increase  in  vessels,  98,  equal  to  5.6  pec  cent;  tonnage*  31,500^  equal  to  3.4 
per  cent 
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Freight  received  and  shipped. 
[Tons  of  2,000  pounds.  ] 


Reoeipta. 


MiacelUkDeouB  merchandise 

Fish 

CJoal.hard 

Coal,  soft 

Total 


Shipments. 


Tons. 


Miscellaneous  merchandise . 

Fish 

Lumber  (82,500,000  feet) 

Lath  (9.500,000) 

Ties,  railroad  (126,000) 

Logs,  cedar  (50,000) 


175 
500 

65,000 
8,8Q0 
7,000 

10.000 


Total 1    86.475 


Total  freight,  103,575  tons ;   Increase,  26,765  tons,  equal  to  35  per  cent. 
Total  valuation,  $2.508.375 ;  increase,  $484,175,  equal  to  24  per  cent. 
Logs  towed  In,  1,100.000  feet  B.  M.,  valued  at  $16,500. 


RESUME. 


Cost  of  operations  on  each  work,  both  for  fiscal  year  ending  June  30,  1907.  and 
since  the  commencement  of  operations,  irif/i  total  vessel  freight  and  estimated 
value  of  same. 


Name  of  work. 


Amount  ex- 
pended dur- 
ing fiscal 
year  ending 
June  30, 1907. 


Vessel  freight,  1906. 


Tons  of  2,000 
pounds.      I 


JQstlmated 
value. 


Grand  Marais,  Minn 
~;ay,  Mil 


$137.02 

Agate  Bay,  Minnesota '         2,542.36 

Duluth-Superior |     106,156.84 


Port  Wing.  Wis 

Ashland,  Wis 

Ontonagon,  Mich 

Waterway  across  Keweenaw  Point. 

Operating  and  care  of  same , 

Marquette,  Mich , 

Harbor  of  refuge,  Marquette  Bay  . 
Grand  Marais,  Mich 


a  30, 910 

9.566,874 

«» 29, 171. 221 

28,611 

0  4,910.031 

d  21, 411 

«2, 682, 365 


Total. 


174,037.17 


|S^,06S 
28,607,»«3 
251,899,944 
345,488 
«20,793,478 
797,047 
102.846.779 


/826,062,620 


Name  of  work. 


Date  of 
commence- 
ment of 
improve- 
ment by 
the  United 
States. 


Grand  Marias,  Minn 1880 

Agate  Bay,  Minnnesota ^    1887 

Duluth-Superior 1867 

Port  Wing,  Wis 1903 

Ashland,  Wis 1887 

Ontonagon,  Mich 1867 

Waterway  across  Keweenaw  Point 1 891 

Operating  and  care  of  same 1891 

Marquette,  Mich 1867 

Harbor  of  refuge,  Marquette  Bay 1 897 

Grand  Marais,  Mich 1880 


Total 8,860,840.82  I    422,465,679 


Total  amount 

expended  by 

the  United 

States  to  June 

30, 1907. 


I  Vessel  freight  from  com- 
mencement of  improTe- 
ment  of  work  to  Jbuvouj 
1,1907. 


Tons  of  2,000 1 
pounds.     I 


Estimated 
value. 


$165,686.68 
250,657.53 
5,021,597.92 
42,013.95 
349,154.63 
363.525.52 
1,325,347.86 
169,307.64 
667,874.46 
67,597.84 
448,077.29 


292,407 

69,001,817 

207,395,267 

241.073 

65.092.481 

2,787,671 

<28, 697.490 


I 


37.380,869 
15,290,845 
1,836,269 


87,890,479 

160,790.177 

2,593,135,606 

3,169,766 

485,029,682 

74.766.002 

756,412,142 


166. 665, 7& 
40,120.397 
20,497.866 


4,806,477.872 


'  do  not  include  logs  as  follows  :  «  17,000,000  feet :  *  26,900,000  ;  •  30,000.000 ; 


*  8.650,000  ;  •  5,603,000  ;  total,  94.163,000. 
*  Largely  freight  passing  through  the  canals. 
f  Does  not  include  value  of  logs  for  1906,  amounting  to  11,410,296. 
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[The  referencet  in  rommn  aie  to  part  (or  yolnme)  and  those  in  arable  to  page.] 

A. 

Abbey  Cut,  Hudson  River,  N.  Y.,  wreck  near i,146;  n,1019 

Aberaeen,  Wash.: 

Bridge  across  Chehalis  River i,828 

Bridge  of  city  across  Elliott  Slough i,  822 

Bridge  across  Wishkah  River i,828 

Improvement  of  Grays  Harbor  and  Chehalis  River i,  783;  iii,  2212 

Academy  Creek,  Ga.  [see  Brunswick  Harbor) i,  319;  ii,  1292 

Acts  of  59th  Congress,  2d  session,  affecting  Corps  of  Engineers iii,  2477 

Acushnet  River,  Mass.,  improvement  of  New  Bedford  Harbor i,  79, 937 

Adams  Creek,  N.  C. : 

Bridge  at  Winthrop i,824 

Waterway  via.    See  Beaufort  Inlet. 

Agate  Bay,  Minn.,  improvement  of  harbor i,  585;  ii,  1825 

Ahnapee  and  Western  Railway  Company,  bridge  of i,  829 

Ahnapee  (Algoma)  Harbor,  Wis.,  improvement  of i,  610;  iii,  1881 

Alabama  River,  Ala.,  improvement  of i,  365;  n,  1357 

Alabama,  Tennessee  and  Northern  Railroad  Company,  bridge  of i,  818 

Alameda,  Cal.    See  Oakland  Harbor. 
Alaska: 

Examination  and  survey  of  St.  Michael  Canal i,802 

Improvement  of  St.  Michael  Canal i,  801 ;  iii,  2231  • 

Wreck  in  Tanana  River i,802;  in,  2232 

Albany,  N.  Y.,  harbor  lines  near  Van  Wies  Point i,814 

Albany  Bridge  Company,  bridge  of i,819 

Albemarle  and  Chesapeake  Canal,  N.  C. : 

Improvement  of  waterway  via i,  258;  ii,  1218 

Purchase  of  {see  Norfolk-Beaufort  Inlet  waterway) i,  263 

Albemarle  Sound,  N.  C: 

Bridge  across .' i,824 

Improvement  of  waterway  to  Norfolk,  Va.,  via  Currituck  Sound. .  i,  258;  n,  1213 
Improvement  of  waterway  to  Norfolk,  Va.,  via  Pasquotank  River,  i,  258;  n,1212 

Algeria  (schooner),  wreck  of i|716;  iii,2096 

Algoma  (Ahnapee)  Harbor,  Wis.,  improvement  of i,  610;  iii,  1881 

Alice  (barge),  wreck  of - —  i,  185;  ii,1103 

Allegheny  County,  Pa. : 

Bridge  across  Allegheny  River i,819 

Bridge  across  Monongahela  River i,  828 

Allegheny  River,  Pa. : 

Bridge  at  Kennerdell i,  822 

Bridge  at  Oakmont  and  Hulton  Ferry i,  819 

Con^ruction  of  locks  and  dams i,  548;  ii,  1699 

Improvement  by  open-channel  work i,  547;  ii,  1697 

Improvement  of  Pittsburg  Harbor i,  554;  ii,  1731 

Operatinffand  care  of  locks  and  dams i,549;  ii,1703 

Allouez  Bay,  Wis.    See  Duluth  Harbor. 

AUoway  Creek,  N.  J.,  improvement  of i,191;  ii,1114 

Alpena  Harbor,  Mich.,  improvement  of i,  669;  iii,  1990 

Altamaha  River,  Ga. : 

Bridge  of  Georgia  and  Florida  Railway i,  828 

Improvement  of i,  313;  ii,  1285 


Ambrose  channel.  New  York  Harbor,  N.  Y.,  improvement  of,  including 
dredge  construction i,  148;  ii,  10^5, 1106 
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Amelia  River,  Fla.    See  Femandina. 

Amite  River,  La.,  improvement  of i,413;  n,1435 

Anacoetia  River,  D.  C,  improvement  of : i,232;  ii,  1168 

Anahuac  channel,  Tex.,  improvement  of i,  436, 438;  ii,  1465 

Anclote  River,  Fla.,  improvement  of i,343;  u,  1328, 1330 

Ann,  Cape,  Mass.,  construction  of  harbor  of  refuge 1,47,903 

Anne  Arundel  County,  Md.,  bridges  of. i,827 

Apalachicola  Bay,  Harbor,  and  River,  Fla. : 

Improvementof  harbor  in  bay i,349;  ii,13S7 

Improvement  of  river,  includmg  the  Cut-off i,  351;  ii,  1339 

Wreck  in  river i,369 

Appleton,  Wis.: 

See  aleo  Fox  River. 

Bridge  of  city  across  United  States  canal i,823 

'Appomattox  River,  Va.,  improvement  of i,  255;  ii,  1208 

Appoquinimink  River,  Del.,  improvement  of i,  198;  n,  1123 

Appropriations: 

Fortifications i,12 

Rivers  and  harbors i,  19 

Aqueduct  Bridge,  Washington,  D.  C^  repair  of i,  830;  iii,  2271 

Aqueduct,  Wasnmgton,  D.  C.    See  Washington. 
Aransas  Bay  and  Pass,  Tex. : 

£xamination  and  survey  for  channel  to  Pass  Cavallo  (ue  Rio  Grande- 
Mississippi  River  waterway ) i,  451 

Examination  and  survey  for  waterways  from  the  Rio  Grande  to  Missis- 
sippi River,  via 1,451 

Improvement  of  channel  to  Pass  Cavallo,  to  Victoria  (on  Guadalupe 

River),  and  to  Corpus  Christi  ( via  Turtle  Cove) i,  443;  xi,  1472, 1473 

Improvement  of  pass i,447;  ii,  1475 

Survey  of  channel  to  and  up  Guadalupe  River  to  Victoria  and  to  Cuero  . .  i,  451 

Survey  of  Turtle  Cove  channel  to  Corpus  Christi i,451 

Aransas  Pass  Harbor  Company  (see  Aransas  Pass) i,  447;  ii,  1475 

Arcadia  Harbor,  Mich.,  improvement  of i,  662;  iii,  1980 

Areata,  Cal.  (see  Humboldt  Harbor) i,  748;  iii,  2149 

Arkansas  River: 

Brid^atPine  Bluff , i,817 

Gauging  (see  Mississippi  River  Commission ) i,  812;  in,  2610, 2648 

Improvementof i,473;  n,  1515 

Armament.    Se^  Fortifications. 

Army  War  College,  Washington,  D.  C,  erection  of  buildings  for i,859;  in,  2473 

Arthur  Kill,  N.  Y.  and  N.  J.,  improvement  of i,  157, 158;  ii,  1048 

Arthur  Lake,  Mermentau  River,  I^.  (see  Mermen tau  River) i,  417;  ii,  1439 

Ashland  Harbor,  Wis.,  improvement  of i,593;  ii,1847 

Ashtabula  Harbor  and  River,  Ohio: 

Examination  for  extension  of  breakwater i,717 

Harbor  lines i,  815 

Improvementof i,712;  in, 2083 

Wreck  off i,716;  in,  2096 

Aspinwall,  Pa.,  lock  and  dam  in  Allegheny  River i,  548, 549;  ii,  1699, 1703 

Assistants: 

Civilian,  to  engineer  oflBcers i,19 

On  duty  in  Office  of  the  Chief  of  Engineers i,  862 

Astoria,  Oreg.,  examination  and  survey  of  harbor , i,  780 

Atchafalaya  Basin  levee  board  of  Louisiana,  lock  and  dam  in  Bayou  Lafourche,  i,  830 
Atchafalaya  River,  La. : 

Bridg^e  near  Melville i,  821 

Gaufdng  (^see  Mississippi  River  Commission ) i,  812;  in,  2610, 2648 

Rectification  of  mouth  by  Mississippi  River  Commission i,  812;  in,  2605 

Atlantic  City,  N.  J.,  wrecks  off i,207;  ii,  1134 

Atlantic  City  and  Ocean  City  Railroad  Company,  bridge  of i,  823 

Atlantic  Highlands,  N.  J.,  examination  of  Sandy  Hook  Bay  for  breakwater.,  i,  175 
Atlantic  (South)  States,  removal  of  water  hyacinths  from  Florida  waters.  i,346;  n,  1333 

Atlantic  Ocean,  wrecks  off  Atlantic  City,  N.  J i,207;  ii,ll34 

Atlantic  Shore  Line  Railway  Company,  bridge  of 1,823 

Auchmuty,  Messrs.  Shadle  &,  bridge  of 1,824 

Augusta,  Gra.: 

Improvement  of  Savannah  River  above i,310;  ii,1282 

Improvement  of  Savannah  River  below i,308;  ii,1279 
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Au^sta,  Minn.,  dam  across  MisBissippi  River i,829 

Aurora,  N.  C,  bridgeacross  South  Cfreek i,820 

Aux  Bees  Sdes  Lake,  Mich,  {see  Frankfort  Harbor) i,  663;  in,  1981 

Averas Crossing,  Chickasahay  River,  Miss.,  bridge  at i,823 

B. 

Back  Bay  of  Biloxi,  Mies.  («e«  Biloxi  Harbor) i,389;  n,1391 

Back  Ck)ve,  Portland  Harbor,  Me.    See  Portland  Harbor. 

Back  Creek,  Va.,  wreck  in i,262;  n,1219 

Back  (Weymouth)  River,  Mass. ,  improvement  of i, 64, 919 

Back  River  Bridge  Company,  bridge  of i,  816 

Baden  (bai^ge),  wreck  of i,  94, 963 

Bagaduce  River,  Me.,  improvement  of i,  25, 882 

Baker  (bam),  wreck  of ii  207;  ii,  1134 

Baldwin,  111.,  bridgeacross  Kaskaskia  River 1,821 

Ballard,  Wash,  (see  Pnget  Sound — Lake  Washington  waterway) i,  791;  m,  2221 

Ballards  Ferrv,  Tenn.,  brid^  across  Caney  Fork  River i,825. 

Baltimore  ana  Ohio  Railroad  Company: 

Bridgeacross  Grand  River,  Ohio i,824 

Bridge  across  Ohio  River  between  Parkersburg,  W.  Va.,  and  Belpre,  Ohio,  i,  828 

Bridgeacross  Ridley  Creek,  Pa i,826 

Bridge  across  Susquehanna  River i,  828 

Baltimore,  Chesapeake  and  Atlantic  Railway  Company,  bridge  of i,  825 

Baltimore  Harbor,  Md. : 

Defenses  of .• i,6 

Improvement  at  Spring  Garden i)211;  n,  1142 

Improvement  of  channel  to i,  208;  ii,  1137 

Improvement  of  channel  to  Curtis  Bay i,  210;  ii,  1 141 

Bangor  Harbor,  Me.,  improvement  of  Penobscot  River i,  26, 883 

Bar  Harbor,  Me.,  construction  of  breakwater i,  23,879 

Bar  Lake,  Mich.  («e^  Arcadia  Harbor) i,662;  ui,1980 

Barnstable  County,  Mass.,  bridge  of T i,827 

Barracks,  Washington,  D.  0.    See  Washington  Barracks. 

Barren  River,  Ky . ,  operating  and  care  of  lock  and  dam i,  581 ;  ii,  1810 

Barrv,  Commodore  John,  monument  to i)841;  iii,2299 

Bartholomew  Bayou,  La.  and  Ark. ,  improvement  of i,  463;  n,  1501 

Bass  River,  Mass.,  bridge  at  Yarmouth  and  Dennis i,827 

Bastrop  Bayou,  Tex.,  improvement  of 1,436,440;  ii,1468 

Bateman,  R.  D.  (schooner),  wreck  of i,288 

Batteries,  gun  and  mortar.    See  Fortifications. 
Battery,  the.  New  York  Harbor,  N.  Y. : 

Removal  of  reef  in  North  (Hudson)  River,  off i,  150;  ii,  1025 

Wreck  in  East  River,  off i,145;  n,1019 

Bayboro,  N.  C,  bridgeacross  Bay  River i,823 

Bay  Counties  Railway  Company,  bridges  of... i,820 

Bay  Ridge  channel,  New  York  Harbor,  N.  Y.,  improvement  of i,  151;  ii,  1034 

Bay  River,  N.  C,  bridge  near  Bayboro i,823 

Bayside  channel,  New  York  Harbor,  N.  Y.,  improvement  of i,  148;  u,  1025 

Bayside  plantation,  La.,  bridge  across  Bayou  Teche i,828 

Bear  Creek,  Miss.,  bridgeacross i,822 

Beattyville,  Ky.,  bridges  across  North  and  South  forks  of  Kentucky  River  ...  i, 821 
Beaufort  Harbor,  N.  C. : 

Improvement  of i,273;  n,  1233 

Improvement  of  waterway  to  Newbem i,  272;  n,  1232 

Improvement  of  waterway  to  New  River i,  277, 279;  ii,  1236 

Beaufort  Harbor  and  River,  S.  C,  improvement  of  waterway  to  Savannah  (see 

Savannah  Harbor) i,305;  n,1271 

Beaufort  Inlet,  N.  C. : 

Examination  and  survey  of  waterway  to  Norfolk,  Va i,  263 

Examination  and  survey  of  waterway  to  Pamlico  Sound  {see  Norfolk- 
Beaufort  Inlet  waterway) i,  263 

Improvement  of i,  275;  ii,  1235' 

Improvement  of  waterway  to  Pamlico  Sound i,  271 ;  ii,  1 231 

Beaufort  River,  S.  C.    See  Beaufort  Harbor  and  River. 

Beaumont^  Miss.,  bridge  across  Leaf  River ;^-«  i|824 
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Beaumont,  Sour  Lake  and  Western  Railway  Company,  bridge  of 1,820 

fieaverton  and  Willsburg  Railroad  Company,  bridge  of i,826 

Bedloe  (Liberty)  Island,  New  York  Bay,  N.  Y.,  examination  for  channel  west 

of  Robbins  reef  light-house  to  Kill  van  KuU i,  175 

Bee  Tree  shoals,  Tennessee  River,  Ala.,  improvement  of i>528,*  ii,  1630 

BejeauLake.  La.,  bridge  across i,821 

Bellaire,  Ohio: 

See  also  Ohio  River. 

Bridge  across  Ohio  River i,819 

Bellaire,  Benwood  and  Wheeling  Bridge  Company,  bridge  of i,  819 

Belle  Isle  bridge,  Detroit  River,  Mich. ,  wreck  above i,  698;  in,  2057 

Belle  River,  La.,  removal  of  water  hyacinths i«427;  n,  1450 

Belle  lUver,  Mich.,  improvement  of i,682;  in,  2003 

Bellhaven,  N.  C,  bridge  across  Pungo  River i,821 

Bellingham  Bay  and  Harbor,  Wash.: 

Harbor  lines  in  I  and  J  streets  waterway i,815 

Improvement  of  Whatcom  Creek  waterway  (New  Whatcom  Harbor) i,  797; 

m,2225 
Belpre,  Ohio: 

Bridge  across  Ohio  River  to  Parkersburg,  W.  Va.,  construction  of i,  818 

Bridge  across  Ohio  River  to  Parkersburg,  W.  Va.,  obstructing  navigation.  i,828 

Beltrami  Electric  Light  and  Power  Company,  dam  of. i,830 

Belzoni,  Miss.,  bridge  across  Yazoo  River i,817 

Bemidji,  Minn.,  dam  in  Mississippi  River i,830 

Bennett,  J.  W.  (tug),  wreck  of i,624;  in,  1915 

Benton  Harbor  Canal,  Mich,  (see  St.  Joseph  Harbor) i,  640;  ui,  1947 

Benwood,  W.  Va.: 
See  also  Ohio  River. 

Bridgeacross  Ohio  River i,819 

Bergen  Point  light,  N.  J.,  examination  and  survey  of  reef  at i,  175 

Berrien  Springs,  Mich. : 

See  am  St.  Joseph  River. 

Dam  across  St.  Joseph  River  near i,830 

Berrien  Springs  Power  and  Electric  Company,  dam  of i,  830 

Beverly  Harbor,  Mass.,  improvement  of i,  51, 905 

Big  Barren  River,  Ky. ,  operating  and  care  of  lock  and  dam i,  581 ;  ii,  1810 

Big  Fork  and  International  Falls  Kail  way  Company,  bridge  of i,  826 

Big  Fork  River,  Minn. : 

Bridgeacross 1,820 

Examination  of i,511 

Big  Hay  Harbor,  Fishers  Island,  N.  Y.,  examination  and  survey i,  118 

Big  Kanawha  River,  W.  Va. : 

Improvement  of i,562;  n,  1749 

Operating  and  care  of  locks  and  dams i,563;  u,1750 

Big  Sandy  River,  W.  Va.  and  Ky.: 

Bridge  across  Levisa  Fork  at  Prestonsbur^,  Ky i,826 

Bridge  across  Tug  Fork  at  Williamson,  W.  Va i,819 

Improvement  of,  including  Tug  and  Levisa  forks i,  565 ;  n,  1771 

Operating  and  care  of  locks  and  dams i,568;  n,1775 

Big  Sarasota  Bay,  Fla.,  improvement  of i,338;  n,1321 

Big  Sioux  River,  S.  Dak.,  ice  harbor  at  Sioux  City,  Iowa i|511;  n,  1595 

Big  Stone  Lake,  Minn.,  survey  of i,509;  ii,  1593 

Big  Stony  Island,  Hudson  River,  N.  Y.,  harbor  lines i,  814, 815 

Big  Sunflower  Kiver,  Miss.: 

Bridge  at  Lehrton i,817 

Bridge  in  Sharkey  County i,817 

Improvement  of i,  469, 471 ;  n,  1510 

Biieau  Lake,  La.,  brid|;e  across i,821 

Biloxi  Harbor,  Miss.,  improvement  of i,389;  ii,1391 

Biscayne  Bay,  Fla.,  improvement  of i,332;  n,  1313 

Bismarck  Harbor,  N.  Dak.  (see  Missouri  River) i,  511;  n,  1595 

Black  Lake,  Mich.,  improvement  of  Holland  Harbor i»647;  iii,1956 

Black  Mingo  Bridge,  S.  C. ,  bridge  across  Mingo  Creek i,826 

Black  Mingo  Creek,  S.  C: 

Bridge  across i,  826 

Improvement  of i,  296;  u,  1260 
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Black  River,  Ark.  and  Mo.,  improvement  of.. h^h  n,1528 

Black  River,  La.,  improvement  of i,461;  n,  1497 

Black  River,  Mich. : 

Improvement  at  mouth i,675;  iii,1998 

Improvement  at  Port  Huron i,680;  ni,2002 

Black  River,  N.  C,  improvement  of i,281;  ii,  1242 

Black  River,  Lorain,  Ohio,  improvement  of i,  706;  in,  2074 

Black  Rock  Harbor,  Conn.  (w«  Bridgeport  Harbor) 1,108,972 

Black  Rock  Harbor,  N.  Y.: 

Improvement  of , 1,724;  in,2110 

Improvement  of  Buffalo  entrance i,  723;  iii,2110 

Improvement  of  Lake  Erieentrance iy722;  in,  2108 

Black  Warrior  River,  Ala. : 

Bridge  across  Locust  Fork  near  Short  Creek i,824 

Improvement  above  Tuscaloosa i,  373^  ii,  1370 

Improvement  below  Tuscaloosa i,374;  ii,1371 

Operating  and  care  of  locks  and  dams i,382;  ii,  1379 

Blackwater  Creek,  or  River,  Va. : 

Bridge  at  South  Quay i,823 

Improvement  of i,260;  n,  1216 

Blackwater  River,  Fla.,  improvement  of i,  360;  ii,  1350 

Block  Island,  R.  I.: 

Construction  of  harbor  of  refuge i,91, 949 

Improvement  of  Great  Salt  Pond i,  92, 951 

Wreck  near  entrance  to  Great  Salt  Pond i,  94, 954 

Blood  River,  La.  (»«e  Tickfaw  River) : i,412;  ii,1434 

Bloody  Point  light-house,  Md.,  wreck  near i,228 

Boards  (see  also  Commissions) : 

National  Coast  Defense  Board i,5 

Of  Engineers  for  Rivers  and  Harbors i,807;  ui,  2241 

On  Fortifications  or  other  Defenses  ( Endicott  Board ) i,  5 

The  Board  of  Engineers i,  5, 865 

Boats.    See  Dredge  boats  and  Wrecks. 

Boeuf  River,  La.,  improvement  of 1,463,464;  n,1502 

Bogue  Chitto,  La.,  improvement  of i,410;  ii,  1432 

Bogue  Falia,  La.,  improvement  of ii  411 ;  ii,  1433 

Bogue  Sound,  N.  C,  improvement  of  waterways  via i,  277, 279;  ii,  1236 

Bonnie  Doon  (barken tine),  wreck  of i,  94, 953 

Booms,  building  of i,  829 

Boston  and  Maine  Railroad  Company,  bridge  of i,827 

Boston  Harbor,  Mass. : 

See  also  Dorchester  Bay  and  Maiden,  Mystic,  and  Neponset  rivers. 

Defenses  of i,5 

Improvement  of i,  56, 910 

Bow  Arrow  Point,  Lake  Charaplain,  Vt.,  bridge  across  **  The  Gut" i,  828 

Bowie  Lumber  Company  (Limited),  bridge  of i,821 

Brabsons  Ferry,  Hotston  River,  Tenn.,  bridge  at i,821 

Braden  Creek,  Fla.,  bridge  across i,  822 

Brandy  wine  Creek,  or  River,  Del.  {see  Wilmington  Harbor) i,  196;  n,  1118 

Branford,  Conn.,  improvement  of  harbor 1,101,963 

Branford,  Fla.,  bridge  across  Suwanee  River : i,  820 

Braxton  County,  W.  Va.,  bridge  of %820 

Brazos  River,  Tex. : 

See  also  Galveston  and  Brazos  Canal. 

Examination  and  survey  between  Aransas  Bay  and  Sabine  Pass  {see  Rio 

Grande-Mississippi  River  waterway) i,  451 

Examination  and  survey  of  waterway  to  Galveston  (see  Rio  Grande- 
Mississippi  River  waterway ) i,451 

Improvement  between  Old  Washington  and  Waco i,  452;  ii,  1483 

Improvement  between  Velasco  and  Old  Washington i,  453;  ii,  1485 

Improvement  of  mouth i,446;  ii,1474 

Improvement  of  waterway  to  Galveston 1 %443;  n,  1471 

Brazos  River  Channel  and  Dock  Company  (see  Brazos  River) i,  446;  ii,  1474 

Brazos  Santiago  Harbor,  ^ex. ,  improvement  of i,  449;  n,  1476 

Breton  Bay,  Md.,  improvement  of i,233;  ii,1171 

Bridge  Creek  Landing,  Va.,  wharf  and  monument h^^^i  m,2299 
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Bridffeport  Harbor,  Conn.! 

Examination  and  survey  of  outer  harbor i,118 

Harbor  lines  in,  including  Yellow  Mill  channel i,814 

Improvement  of 1,108,972 

Wrecks  in  Johnsons  Creek,  or  River 1,117,982 

Bridges: 

Alteration  of.  obstructing  navigation i,828 

Aqueduct  Bndffe,  Washin^n,  D.  C,  repair  of i,  830;  in,  2271 

Construction  of,  across  navigable  waters i,  816, 819 

Highway  bridge,  Washington,  D.  C,  replacing  Long  Bridge i,  832;  in,  2273 

Mississippi  River,  between  Fort  Snelling  and  St.  Paul,  Minn i,  861;  in,  2475 

Rules  governing  opening  of  draws i,815 

Yellowstone  National  Park,  construction,  etc.,  in i,  856;  in,  2461 

Broad  Creek  River,  Del.,  improvement  of i,226;  n,  1158 

Broadkill  Creek,  or  River,  Del.: 

Examination  and  survey i,208 

Improvement  of i,  206;  n,  1133 

Broad  Sound,  Boston  Harbor,  Mass.,  improvement  of i,  56, 910 

Bronx  River,  N.  Y.,  improvement  of i,  122;  n,988 

Brooklyn,  N.  Y.    See  New  York  Harbor. 

Brooklyn  Rapid  Transit  Companv,  bridges  of i,822 

Brooks,  James  N.  (tug),  wreck  of i,  624;  in,  1916 

Brothertown  Harbor,  Wis.  (««  Fox  River) i,622;  m,  1907 

Broussard,  Donnas,  Crossing,  Vermilion  Bayou,  La.,  bridge  at i,  826 

Browns  Creek,  N.  Y.,  improvement  of i,  135;  n,  1004 

Brownsville,  Pa. ,  harbor  lines  in  Monon^hela  River i,  815 

Brunot  Island,  Ohio  River,  Pa.,  harbor  lines i,815 

Brunswick  Harbor,  Ga.,  improvement  of i,  319;  n,  1292 

Brunswick  River,  N.  C.  (see  Cape  Fear  River) i,  284;  n,  1246 

Brush  (or  Bush)  Creek,  Va.,  dredging  of,  in  connection  with  Jamestown 

Exposition i,  247;  ii,  1195 

Buck  Rapids,  Missouri  River,  Mont. ,  dam  in  vicinity  of i,  829 

Bucksport,  Me.,  improvement  of  harl)or i, 27,884 

Budd  Inlet,  Wash.    See  Olympia  Harbor. 

Buena  Ventura  (barge),  wreck  of 1,117,982 

Buffalo  Bayou,  Tex.,  improvement  of i,434;  ii,1461 

Buffalo  Creek,  or  River,  N.  Y.    See  Buffalo  Harbor. 
Buffalo  Harbor,  N.Y.: 

Examination  and  survey  of  channels  in  waters  connecting  Great  Lak». . .   i,  698 

Improvement  of i,  720;  in,  2103 

Improvement  of  Black  Rock  Harbor  and  channel i,  724;  in,  21 10 

Improvement  of  Buffalo  entrance  to  Erie  Basin  and  Black  Rock  Harbor,  i,  723; 

111,2110 
Improvement  of  channels  in  waters  connecting  Great  Lakes,  i,  685;  in,  2007, 2059 
Improvement  of  Lake  Erie  entrance  to  Erie  Basin  and  Black  Rock  Harbor,  i,  722; 

111,2108 
Buffalo  River,  or  Creek,  N.  Y.    See  Buffalo  Harbor. 

Buffalo  Valley,  Tenn.,  bridge  across  Caney  Fork  River i,  824 

Buildings: 

Army  War  College i,859;  m,2473 

Engineer  School  of  Application i,  859,860;  ni,2473 

Public,  District  of  Columbia i,841;  iii,2299 

Bulkhead  lines,  establishment  of i,  814 

Bullis,  Spencer  S.,  annulment  of  contract  with i,  390;  n,  1392 

Burlington  Harbor,  Vt.,  improvement  of i,  72,924 

Bumhams  Canal,  Milwaukee,  Wis.,  bridge  across i,  823 

Burr  Creek,  Conn,  (ue  Bridgeport  Harbor^ i,  108, 972 

Bush  (or  Brush)  Creek,  Va.,  dredging  of,  in  connection   with  Jamestown 

Exposition i,247;  ii,1196 

Buzzards  Bay,  Mass.,  wreck  off  Mishaum  Point i,  94, 953 

Byram  River,  N.  Y.  (wc  Port  Chester  Harbor) i,118;  n,983 

C. 

Oabanosso  (Grand)  Bayou,  La.,  bridge  across i,821 

Gable  gaUerios.    See  Fortifications. 
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Cache  River,  Ark.: 

Bridge  at  Ck)ttoiip1ant i,827 

Examination  from  lower  line  of  Jackson  Comity  to  upper  line  of  Greene 

County 1,486 

Improvement  of i,480;  n,1527 

Caddo  (Fairy)  Lake,  Tex.  and  La.    See  Cypress  Bayou. 

Calaveras  River,  Cal.  (see  Stockton  and  Mormon  channels) i>744;  in,  2146 

Calcadeu  Lake,  River,  and  Pass,  La. : 

Bridge  across  river * i,826 

Improvement  of  mouth  and  passes  of  river i,419;  n,  1440 

Removal  of  water  hyacinths i,427;  ii,1450 

California  Debris  Commission,  with  report  on  future  operations,  i,  809;  in,  2253, 2262 

Caloosabatchee  River,  Fla. : 

Bridge  at  Dienaud i,827 

Improvement  of i,337;  n,  1319 

Calumet  Harbor,  Wis.  («w  Fox  River) i,622;  m,1907 

Calumet  Harbor  and  River,  111.  and  Ind.: 

Bridge  near  East  Chioi^o  and  Gary,  Ind i,818 

Bridge  near  forks  of  river r,818 

•  Bridge  at  Hammond,  Ind • i,818 

Improvement  of  harbor  (South  Chicago  Harbor) i,  628;  iii,  1924 

Improvement  of  river i,629;  in,  1926 

Reversing  flow  of  river ." i,631 

Cambridge,  Md.,  improvement  of  harbor i,  217;  n,  1148 

Camden,  Me.,  improvement  of  harbor  at i,  28, 885 

Camden,  N.  J. : 

Improvement  of  Cooper  Creek i,186;  n,1108 

Improvement  of  Delaware  River i,  176, 181 ;  n,  1079, 1100 

Canada,  Dominion  of : 

Commerce  through  St  Marys  Falls  Canal,  Out i,  690;  in,  2016 

Transmission  of  electrical  power  into  U.  S.  at  Niagara  Falls,  i,  864, 855;  in,  2457 

Canals,  locks,  and  dams  (see  also  Waterways): 

Albemarle  and  Chesapeake  Canal,  N.  C,  waterway  via ly  258, 263;  n,  1213 

Allegheny  River,  Pa. ,  locks  and  dams i,  548, 549;  n,  1699, 1703 

Appropriation  for  operation  and  care i,  19 

Augusta,  Minn.,  dam  in  Mississippi  River i,  829 

Barren  River^  Ky.,  lock  and  dam i,  581;  ii,  1810 

Bee  Tree  Shoals  Canal,  Ala i,528;  n,1630 

Bemidji,  Minn.,  dam  in  Mississippi  River i,830 

Benton  Harbor  Canal,  Mich,  (see  St  Joseph  Harbor) i,  640;  in,  1947 

Berrien  Springs,' Mich.,  dam  in  St  Joseph  River i,880 

Big  Barren  River,  Ky.,  lock  and  dam .'.  i,581;  n,  1810 

Big  Kanawha  River,  W.  Va.,  locks  and  dams 1,562,563;  ii,1749,1750 

Big  Sandy  River,  W.  Va.  and  Ky.,  locks  and  dams i,  565, 568;  n,  1771, 1775 

Big  Stone  Lake,  Minn.,  reservoir  dam 1,509;  n,  1593 

Black  Rock  Harbor,  N.  Y.,  lock i,724;  in,21l0 

Black  Warrior  River,  Ala.,  locks  and  dams. . .  i,  373, 374,-382;  n,  1370, 1371, 1379 

Boston,  Mass.,  dam  in  Mystic  River  at  Medford i,829 

Brazos  River,  Tex.,  locks  and  dams i,452;  ii,1483 

Buck  Rapids,  Missouri  River,  Mont,  dam .' i,829 

Bumhams  Canal,  Milwaukee,  Wis.,  bridge i,823 

Calaveras  River,  Cal.,  to  Mormon  Channel,  San  Joaquin  River.,  i, 744;  in, 2146 

Canadian  canal,  St  Marvs  River,  Out,  commerce i,  690;  in,  2016 

Cape  Fear  River  above  Wilmin^on,  N.  C,  locks  and  dams i,  282;  n,  1244 

Care  and  maintenance,  appropriation  for i,  19 

Cascades  Canal,  Columbia  River,  Greg i,  764, 766;  in,  2176, 2177 

Chesapeake  and  Delaware  Canal,  Md.  and  Del i,228 

Chicago  (Lockport),  IlL,  to  St  Louis,  Mo.,  and  thence  to  the  Gulf,  14-foot 

waterway 1,634,812;  in,  1933, 2657 

Chootawhatchee  River,  dam  near  I^ewton,  Ala i,830 

Club  Creek,  Ga.,  to  Plantation  Creek i,319;  ii,1291 

Clubfoot  and  Harlowe  Canal,  N.  C.  waterway  via i,  272;  n,  1232 

Colbert  Shoals  Canal,  Ala i,528;  n,1630 

Columbia  River,  Cascades  Canal i,  764, 766;  in,  2176, 2177 

Columbia  River,  The  Dalles  Rapids  to  Celilo  Falls,  locks  and  canal .  i,  762;  in,  2171 

CongareeRiver,S.  C,  lock  and  dam 1,301,302;  n,  1264, 1265 

Conowingo,  Md.,  dam  in  Susquehanna  River i,  830 

Coosa  River,  Ga.  and  Ala.,  locks  and  dams i,  367, 368, 369;  n,  1359, 1363 
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Canals,  locks,  and  dams— Continaed. 

Oomberland  Riyer,  Tenn.  and  Kv.,  locks  and  dams 1,619, 

521,524;  ii,  1610, 1613, 1618 

Dams,  permits  for  erection  of i,829 

Delaware  and  GheaEtpeake  Canal,  Del.  andMd i,228 

Des  Moines  Rapids  Canal,  Mississippi  River i,494;  ii,1568 

DesPlainesRiver,!!!.,  14-foot  waterway  via i, 634, 812;  in,ld33,2657 

Dismal  Swamp  Omal,  Va.  and  N.  C. ,  waterway  via i,  258;  u,  1212 

Dulnth  Canal,  Minn i,586;  ii,1827 

Elk  River  Shoals  Canal,  Ala 1,528,531;  n,  1639 

Estherville-Minim  Creek  Canal,  8.  C i,297;  n,1260 

Expenditures  for  operation  and  care i,  19, 20 

Fosters  Meadow  (Hook  Creek)  Canal,  N.  Y.,  bridge i,  822, 825 

Fox  River,  Wis.,  bridge  at  Appleton i,  823 

Fox  River,  Wis.,  locks  and  dams 1,622,623;  in,  1907, 1909 

Galena  River,  111,  lock  and  dam i,  496;  ii,  1574 

Galveston  and   Brazos    Canal,    Tex.    {ne   aUo    West   Galveston    Bay, 

etc.) 1,436,442,443,451;  ii,  1470,  HH 

Grand  Rapids,  Wabash  River,  lock  and  dam i,  576, 578;  ii,  1805, 1807 

Great  Kanawha  River,  W.  Va.,  locks  and  dams i,  562, 563;  ii,  1749, 1750 

Green  River,  Ky.,  locks  and  dams i,580,581;  ii,1809,lfiflO 

Hales  bar,  Tennessee  River,  lock  and  dam i,  528;  ii,  1628 

Hook  Creek  (Fosters  Meadow)  Canal,  N.  Y.,  bridge i,  822, 825 

Illinois  and  Mississippi  Canal,  111.,  constmction  of i,  637;  in,  1940 

Illinois  and  Mississippi  Canal,  111.,  operating  and  care i,  495;  ii,  1572 

Illinois  and  Mississippi  Canal,  111.,  pool  between  Ix>ck8  29  and  35,  Rock 

River i,495;  n,1573 

Dlinois  River,  III. ,  locks  and  dams i,  635, 637;  in,  1935, 1938 

Illinois  River,  111.,  14-foot  waterway  from  Lookport  (Chicago)  to  St 

Loois,  Mo.,  and  thence  to  mouth  of  the  Mississippi  .  i,  634, 812;  iii,  1933, 2657 

Kampsville  lock  and  dam,  Illinois  River,  111 i,  635, 637;  iii,  1935, 1938 

Kanawha  River,  W.  Va.,  locks  and  dams i,  562, 563;  ii,  1749, 1750 

Kentucky  River,  Ky.,  lock  and  dams i,  568, 569;  n,  1781, 1785 

Keokuk  (Des  Moines  Rapids)  Canal,  Mississippi  River i,494;  u,  1568 

Keweenaw  Bay  to  Lake  Superior 1,597,599;  ii,1853 

Lafourche  Bayou,  La.,  lock  and  dam  of  State  levee  boards i,  830 

Laffrange  lock  and  dam,  Illinois  River,  111 i,  635, 637;  in,  1935, 1938 

Lake  Washington  Canal,  Wash.    S^  Puget  Sound — Lake  Washington 

waterway,  infra. 

Levisa  Fork,  Big  Sandy  River,  Ky. ,  locks  and  dams i,  565;  ii,  1771 

Little  Kanawha  River,  W.  Va.,  locks  and  dams 1,560,562;  ii,1743,1746 

Lockport,  111.,  to  St  Louis,  Mo.,  and  thence  to  mouth  of  the  Mississippi, 

14-foot  waterway 1,634,812;  in,  1933, 2657 

Louisville  and  Portland  Canal i,570,575;  n,  1795, 1800 

Medford,  Mass.,  dam  in  Mystic  River i,829 

Michigan  Lake  to  Sturgeon  Bay 1,608,610;  in,  1874, 1880 

Michigan  Lake  to  St  Louis,  Mo.,  and  thence  to  Uie  Gulf,  14-foot  water- 
way  1,634,812;  in,  1933, 2657 

Minim  Creek-Estherville  Canal,  S.  C i,297;  ii,1260 

Mississippi  River  at  Augusta,  Minn.,  dam ^...   i,829 

Mississippi  River  at  Bemidji,  Minn.,  dam i,830 

Mississippi  River,  Des  Moines  Rapids  Canal i>494;  n,1568 

Mississippi  River  to  Illinois  River.    See  Illinois  and  Mississippi  Canal, 

mpra, 

Mississippi  River,  Moline,  111. ,  lock  and  dam i,  495;  n,  1570 

Mississippi  River,  reservoirs 1,499,502;  n,  1581, 1584 

Mississippi  River  at  Rock  Island  Rapids^  Iowa,  dam i,830 

Mississippi  River,  St  Paul  to  Minneapolis,  locks  and  dams 1*497;  ii,1578 

Mississippi  River  at  Sauk  Rapids,  Minn.,  dam i,830 

Mississippi  River,  14-foot  waterway  from  mouth  to  St  Louis,  Mo.,  and 

thence  to  Lockport  (Chicago),  111 1,634,812;  in,  1933,2657 

Missouri  River,  Buck  Rapids,  Mont,  dam »..   i,829 

Moline  Harbory  111.,  lock  and  dam i,495;  ii,  1570 

Monongahela  River,  locks  and  dams 1,542,543,546;  n,  1679, 1681,1687 

Morgan  Canal,  Tex i,4:i6;  n,1464 

Mormon  Channel,  San  Joaquin  River,  Cal.,  to  Calaveras  River. .  i,  744:  in,  2146 
Mosquito  Creek  Canal,  S.  C.  (<e«  Santee  River) i|^7;  n,1260 
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Canals,  locks,  and  dams — Gontinaed. 

Muscle  Shoals  Canal,  Ala 1,628,531;  n,  1627, 1639 

Muskingum  River,  Ohio,  locks  and  dams i,  564, 565;  ii,  1757, 1759 

Mystic  River,  Mass.,  dam i,829 

Navigation  of,  regulations  for i,  815 

Newton,  Ala.,  dam  in  Choctawhatchee  River i,830 

North  Carolina  Cut,  N.  C,  waterway  via i,258;  ii,1213 

Ohio  River,  Locks  and  Dams  1,  2,  and  6,  operating  and  care i,  553;  n,  1727 

Ohio  River,  Locks  and  Dams  2-7,  construction  of i,  550;  n,  1706 

Ohio  River,  Locks  and  Dams  8,  11,  13,  18,  19,  26 i,  556;  ii,  1735 

Ohio  River,  Lock  and  Dam  37 i,539;  ii,1670 

Ohio  River,  Louisville  and  Portland  Canal i,  570, 575;  ii,  1795, 1800 

Operation  and  care,  appropriation  for i,  19 

Osage  River,  Mo.,  lock  ana  dam i,514;  n,  1601 

Ottertsdl  Lake  and  River,  Minn.,  reservoir  dam i,  509;  n;  1593 

Ouachita  River,  Ark.  and  La.,  locks  and  dams i,  461;  n,  1497 

Peconic  and  Shinnecock  Canal,  N.  Y.,  bridge i,828 

Permanent  appropriation  for  operation  and  care i,  19 

Plantation  Creek,  Ga.,  to  Club  Creek i,319;  ii,1291 

Plaquemine  Bayou,  La.,  lock i,404;  n,  1419 

Portage  Lake  canals,  Mich.,  improvement  and  care i,  597, 599;  n,  1853 

Port  Arthur  Canal,  Tex 1,423,424;  n,  1443,1446 

Puget  Sound-Lake  Washin^n  waterway i,  791 ;  in,  2221 

Red  Lake  and  Red  Lake  River,  Minn.,  reservoir  dam i,  509;  u,  1593 

Regulations  for  navigation  of i,  816 

Rock  Island  Rapids,  Mississippi  River,  Iowa,  dam i,  830 

Rock  River,  111.    See  Illinois  and  Mississippi  Canal,  gupra» 

Rough  River,  Ky.,  lock  and  dam 1,582,583;  ii,1820 

Rules  for  navigation  of i,  815 

St.  Clair  Flats  Canal,  Mich.,  improvement  and  care .  - .  i,  693, 694;  in,  2041, 2047 

St.  Joseph  River,  Mich.,  dam  near  Berrien  Springs i,  830 

St.  Louis,  Mo.,  14-foot  waterway  from  Lockport  (Chicago),  III.,  to,  and 

thence  to  mouth  of  the  Mississippi i,  634, 812;  in,  1933, 2657 

St.  Marys  Falls  Canal,  Mich. ,  improvement  and  care i,  687, 

690,698;  m,  2009, 2012 

St.  Marys  Falls  canals,  Mich,  and  Ont.,  commerce i,  690;  in,  2016, 2059 

St  Michael  Canal,  Alaska 1,801,802;  in,  2231 

Salmon  Bay,  Wash.,  waterway  via.    See  Puget  Sound-Lake  Washington 

waterway,  mpra. 
San  Joaquin  Rivery  Cal.,  Mormon  Channel  to  Calaveras  River.,  i,  744;  in,  2146 

Sauk  Rapids,  Mississippi  River,  Minn.,  dam i,830 

Scott  Pomt,  Tennessee  River,  lock  and  dam  at  Hales  bar i,528;  ii,  1628 

Seattle  Canal,  Wash.   See  Puget  Sound-Lake  Washington  waterway,  suprct. 
Shilshole  Bay,  Wash.,  waterway  via.    See  Puget  bound-Lake  Washing- 
ton waterway,  supra. 

Shinnecock  and  Peconic  Canal,  N.  Y.,  bridge i,828 

South  Menominee  Canal,  Milwaukee,  Wis. ,  bridge i,  824 

Sturgeon  Bay  and  Lake  Michigan  Canal,  Wis i,  608, 610;  in,  1874, 1880 

Superior  Lake  to  Keeweenaw  Bay : 1,597,599;  ii,1853 

Susquehanna  River.  Md.,  dam  near  Conowingo i,830 

Teche  Bayou,  La.,  lock  and  dam i,407;  n,  1428 

Tennessee  River,  canals,  locks,  and  dams i,  526, 528, 531;  n,  1621, 1626, 1639 

Tennessee  River,  Hales  bar,  lock  and  dam i,528;  ii,1628 

Tombigbee  River,  Ala.,  locks  and  dams i,376;  n,  1372 

Traverse  Lake,  Minn.,  reservoir  dam i,509;  ii,1593 

Trinity  River,  Tex.,  locks  and  dams i,  454;  n,  1486 

Tug  Fork,  Big  Sandy  River,  W.  Va.  and  Ky.,  locks  and  dams ...  i,  565;  n,  1771 

Turners  Cut,  N.  C,  waterway  via i,258;  n,  1212 

Union  Lake,  Wash.,  waterway  via i»791;  iii,2221 

Wabash  River,  Grand  Rapids  lock  and  dam i,  576, 578;  n,  1805, 1807 

Warrior  River,  Ala.,  locks  and  dams i,  373, 374, 382;  ii,  1370, 1371, 1379 

Washington  Lake  to  Ftiget  Sound,  waterway i,  791 ;  iii,  2221 

Washita  (Ouachita)  River,  Ark.  and  La.,  locks  and  dams i)461;  ii,  1497 

White  River,  Ark.,  locks  and  dams i,  478, 479;  n,  1523, 1524 

Yamhill  River,  Oreg.,  lockjmd  dam 1,768,770;  in,  2188 

Yuba  Riven  Cal.,  restraining  dam i,809;  iii,2253,2262 

CanarsieBay,  N.  Y.,  improvement  of it  129;  u,996 

■o 
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Ganev  Fork  River,  Tenn.: 

Bridge  at  Buffalo  Valley i,  824 

Bridge  at  Ballards  Ferry i,  825 

Improvement  of i,  524;  ii,  1619 

Cape  Anu,  Mass.,  construction  of  harbor  of  refuge  in  Sandy  Bay i,  47, 903 

Cape  Charles  City  Harbor,  Va.,  improvement  of i|257;    ii,  1211 

Cape  Fear  River,  N.  C: 

Defenses  of i,  5 

Improvement  above  Wil mi nffton i,  282;  ii,  1244 

Improvement  at  and  below  Wilmington i,  284;  ii,  1246 

Improvement  of  Northeast  Branch i,  280;  ii,  1240 

Cape  May,  N.  J. : 

Examination  and  survey  of  Cold  Spring  Inlet i,  207 

Improvement  of  Cold  Spring  Inlet i,  195;  ii,  1117 

Cape  May  Real  Estate  Company.    See  Cold  Spring  Inlet. 

Cape  Neddick  River,  Me.,  bridge  at  York i,  823 

Cape  Porpoise  Harbor,  Me.,  improvement  of ii  38, 893 

Cape  Vincent  Harbor,  N.  Y. ,  improvement  of ii  731 ;  in,  2125 

Capital  City  Improvement  Company,  dam  of i,  829 

Capitol,  Washington,  D.  C,  telegraph  line i,  841 ;  iii,  2299 

Carrabelle  Harbor  and  River,  Fla.,  improvement  of i,  348;  ii,  1335 

Carriages,  gun  and  mortar.    See  Fortifications. 

Carrs  Island,  Rock  River,  III.,  dams  at i,  830 

Carters  Creek,  Vli.,  improvement  of i,  239;  ii,  1179 

Carthage  and  Greenville  Bridge  Company,  bridge  of i,  825 

Carvers  Harbor,  Me.,  improvement  of i,  30, 886 

C^£cades  Canal,  Columbia  River,  Greg  : 

Construction  of i,  764;  in,  2176 

Operating  and  care i,  766;  in,  2177 

Casemates,  mining.    See  Fortifications. 
CavalloPass,  Tex.: 

Examination,  etc.,  of  channel  to  Aransas  Pass  {see  Rio  Grande- Mississippi 

River  waterway) i,  451 

Improvement  of  channel  to  Aransas  Pass i,  443, 444 ;  n,  1472 

Cedar  Bayou,  Tex.,  improvement  of i,  436, 439;  ii,  1467 

Cedar  Creek,  Conn,  {see  Bridgeport  Harbor) i,  108, 972 

Cedar  Point,  Mobile  Bay,  Ala.,  bridge  to  Dauphin  Island i,  818 

Central  New  England  Railway  Company,  bridge  of i,  821 

Cerritos  Slough,  Cal.,  bridges  at  Long  Beach i,  821, 823 

Chalmette,  La.,  monument  to  memory  of  soldiers  who  fell  in  the  battle  of 

New  Orleans i,862 

Chambersia  ( Anahuac)  channel,  Tex.,  improvement  of i,  436, 438;  n,  1465 

Cham  plain  Lake,  N.  Y.  and  Vt.  : 

Bridge  across  "The  Gut,"  between  North  and  South  Hero  islands i,  828 

Burlington  Harbor,  Vt ,  improvement  of i,  72, 924 

Narrows,  improvement  of i,  73, 926 

North  and  South  Hero  islands  channel  (The  Gut),  Vt.,  improvement  of.,    i,  71 
Channels.    See  Rivers  and  harbors. 

Charles  River,  Boston,  Mass.,  improvement  of i,  59, 911 

Charleston,  W.  Va,: 

See  aim  Kanawha  River. 

Bridge  across  Elk  River  (city  bridge) i,823 

Bridge  across  Kanawha  Kiver i,  819 

Charleston  Harbor,  8.  C. : 

Defenses  of i,  5, 9 

Improvement  of .- i,  303;  n,  1267 

Improvement  of  waterway  to  McClellanville i,  302;  ii,  1265 

Charlevoix  Harbor,  Mich.,  improvement  of i,  664;  iii|^983 

Charlotte  Harbor,  Fla.,  improvement  of i, 337;  n,  1319 

Charlotte  Harlx)r,  N.  Y.: 

Improvement  of i,  726;  in,  2115 

Water  levels i,854;  in,  2455, 2456 

Chartiers  Creek,  Pa.,  bridge  at  McKees  Rocks i,  827 

Charts: 

Mill tary  and  other i,  858 

Minnetonka  Lake,  Minn i,  510 

Northern  and  Northwestern  Lakes i,  842, 848, 852, 853;  in,  2443, 2459 

Winnebago  Lake,  Fox  River,  Wis ^^,^^^^^^^^^,^  i,624 


INDEX.  XI 

Chattahoochee  myer,  Ga.  and  Ala.,  improvement  of i,  356;  n,  1346 

Cheat  River,  Pa. ,  bridge  at  Point  Marion  and  Springhill i,  826 

Cheboygan  Harbor  and  River,  Micb.,  improvement  of  harbor i,  667;  iii,  1989 

Checoti  (barge),  wreck  of i,698;  iii,2057 

Cheeeeqaake  Creek,  N.  J.,  improvement  of i,  170;  ii,  1070 

Chefoncte  River,  La.,  improvement  of i,  411;  ii,  1433 

Chehalis County,  Wash.,  bridges  of i,826 

Chehalis  River,  Wash. : 

Bridge  at  Aberdeen i,828 

Improvement  of : i,  783;  iii,2212 

Chelsea  Creek,  Mass.  (we  Boston  Harbor) i,  60, 912 

Chena,  Alaska,  wreck  at i,802;  in,  2232 

Chequamegon  Bay,  Wis.  {see  Ashland  Harbor) i,  593;  ii,  1847 

Chesapeake  and  Delaware  Canal,  Md.  and  Del.,  examination,  etc.,  for i,228 

Chesapeake  Bay,  Md.  and  Va. : 

Defenses  at  entrance i,  5, 11 

Examination  and  survey  for  waterway  to  Beaufort  Inlet,  N.  C i,  263 

Examination,  etc. ,  for  waterway  to  Delaware  Bay i,  228 

Improvement  of  waterway  to  Albemarle  Sound,  via  Currituck  Sound i,  258; 

II,  1213 
Improvement  of  waterway  to  sounds  of  North  Carolina  (to  Pamlico  Sound), 

via  Pasquotank  River i,258;  ii,12l2 

Wreck  near  Bloody  Point  light-house,  Md i,228 

York  Spit,  shoals  opposite  (see  Patapsco  River) i,  208;  ii,  1137 

Chester,  Pa.,  bridge  across  Ridley  Creek i,  825 

Chester  River,  Md.,  improvement  of i,  219;  ii,  1149 

Chicago  and  Korth-Westem  Railway  Company: 

Bridge  across  Chicago  River,  111 i,  822 

Bridge  across  Mississippi  River  at  Clinton,  Iowa i,819 

Chicago  Harbor  and  River,  111. : 

See  also  Calumet  Harbor  and  River. 

Application  of  Sanitary  District  to  reverse  flow  of  Calumet  River i,  631 

Bridges  (3)  across  North  Branch  at  Kinzie  street  (city  and  railroad 

bridges) 1,822 

Bridge  across  North  Branch  Canal  at  North  Halsted  street  (city  bridge) . .  i,  823 

Bridge  across  South  Branch  at  Stewart  avenue i,  826 

Bridges  across  South  Fork  of  South  Branch  at  Iron  street.  Center  avenue, 

and  West  39th  street i,820 

Bridge  across  West  Arm  of  South  Fork  of  South  Branch  at  Ashland 

avenue i,  826 

Bridge  across  West  Fork  of  South  Branch  at  Central  Park  avenue i,  825 

Channels  in  waters  connecting  Great  Lakes,  examination  and  survey i,  698 

Channels  in  waters  connecting  Great  Lakes,  improvement  of .  i,  685 ;  iii,  2007, 2059 

.  Improvement  of  harbor i,  624 ;  iii,  1917 

Im provement  of  river i,  626 ;  iii,  1921 

South  Chicago  Harbor.    See  Calumet  Harbor  and  River. 
Survey  for  14-foot  waterway  from  Lockport  to  St.  Louis,  Mo.,  and  thence 
to  the  Gulf,  including  report  on  water  power  and  land  drainage. . .  i,  634, 812; 

III,  1933, 2657 

Tunnels  under  river,  alteration  of p  i,627;  iii,  1922 

Wrecks  near  Fullerton  avenue  and  near  Rush  Street  Bridge i,  635;  iii,  1934 

Chicago  Junction  Railway  Company,  bridges  of i,820 

Chicago,  Lake  Shore  and  South  Bend  Railway  Company,  bridge  of i,  818 

Chicago,  Milwaukee  and  St.  Paul  Railway  Company: 

Bridge  across  Burnhams  Canal,  Milwaukee,  Wis i,  823 

Bridge  across  Chicago  River,  111 i,  822 

Bridge  across  Columbia  River,  Wash i,817 

Bridge  across  Missouri  River,  S.  Dak i,  817 

Bridge  across  Puyallup  River,  Wash i,  820 

Bridges  across  Yellowstone  River,  Mont i,  817 

Chickasahay  River,  Miss. : 

Bridge  at  A veras  Crossing i,  823 

Bridge  at  Millers  Ferry i,826 

Improvementof i,387;  ii,  1388 

Chico  Landing,  Sacramento  River,  Cal.,  bridge  at i,  827 

Chief  of  Engineers,  officers  on  duty  in  Office  of  the i,862 
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Ghipola  River,  Fla. : 

Improvement  of  lower  river i,361;  n,1339 

ImOTOvement  of  upper  river i,352;  ii,1340 

Chitto,  Bogue,  La.,  improvement  of i,410;  n,  1432 

Chocolate  Bayou,  Tex.,  improvement  of i,  436, 441;  n,  14(58 

Choctaw  Bayou,  La.: 

Bridge  across r,821 

Removal  of  water  hyacinths i|427;  ii,1460 

Choctawhatchee  Power  Company,  dam  of 1,830 

Choctawhatchee  River,  Fla.  and  Ala. : 

Dam  near  Newton,  Ala 1,830 

Improvement  of i i,358;  ii,1348 

Choptank  River,  Md. : 

Improvement  of ii  219;  n,  1150 

Improvement  of  Cambridge  Harbor i,217;  it,  1148 

Christiana  River,  Del,  improvement  of  Wilmington  Harbor i,  196;  ii,  1118 

Cincinnati,  Ohio: 

Construction  of  Lock  and  Dam  37,  Ohio  River i,  539;  n,  1670 

General  improvement  of  Ohio  River i,  536;  n,  1653 

City  of  Concord  (steamer),  wreck  of i,  716;  ni,  2096 

City  of  Richmond  (dredge),  wreck  of i,  249;  ii,  1199 

City  of  Toledo  (schooner),  wreck  of i,698;  iii,2057 

City  of  Utica  (canal  boat),  wreck  of 1,117,982 

Civilian  assistants  to  engineer  officers i,  19 

Claiborne  Harbor,  Md.,  improvement  of i,  216;  ii,  1147 

Clark  Creek,  or  River,  S.  C,  improvement  of i,  292;  ii,  1256 

Clark  Fork,  Columbia  River,  Wash.  (w!€  Pend  Oreille  River) 1.799;  iii,2228 

Clatskanie  River,  Oreg. ,  improvement  of i,  776;  iii,  2203 

Clear  Creek,  Tex. : 

Bridge  across i,825 

Improvement  of i,  439;  n,  1467 

Wreck  off  mouth  of i,450 

Cleveland  Harbor,  Ohio: 

Examination  and  survey  for  obtaining  wharf  room  for  storage i,  717 

Improvement  of i,707;  m,2079 

Water  levels i,854;  iii,  2455, 2466 

Wreck  off i,716;  in,2096 

Clinch  River,  Va.  and  Tenn. : 

Bridges  near  milepost  55.3  and  near  Starnes  Bend,  Va i,  818 

Bridge  near  St.  Paul,  Va i,  8 17 

Improvement  of i,533;  u,1647 

Clinton,  Iowa: 

See  also  Mississippi  River. 

Bridge  across  Mississippi  River 1,819 

Clinton  Kiver,  Mich. : 

Improvement  of i,683;  ni,  2004 

Wreck  at  mouth i,685 

Club  Creek,  Ga.,  improvement  of i,  319;  n,  1291 

Clubfoot  and  Harlowe  Canal,  N.  C,  improvement  of  waterway  via. . .  i,  272;  ii,  1232 

Clubfoot  Creek,  N.  C. ,  improvement  of  waterway  via i,  272;  ii,  1232 

Coal  Creek  Slough,-  Wash.,  bridge  across I i,827 

Coanjock  Bay,  N.  C. ,  improvement  of  waterway  via i,  258;  n,  1213 

Coast  defenses.    See  Fortifications. 

Cocheco  River,  N.  H.,  improvement  of i,  41, 896 

Coggeshall  (barge),  wreck  of i,145;  n,1019 

Cohansey  River,  N.  J.,  improvement  of i,193;  n,1115 

Coit  (Shaws)  Cove,  New  London  Harbor,  Conn.    See  New  London  and  Thames 
River. 

Colbert  shoals,  Tennessee  River,  Ala. .  improvement  of i,  628;  n,  1630 

Cold  Spring  Inlet,  N.  J. : 

Examination  and  survey i,  207 

Improvement  of i,  195;  ii,  1117 

Coldwater  River,  Miss.,  improvement  of i,  469, 470;  n,  1509 

College,  War,  Army,  Washington,  D.  C,  erection  of  buildings  for...  i,859;  in, 2473 
Colorado  Southern,  New  Orleans  and  Pacific  Railroad  Company: 

Bridge  across  Atchafalaya  River,  La 1,821 

Bridge  aeross  Bayou  Courtabieau,  La i,  825 
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Columbia  RiTer,  ^^^^^  ^^^  Waah.: 

Astoria  Harbor,  Or^.,  examination  and  smrvey i,780 

Bridge  across  Columbia  Slough  at  Vancouver,  Wash i,  824 

Bridge  across  Oregon  Slough  and,  at  Vancouver,  Wash i,  817 

Bridge  between  Douglas  and  Kittitas  counties,  Wash i,  817 

Cascades  Canal,  construction  of - i,764;  iii,2176 

Cascades  Canal,  operating  and  care i,766;  iii,2177 

CelUo,  Greg.,  to  Snake  River,  improvement  from i,  759;  iii,  2168 

Celilo  Falls  to  Snake  River,  including  tributaries,  examination  and  sur- 
vey  1,768 

Celilo  Falls  to  The  Dalles  Rapids,  improvement  from i,  762;  ni,  2171 

Clark  Fork  («e«  Pend  Oreille  River) i,799;  in,2228 

Gauging i,779;  iii,2208 

Mouth  of,  defenses  at i,5 

Mouth  ol,  improvement  at i,  773;  ]ii,2196 

Mouth  of,  to  Willamette  River,  improvement  from,  including  dredge 

construction i»  771;  ii,  1105;  iii,  2189 

Snake  River,  above,  including  tributaries,  examination  and  survey i,  801 

Threemile  Rapids,  improvement  at i,  762;  iii,  2171 

Vancouver,  Wash.,  to  Willamette  River,  improvement  from.. .  i, 767;  iii, 2182 

Wenatchee,  Wash. ,  to  Bridgeport,  examination  and  survey i,  801 

Wenatchee,  Wash.,  to  Bridgeport,  improvement  from i,  798;  ni,  2226 

Wenatchee,  Wash. ,  to  Kettle  Falls,  examination  of i,  801 

Columbia  Slough,  0)lumbia  River,  Oreg. ,  bridge  at  Vancouver i,  824 

Columbus,  Christopher,  monument  to i,  841;  iii,  2299 

Commencement  Bay,  Wash.    See  Tacoma  Harbor. 

Commercial  statistics,  SaultSte.  Marie  canals,  Mich i,690;  in,  2016, 2059 

Commissions  (see  aUo  Boards): 

California  Debris  Commission,  with  report  on  future  operations i,  809; 

III,  2253, 2262 

Mississippi  River  Commission i,  812;  lu,  2605 

Permanent  International  Commission  of  Congredses  of  Navigation i,814 

Compton  Creek,  N.  J.,  improvement  of i,  168;  n,  1069 

Conecuh  River,  Ala. ,  improvement  of i,  363, 364;  n,  1354 

Coney  Island,  N.  Y.    See  Coney  Island  channel  and  Coney  Island  Creek. 

Coney  Island  channel,  N.  Y. : 

Examination  and  survey,  including  channel  to  Rockaway  Inlet  and  Jamaica 

Bay 1,148 

Improvement  of i,  144;  ii,  1018 

Coney  Island  Creek,  N.  Y.,  bridges  at  Coney  Island i,822 

Congaree  River,  S.  C. : 

Construction  of  lock  and  dam  near  Granby i,301;  ii,  1264 

Improvement  by  open-channel  work i,299;  ii,  1263 

Operating  and  care  of  lock  and  dam i,  302;  ii,  1265 

Congress,  59tn,  2d  session,  laws  of,  affecting  Corps  of  Engineers iii,  2477 

Congresses  of  Naviration,  Permanent  International  Commission  of i,  814 

Conneaut  Harbor,  Ohio: 

Improvement  of i,  714;  iii,  2092 

Wreck  off i,716;  in,  2096 

Connecticut  River,  Mass.  and  Conn. : 

Improvement  below  Hartford,  Conn i,  99, 960 

Survey  between  Hartford,  Conn.,  and  Holyoke,  Mass i,  97, 118, 959 

Connors  Point,  Duluth  Harbor,  Minn.,  bridge  across  St.  Louis  Bay i,826 

Conowingo,  Md.,  dam  in  Susquehanna  River  near ...I i,830 

Contentnia  Creek,  N.  C. : 

Bridge  at  Hookerton i,827 

Improvement  of i,267;  ii,  1226 

Continuing  contracts i,  20 

Ahnapee  (Algoma)  Harbor,  Wis i,610;  iii,1881 

Algoma  Harbor,  Wis i,610;  iii,1881 

Air<^heny  River,  Pa.,  locks  and  dams i,  548;  ii,  1699 

Ambrose  channel.  New  York  Harbor,  N.  Y i,  148;  ii,  1025, 1106 

Ann,  Cape,  Mass.,  Sandy  Bay,  harbor  of  refuge i,  47, 903 

Appomattox  River,  Va i,256;  ii,1208 

Aransas  Pass,  Tex i,447;  ii,1475 

Aransas  Pass,  Tex.,  to  Corpus  Christi,  channel  from  ...  i,  443, 445;  ii,  1472, 1473 
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Arthur  KUl,  N.  Y.  and  N.  J i,157;  n,10i8 

Ashtabula  Harbor,  Ohio i,712;  in,  2088 

BackCJove,  Portland,  Me 1,35,890 

Baltimore  Harbor,  Md.,  Patapsco  River  and  channel  to i,  208;  ii,  1137 

Bay  Ridge  channel,  New  York  Harbor,  N.  Y i*151;  ii,1034 

Beaufort  Inlet,  N.  C.,  to  Pamlico  Sound,  waterway i,  271 ;  n,  1231 

Bee  Tree  shoals,  Tennessee  River,  Ala 1,528;  n,  1630 

Big  Sandy  River,  W.  Va.  and  Ky i,565;  ii,1771 

BiscayneBay,  Fla i,332;  ii,1313 

Black  Lake  Harbor,  Holland,  Mich i,647;  ni,1956 

Black  River  (Lorain)  Harbor,  Ohio i,706;  m,2074 

Black  Rock  Harbor,  Buffalo,  N.  Y i,724;  iii,2110 

Black  Rock  Harbor,  Buffalo,  N.  Y.,  Lake  Erie  entrance i,722;  in,  2108 

Black  Warrior  River,  Ala.,  above  Tusc^aloosa i,  373;  ii,  1370 

Black  Warrior  River,  Ala.,  below  Tuscaloosa i,  374;  ii,  1371 

Boston  Harbor,  Mass i,  56, 910 

Brazos  River,  Tex. ,  at  mouth i,  446;  u,  1474 

Brazos  River,  Tex.,  Old  Washington  to  Waco i,452;  n,1483 

Brazos  River,  Tex.,  to  Galveston,  waterway i,  443;  n,  1471 

Bridgeport  Harbor,  Conn -• 1,108,972 

Brunswick  Harbor,  Ga i,319;  ii,1292 

Buffalo  Bayou,  Tex i,434;  n,1461 

Buffalo  Harbor,  N.  Y i,720;  ni.2103 

Buffalo  Harbor,  N.Y.,  Black  Rock  Harbor i,724;  iii,2110 

Buffalo  Harbor,  N.  Y.,  Lake  Erie  entrance  to  Erie  Ba^in  and  Black 

Rock  Harbor i,722;  in,2108 

Burlington  Harbor,  Vt i,  72, 924 

Calumet  River,  111.  and  Ind i,629;  ni,1926 

Cape  Ann,  Mass.,  Sandy  Bay  harbor  of  refuge i,  47, 903 

CapeFear  River,  N.C.,  at  and  below  Wilmington i,284;  ii,1246 

Cavallo  Pass,  Tex. ,  to  Aransas  Pass,  channel  from i,  443, 444;  n,  1472 

Champlain  Lake,  Burlington  Harbor,  Vt i,  72, 924 

Charleston  Harbor,  8.  C i,303;  n,1267 

Chicago  Harbor,  111.,* Calumet  River i,629;  m,1926 

Cleveland  Harbor,  Ohio i,707;  ni,2079 

Colbert  shoals,  Tennessee  River,  Ala i,528;  n,1630 

Cold  Spring  Inlet,  N.  J i,195;  ii,1117 

Columbia  River,  Oreg.  and  Wash.,  at  the  mouth i,  773;  iii,  2196 

Columbia  River,  below  mouth  of  Willamette  River i,  771;  ii,  1105;  ni,2189 

Columbia  River,  The  Dalles  Rapids  to  Celilo  Falls i,  762;  m,  2171 

Congaree  River,  S.  C,  between  Columbia  and  Granby i,  301 ;  n,  1264 

Conneaut  Harbor,  Ohio i,714;  in,  2092 

Corpus  Christi,  Tex.,  to  Aransas  Pass,  channel  from  . ..  i.  443, 445;  ii,  1472, 1473 
Cumberland  River  above  Nashville,  Tenn.  (Locks  3-7  and  21). . .  i,  521;  n,  1613 

Delaware  River,  N.  J.,  Pa.,  and  Del i,176;  ii,  1079, 1105 

Detroit  River,  Mich ^ i,695;  ni,2049 

Duluth  Harbor,  Minn i,686;  n,1827 

East  (Ambrose)  channel.  New  York  Harbor,  N.  Y i,  148;  ii,  1025, 1106 

Erie  Basin,  Buffalo,  N.  Y.,  Lake  Erie  entrance i|72S;  in,  2108 

Fairhaven  Harbor,  Mass i,  79, 937 

Franklin,  La.,  to  Mermen tau,  waterway i,415;  n,  1437 

Galveston  and  Brazos  Canal,  Tex i|443;  n,1471 

Galveston  Harbor,  Tex 1.429;  n,  1453 

Galveston  Harbor,  Tex. ,  inner  bar  to  Fifty-sixth  street i,  431 ;  n,  1456 

Galveston  Harbor,  Tex.,  to  Brazos  River,  waterway i,  443;  u,  1471 

Galveston-Houston  waterway,  Tex 1*434;  n,1461 

Gloucester  Harbor,  Mass i,  49, 908 

Gowanus  Bay  channels.  New  York  Harbor,  N.  Y i,  151 ;  n,  1034 

Grays  Harbor,  Wash i,781;  ni,2211 

Great  Lakes,  channels  in  connecting  waters  of i,  685;  ni,  2007 

Great  Pedee  River,  8.  C i,293;  n,1256 

Guadalupe  River,  Tex 1,443,444;  n,1473 

Gulfport,  Miss. ,  channel  to  Ship  Island  Harbor i,  390;  n,  1892 

Hales  bar  lock,  Tennessee  River i,528;  n,1628 

Harbor  Beach,  Mich i|674;  in,1994 

Hay  Lake  channel,  St.  Marys  River,  Mich i,  691;  m,  2036 

Hillsboro  Bay,  Fla 1,341;  n,lS26 

uigiiizea  oy  v^Jv^v^pi  iv 
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Hilo  Harbor,  Hawaii i,805;  ni,2236 

Holland  Harbor,  Mich i,647;  in,  1956 

Honolulu  Harbor,  Hawaii i,  803;  in,  2233 

Houston-Galveston  waterway,  Tex i,  434;  ii,  1461 

Huron  Harbor,  Ohio i,703;  in,  2070 

Illinois  and  MiBsis?8ippi  Canal,  111 i,637;  iii,  1940 

Judith,  Point,  R.  I.,  harbor  of  refuge i,  89, 947 

E^lamazoo  River,  ^ich i,  645;  in,  1952 

Kennebec  River,  Me i,  32, 888 

Kentucky  River,  Ky i,568;  n,1781 

Levisa  Fork,  Big  Sandy  River,  Ky i,  565;  n,  1771 

Lorain  Harboi;  Ohio i,  706;  in,  2074 

Ludington  Harbor,  Mich ' i,  657;  in,  1974 

Lynn  Harbor,  Mass i,  52, 906 

Manitowoc  Harbor,  Wis i,  613;  in,  1886 

Marquette  Harbor,  Mich i,599;  ii,  1862 

Maumee  Bay  and  River,  Ohio,  Toledo  Harbor i,  699;  in,  2061 

Mermentau,  La.,  to  Franklin,  waterway i,  415;  ii,  1437 

Michigan  Lake-Sturgeon  Bay  Canal,  including  harbor  of  refuge  .  i,  608;  in,  1874 

Milwaukee  (inner)  Harbor,  Wis i,  618;  in,  1897 

Milwaukee  Harbor,  Wis.,  including  harbor  of  refuge i,  616;  in,  1893 

Mississippi  River,  Head  of  Passes  to  Ohio  River i,  812;  in,  2605 

Mississippi  River,  between  Missouri  and  Ohio  rivers i,  487;  n,  1539 

Mississippi  River,  between  Missouri  River  and  Minneapolis i,  491 ;  n,  1559 

Mississippi  River  at  Moline,  111 i,  495;  ii,  1570 

Mississippi  River,  between  St.  Paul  and  Minneapolis • i,  497;  ii,  1578 

Mississippi  River,  South  Pass i,  400;  ii,  1413 

Mississippi  River,  Southwest  Pass i,  396;  n,  1400 

Mobile  Harbor,  Ala i,369;  ii,1366 

Moline  Harbor,  III i,  495;  ii,  1570 

Monongahela  River,  W.  Va.  and  Pa i,  542, 543;  ii,  1679, 1681 

Mormon  Channel,  San  Joaquin  River,  Cal i,  744;  in,  2146 

Narragansett  Bay,  R.  I i,  84, 942 

Neches  River,  Tex.,  at  mouth i,421;  ii,  1443 

Neebish  channels,  St.  Marvs  River,  Mich i,  691 ;  in,  2036 

Newark  Bay,  N.J .' i,154;  n,  1042 

New  Bedford  Harbor,  Mass i,  79, 937 

New  Haven  Harbor,  Conn.,  breakwater  construction i,  103, 966 

New  Haven  Harbor,  Conn.,  dredging,  etc i,  102, 964 

New  London  Harbor,  Conn i,  96, 966 

Newport  Harbor,  R.  I i,  87, 945 

Newtown  Creek,  N.  Y i,134;  ii,  1002 

New  York  Harbor,  N.  Y.,  Ambrose  channel i,  148;  n,  1025, 1106 

New  York  Harbor,  N.  Y.,  Gowanus  Bay  channels ii  151 ;  n,  1034 

Norfolk  Harbor,  Va i,250;  ii,  1201 

Northern  and  Northwestern  Lakes,  channels  connecting i,  685;  in,  2007 

Oakland  Harbor,  Cal i,740;  iii,2141 

Ocmulgee  River,  Ga i,317;  ii,1289 

Ohio  River,  Dams  Nos.  2-6 i,550;  ii,1706 

Ohio  River,  Dams  Nos.  8,  11,  13, 18,  and  26 i,  556;  n,  1735 

Ohio  River,  Dam  No.  37 i,589;  n,1670 

Osage  River,  Mo i,514;  ii,1601 

Oswego  Harbor,  N.  Y i,729;  hi,2123 

Ouachita  River,  Ark.  and  La i,  461;  n,  1497 

Pamlico  Sound,  N.  C,  to  Beaufort  Inlet,  waterway i,  271;  n,  1231 

Passaic  River,  N.  J i,154;  ii,1042 

Pass  Cavallo,  Tex.,  to  Aransas  Pass,  channel  from i,  443, 444;  n,  1472 

Patapsco  River,  Md.,  and  channel  to  Baltimore i,  208;  n,  1137 

Pedee  River,  S.  C i,293;  ii,1256 

Philadelphia,  Pa.,  Delaware  River i,  176;  n,  1079, 1106 

Plaquemme  Bayou,  La i,  404;  n,  1419 

Point  Judith,  R.  I.,  harbor  of  refuge i,  89, 947 

Portland  Harbor,  Me i,  35, 890 

Providence  Harbor  and  River,  R.  I i,  84, 942 

Rappahannock  River,  Va ^.  i,241;  n,  1182 

Red  Hook  channel,  New  York  Harbor,  N.  Y i,151;  n,1034 

Sabine  Lake  and  River,  Tex ,  i,  421;  n,  1443 

uigiiizea  oy  v_j\_^v^pi  iw 
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CSontinning  contracts— Continued. 

Sabine  PasB,  Tex i,425;  n,1447 

St  Johns  River,  Fla.,  Jacksonville  to  the  ocean i,328;  ii,1305 

St.  Marys  River,  Mich.,  at  the  falls i,687;  iii,2009 

St  Marys  River,  Mich.,  Hay  Lake  and  Neebish  channels i,691;  iii,2036 

St  Michael  Canal,  Alaska i,801;  in,2231 

Sandbeach  ( Harbor  Beach)  harbor  of  refuge,  Mich i,  674;  in,  1994 

Sandusky  Harbor,  Ohio i,7pl;  m,2067 

Sandy  Bay,  Cape  Ann,  Mass.,  harbor  of  refuse i,  47, 903 

San  Joaquin  River,  Cal.,  Stockton  and  Mormon  channels i|744;  lu,  2146 

San  Juan  Harbor,  P.  R i,806;  in,  2239 

San  Luis  Obispo  Harbor,  Cal i,738;  iii,2138 

San  Pablo  Bay,  Cal :...  i,742;  in,  2143 

San  Pedro,  Cal..  Wilmineton  inner  harbor i,  736;  in,  2135 

San  Pedro  Bay,  Cal.,  Wilmington  outer  harbor i,  735;  in,  2133 

Saugatuck  Harbor,  Mich i,645;  in,1952 

Savannah  Harbor,  Ga i,305;  ii,  1106, 1271 

Scott  Point  Tennessee  River.  Ala.,  lock  at  Hales  bar,  near i,  528;  ii,  1628 

Ship  Island  Harbor,  Miss. ,  channel  to  Gulfport i,  390;  n,  1392 

South  Pass,  Mississippi  River •. . .  i,  400;  n,  1413 

Southwest  Pass,  Mississippi  River i,  396;  ii,  1400 

Staten  Island  Sound,  N.  Y.  and  N.  J i,  157;  n,1048 

.  Stockton  Channel,  San  Joaquin  River,  Cal i,  744;  in,  2146 

Sturgeon  Bay  Canal,  Wis.,  including  harbor  of  refuge i,  608;  in,  1874 

Superior  Harbor,  Wis i,  586;  n,  1827 

Tacoma Harbor,  Wash i,789;  ni,2219 

Tampa  Bay,  Fla i,340;  n,  1324 

Tampa  Harbor,  Fla.,  Hillsboro  Bay i,341;  n,  1326 

Tennessee  River,  Ala.,  Colbert  and  Bee  Tree  slioaln i,  528;  ii,  1630 

Tennessee  River,  Ala.,  Hales  bar  lock,  near  Scott  Point i,  528;  n,  1628 

Toledo  Harbor,  Ohio i,699;  in,  2061 

Tombigbee  River,  Ala.,  between  mouth  and  Demopolis i,376;  n,  1372 

Trinity  River,  Tex.,  locks  and  dams i,454;  n,  1486 

Tug  Fork,  Big  Sandy  River,  W.  Va.  and  Ky i,565;  n,  1771 

Turtle  Cove  cTiannel,  Tex 1,443,445;  n,  1472, 1473 

Warrior  River,  Ala,,  above  Tuscaloosa i,  373;  n,  1370 

Warrior  River,  Ala.,  below  Tuscaloosa i,  374;  n,  1371 

Washita  (Ouachita)  River,  Ark.  and  La i,461;  n,1497 

West  Galveston  Bay,  Tex i,443;  n,  1471 

Willamette  River,  below  Portland,  Oreg i,771;  ii,1105;  ni,2189 

Wilmington,  Cal.,  inner  harbor i,  736;  m,  2135 

Wilmington,  Cal.,  outer  harbor i,  735;  in,  2133 

Wilmington,  N.  C,  Cape  Fear  River  at  and  below i,284;  ii,1246 

Winyah  Bav,  S.  C i,294;  n,1258 

With lacoochee  River,  Fla i,345;  n,  1331 

Woods  Hole  channel.  Mass i,  78, 935 

Contracts,  continuing.    See  Continuing  contracts. 

Cooper,  Adelaide  (bark),  wreck  of in,  2136 

Cooper  Creek,  N.  J.,  improvement  of i,  186;  n,  1108 

Coosa  River,  Ga.  and  Ala. : 

Improvement  above  East  Tenn.,  Va.  and  Ga.  R.  R.  bridge. . .  i,  366, 367;  n,  1359 
Improvement  below  East  Tenn.,  Va.  and  Ga.  R.  R.  bridge. . .  i,  366, 368;  n,  1361 
Operating  and  care  of  looks  and  dams i,369;  ii,1363 

Coosawattee  River,  Ga.,  improvement  of i,  366, 368;  n,  1362 

Coos  Bay,  Harbor,  and  River,  Oreg. : 

Construction  of  dredge  for  Oregon  coast  harbors i,  758;  ni,  2168 

Improvement  of  entrance  to  bay  and  harbor i,  752;  in,  2160 

Improvement  of  river i,  754;  in,  2162 

Coquille  River,  Oreg.,  improvement  of,  including  dredge  construction i,  751, 

758;  111,2157,2168 

Comey  Bayou,  La.,  improvement  of 1,463,466;  n,1504 

Core  Creek,  N.  C,  waterway  via.    See  Beaufort  Inlet 

Corps  of  Engineers: 

Civilian  assistants  to  engineer  offi(«r8 i,19 

Duties 1,3,4 

Engineer  depots 1,15,867,873,876 

Engineer  equipment  of  troops 1,18,869,873,875 
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Corps  of  EngineenH-Continaed. 

Engineer  School  of  Application,  bnUdin^  for i,  859, 860;  in,  2473 

Laws  of  59th  Congress,  2d  session,  affecting  the in,  2477 

Officers  on  duty  in  Office  of  the  Chief  of  Engineers i,862 

Personnel i,3 

Corpus  Christ!  Bay  and  Harbor,  Tex. : 

Examination,  etc.,  for  waterways  from  the  Rio  Grande  to  Mississippi 

River  via i,  451 

Improvement  of  channel  from  Corpus  Christi  to  Aransas  Pass  via  Turtle 

Cove 1,443,445;  11,1472,1473 

Survey  for  channel  from  Corpus  Christi  to  Aransas  Pass  via  Turtle  Cove,  i,  451 

Cottonplant,  Ark.,  bridge  across  Cache  River i,827 

Course  Landing,  Salem  Creek,  N.  J.,  bridse  at i,  829 

Courtableau  Bayou,  La.,  bridge  in  St.  Landry  Parish i,825 

Cowlitz  River,  Wash. : 

Bridge  near  Olequa .'.   i,  827 

Improvement  of i,776;  ni,2204 

Cox  Ferry,  D'Arbonne  Bayou,  La.,  bridge  at i,821 

Cradock  Bridge,  Medf ord,  Mass. ,  dam  across  Mystic  River  near i^  829 

Craft,  water.    See  Dredge  boats  and  Wrecks. 

Craven  County,  N.  C,  bridge  of i,822 

Crisfield  Harbor,  Md.,  improvement  of i,227;  ii,  1161 

Croatan  Sound,  N.  C. ,  iinprovement  of  waterway  via i,  258 ;  ii,  1 212 

Crockett,  Fort,  Galveston,  Tex.,  sea  wall,  embankment,  and  fill.,  i,  10, 450;  ii,1476 

Crooked  (Carrabelle)  River,  Fla.  (««  Carrabelle  Harbor) i,348;  n,1335 

Crosthwaite,  Wm.  (schooner),  wreck  of i|716;  in,2096 

Crystal  River,  Fla. ,  improvement  of i>342;  n,  1328, 1329 

Cuba,  defenses  of  Guantanamo  Bay 1,11,12,15 

Cuero,  Tex. ,  examination  and  survey  for  channel  to  Aransas  Pass i,  451 

Culebra  Island,  P.  R.,  examination  of  Great  Harbor i,807 

Cumberland  River,  Ky.  and  Tenn. : 

Bridges  at  Nashville,  Term i,819 

Gauging  {9ee  Mississippi  River  Commission) i,  812;  in,  2610, 2648 

Improvement  above  Nashville,  Tenn ^.  i,521;  n,  1613 

Improvement  below  Nashville^  Tenn i,519;  n,1610 

Improvement  of,  and  tributaries,  including  South  Fork,  by  Cumberland 

River  Improvement  Company i,522;  n,1613 

Operating^and  care  of  locks  and  dams 1 .  i,  524;  u,  1618 

Wrecks  at  Nashville,  Tenn i,525;  ii,1620 

Cumberland  River  Improvement  Company.    See  Cumberland  River. 
Cumberland  Sound,  Ga.  and  Fla.: 

Improvement  of i»324;  n,1298 

Improvement  of  waterway  between  Savannah  and  Fernandina...  i,  322;  n,  1295 

Current  River,  Ark.  and  Mo. ,  improvement  of i,  482;  n,  1529 

Currituck  Sound,  N.  C,  improvement  of  waterway  via i,  258;  ii,  1213 

Curtis  Bay,  Baltimore,  Md.,  improvement  of  channel  to i,  210;  ii,  1141 

Cuyahoga  River,  Ohio.    See  Cleveland  Harbor. 

Cypress  Bayou,  Tex.  and  La.,  improvement  of i,  455;  n,  1489 

Cypress  Top  Outlet,  Choctawhatcnee  River,  Fla.,  improvement  of . . .  i,  358;  n,  1348 

D. 

Dalecarlia  reservoir,  Washington  Aqueduct,  D.  C i,836;  in,2283 

Dams.    See  Canals,  Rivers  and  Harbors,  and  Waterways. 
D'Arbonne  Bayou,  La.: 

Bridge  at  Cox  Ferry...'. i,821 

Improvement  of i,  463, 466;  n,  1504 

Darby  Creek,  Pa.,  bridge  at  Media 1.825 

Darien  Harbor,  Ga.,  improvement  of i,  311;  n,  1283 

Dauphin  Island,  Mdbile  Bay,  Ala.,  bridge  to  Cedar  Point i,818 

Davenport  W^ater  Power  Company,  water-power  canal,  etc.,  of i,  830 

Davidson  County,  Tenn.,bridges  of i,819 

Davis  Island  dam,  Ohio  Kiver,  Pa.,  operating  and  care i,  553;  ii,  1727 

Davis,  Samuel  S.,  dam  of i,830 

Debris,  mining,  in  California i,  809;  in,  2253 

Deckers  Cove,  Me.,  bridge  at  Southport i,827 

BNQ 1907 — n  ^.  ^,^^^,  ,y  Google 
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Deep  Greek  Branch,  Elizabeth  Riyer,  Ya. ,  improvement  of  waterway  via i,  258; 

n,1212 

Deer  Park,  DL,  bridge  of  town  of i,825 

Defenses,  seaooast    See  Fortifications. 

Delancey  Cove,  N.  Y.  (m0  Larchmont  Harbor) i,120;  n,986 

Delaware  and  Chesapeake  Canal,  Del.  and  Md.,  examination  of i,  228 

Delaware  Bay  and  River,  N.  J.,  Pa.,  and  Del. : 

Chesapeake  and  Delaware  Canal,  examination,  etc.,  for 1,228 

Defenses  of i,5 

Delaware  Breakwater,  Del.,  maintenance  and  repair  of i,  183;  ii,  1 102 

Harbor  of  refuge  in  bajr,  construction  of i,184;  n,1103 

Improvement  of  river,  including  dredge  construction i,  176;  ii,  1079, 1105 

Lewes,  Del.,  iron  pier,  maintenance  and  repair  of i,  183;  ii,  1102 

Marcoshook,  Pa.,  improvement  of  ice  harbor i,  182;  u,  1101 

Perriwiff  bar,  improvement  of i,  181 ;  n,  1100 

Philadelphia  and  Camden  harbors,  improvement  of  . . .  i^  176, 181 ;  ii,  1079, 1100 

Wrecks  in 1,186;  n,  1103, 1104 

Delaware  County,  Pa. ,  bridge  of i,  825 

Delta  Southern  Hallway  Company,  bridges  of i,  817, 822 

Denaud,  Fla.,  bridge  across  Caloosahatcnee  River i,827 

Dennis,  Mass.,  bridge  across  Bass  River i,827 

Departments,  Executive,  Washington,  D.  C,  telegraph  line i,841;  in,  2299 

Depots,  engineer 1,16,867,873,875 

Derelicts.    See  Wrecks. 

Deschutes  River^  Wash.    See  Olympia  Harbor. 

Dee  Moines  Rapids  Canal  and  dry  dock,  Mississippi  River,  operating  and  care  i,  494; 

n,1568 

Dee  Guise  Bayou,  La.,  bridge  across i,821 

Des  Plaines  River,  111.,  survey  for  14-foot  waterway  via,  including  report  on 

water  power  and  land  drainage 1,634,812;  iii,  1933, 2657 

Detroit  River,  Mich.: 

Discharge  of i,853;  iii,2457 

Examination  and  survey  of  channels  in  waters  connecting  Great  Lakes . .  i,  698 

Improven>ent  of i,695;  iii,  2049, 2059 

Improvement  of  channels  in  waters  connecting  Great  Lakes  i,  685;  iii,  2U07, 2059 

Surveys,  etc.  {ue  Northern  and  Northwestern  Lakes) i,  842;  iii,  2443, 2459 

Wreck  above  Belle  Isle  bridge : i,698;  ni,2057 

Dickinson  Bayou,  Tex.: 

Bridge  across i,  825 

Improvement  of i,440;  n,  1468 

Disappearing  gun  carriages.    See  Fortifications. 

Discnarge  measurements.    See  Gauging. 

Dismal  Swamp  Canal,  Ya.  and  N.  C.,  improvement  of  waterway  via.,  i,  258;  n,  1212 

District  of  Columbia.    See  Washington. 

Dividing  Creek  (LaTrappe  River),  Md.,  improvement  of i,222;  n,1154 

Division  engineers i,2D 

Divisions,  engineer i,  20 

Doboy  bar,  Ga.,  improvement  of i,  312;  ii,  1283 

Dock  lines,  establisament  of i,814 

Dog  Island  Harbor,  St.  George  Sound,  Fla.    Su  Carrabelle  Harbor. 

Dog  River,  Miss.  (««€  Pascagoula  River) i,383;  n,1385 

Doherty,  Mamie  (canal  boat),  wreck  of i,147;  n,  1022 

Dolphins,  building  of i,829 

Dominion  of  Canada: 

Commerce  through  St.  Marys  Falls  Canal,  Ont .' i,  690;  in,  2016 

Transmission  of  electrical  power  into  United  States  at  Niagara  Falls,  i,  854, 855; 

111,2457 
Donaldsonville,  La.,  examination  and  survey  for  waterway  to  the  Rio  Grande, 

Tex 1,451 

Doodletown  Bight,  or  Creek,  N.  Y.,  bridge  across i,824 

Doon,  Bonnie  (barkentine),  wreck  of 1,94,953 

Dorchester  Bay,  Mass. : 

Examination  and  survey i,74 

Improvement  of i,  62, 918 

Dormas  Broussard  Crossing,  Bayou  Vermilion,  La.,  bridge  at i,826 

Double  Bayou,  Tex.,  improvement  of i»437;  ii,  1465 

Douglass,  Hattie  (schooner),  wreck  of i,  154;  ii,  1040 

Dover  Point,  N.  H.,  bridge  across  Piscataqua  River j.i*3eg^3y-v*j.v^ v*  *^  -   i,  827 
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Drawbridges? 

See  aUo  Bridges. 

Rules  for  opening  of 1,816 

Drawings.    See  Maps. 
Di«dge  Doats: 

Columbia  River,  Oreg.  and  Wash.,  mouth  to  Willamette  River i^TTl; 

11,1105;  111,2189 

Delaware  River i,176;  ii,  1079, 1105 

Galveston  Bay  and  Harbor,  Tex ii,1477 

Mississippi  coast  harbors i,394 

New  York  Harbor,  N.  y i,  148;  ii,  1025, 1106 

Oregon  coast  harbors i,  758;  in,  2168 

Pensacola  Harbor,  Fla i,  361;  ii,  1104, 1352 

Savannah  Harbor,  Ga i,305;  ii,  1106, 1271 

Washington  State  coast  harbors i,758;  ni,2168 

Willamette  River,  Oreg.,  below  Portland i,771;  ii,1105;  iii,2189 

Duck  Creek  (Smvma  River) ,  Del.,  improvement  of i,  205;  ii,  1131 

Duck  Island  Harbor,  Conn.,  construction  of  harbor  of  refuge i,  100,962 

Duck  River,  Conn.,  bridge  at  Lyme i,82S 

Duluth  Canal  and  Harbor,  Minn. : 

Bridge  across  St  Louis  Bay  between  Rices  and  Connors  points i,  826 

Bridge  across  St  Louis  Bay  to  Superior,  Wis i,824 

Channels  in  waters  connecting  Great  Lakes,  examination  and  survey i,  698 

Channels  in  waters  connecting  Great  Lakes,  improvement  of i,  685; 

111,2007,2059 

Examination  and  survey  of  harbor i,  603 

Improvement  of i,  580;  ii,  1827 

Dumbarton  (or  Potrero)  Point,  San  Francisco  Bay,  Cal. : 

Bridge  across  Newark  Slough,  near i,821 

Bridge  across  San  Francisco  Bay,  at i,82S 

Dunkirk  Harbor,  N.  Y. ,  improvement  of i,  719;  in,  2101 

Dutch  Island  Harbor,  R.  I.  {ne  Narragansett  Bay) i,  84, 942 

Duval  County,  Fla.,  bridge  of i,828 

Duwamish  River,  Wash.,  improvement  of  \,8ee  Paget  Sound) i,  785;  in,  2214 

Duxbury  Harbor,  Mass.,  improvement  of i,  68, 922 

Eagle  Harbor,  Wash.,  harbor  lines i,815 

Eaglet  (schooner),  wreck  of i»145;  n,  1019 

East  Bay  Bayou,  Tex.,  improvement  of i,  436, 437;  ii,  1465 

East  Carolina  Railway,  bridge  of i,827 

East  (Ambrose)  channel,  New  York  Harbor,  N.  Y.,  improvement  of,  includ- 
ing dredge  construction i,  148;  n,  1025,1106 

East  Chester  Creek,  N.  Y.,  improvement  of i,123;  ii,989 

East  Chicago,  Ind.,  bridge  across  Calumet  River i,818 

Eastern  Bay,  Md.  (w<j  Claiborne  Harbor) i,216;n,1147 

Eastern  Branch,  Elizabeth  River,  Va.,  improvement  of  Norfolk  Harbor,  i,  250;  ii,  1201 
Eastern    Branch  of  the   Potomac  (Anacostia  River),  D.  C,   improvement 

of 1, 232;  11, 1168 

East  Lyme,  Conn.,  bridge  across  Niantic  River i,  823 

East  Norwalk  Harbor,  Conn.: 

Examination  and  survey i,  118 

Improvement  of  (see  Norwalk  Harbor) i,  111,  976 

East  Pass,  Carrabelle  Harbor,  Fla. ,  improvement  of i,  348;  n,  1335 

East  Passaic,  N.  J.: 

See  also  Passaic  River. 

Bridge  across  Passaic  River i,820 

East  Pearl  River,  Miss,  (see  Pearl  River  below  Rockport) i,  392;  ii,  1395 

East  River,  Ga.    See  Brunswick  Harbor. 
East  River,  N.Y.: 

Harbor  lines  at  New  York  City ■ i,814 

Improvement  of i,  131 ;  n,  999 

Wrecks  in i,  145, 146, 147;  n,  1019, 1020, 1028 

East  Twin  River,  Wis,: 

See  also  Two  Rivers  Harbor. 

Harbor  lines  at  Two  Rivers  Harbor 'f^'r\  ^  ®^^ 

East  waterway,  Seattle,  Wash.,  bridge  across L'jaT^z.ed,by.>jO^  i^  822 
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Ebey  Slongh,  Wash.,  improTement  of  (fM  Paget  Sound) i,  785;  m,  2214 

Echo  Bay  Harbor,  N.  Y.: 

Examination  of  Long  rock i,148 

Improvement  of,  incTudinff  removal  of  Long  rock i,  121 ;  ii,  987 

Edenton  Bay  and  Harbor,  N.  C.,  harbor  lines  at  Edenton i,815 

Eel  River,  Mass.  («ee  Plymouth  Harbor) i,  69, 922 

Elizabeth,  Pa. ,  harbor  hnes  in  Monongahela  River i,  815 

Elizabeth  River,  N.  J.,  imph)vement  of i,168;  n,1067 

Elizabeth  River,  Va.: 

Improvement  of  Norfolk  Harbor  and  its  approaches,  including  Hospital 

Point 1,250;  n,1201 

Improvement  of  waterway  to  Albemarle  Sound  via  Currituck  Sound  i,  258;  n,  1213 
Iniprovement  of  waterway  to  sounds  of  North  Carolina  via  Pasquotank 

River i,258;  ii,1212 

Improvement  of  Western  Branch .- .  i,  252;  ii,  1204 

Wreck  in  Norfolk  Harbor i,262;  n,  1219 

Elizabeth  River  Railroad  Company,  bridge  of i,820 

ElkPomt,  8.  Dak.  (««  Missouri  River) i,511;  n,1596 

Elk  River,  Md.,  improvement  of i|212;  ii,1143 

Elk  River,  W.Va.: 

Bridge  at  Charleston i,  823 

Bridge  at  Frametown i,  820 

Bridge  near  Yankeedam i,  824 

Elk  River  Shoals  Canal,  Tennessee  River,  Ala i,  528, 531;  ii,  1639 

Elliott  Bay,  Wash.,  bridge  across  East  and  West  waterways  at  Seattle  and 

West  Seattle i,822 

Elliott  Slough,  Wash.,  bridge  at  Aberdeen i,822 

Ellis  Slough,  Wash.,  bridge  near  Raymond i,  826 

Embankments.    See  Fortifications. 

Embury  (steamer),  wreck  of  (see  Niagara  River) i,  725;  iii,  2112 

Emplacements.    See  fortifications. 

Employees,  civilian  assistants  to  engineer  officers i,  19 

Endicott  Board i,5 

Engineer  deijots 1,15,867,873,875 

Engineer  divisions i,  20 

Engineer  eouipment  of  troops i,  18, 869, 873, 875 

Engineer  officers,  civilian  assistants  to t,19 

Engineer  School  of  Application,  buildings  for i,  859, 860;  in,  2473 

Engineers,  Boards,  etc.,  of.    See  Boards  and  Commissions. 
Engineers,  Corps  of.    See  Corps  of  Engineers. 

Engineers,  division i,20 

Engineers,  Office  of  the  Chief  of,  officers  on  duty i,862 

Engineers,  The  Board  of i,  5, 865 

Ensley  Southern  Railway  Company,  bridge  of i,  824 

Equipment,  engineer,  of  troops i,  18, 869, 873, 875 

Erie  Basin,  Buffalo,  N.  Y.: 

Improvement  of  Buffalo  entrance I i,  723;  in,  2110 

Improvement  of  Lake  Erie  entrance i,  722;  ni,  2108 

Erie  Harbor,  Pa.,  improvement  of i,  717;  in,  2097 

Erie  Lake  (see  also  Northern  and  Northwestern  Lakes): 

Water  levels  and  discharges 1,853,854;  in, 2455, 2466, 2457 

Wrecksin i,716;  in, 2096 

Erie  Railroad  Company,  bridge  of i,  827 

Escambia  River,  Fla.,  improvement  of i,  363;  n,  1354 

Esopus  Creek,  N.  Y.  (see  Saugerties  Harbor) i,  139;  n,  1012 

Essex  County,  N.  J.,  bridge  of i,820 

Essex  River,  Mass.,  improvement  of i,  46, 902 

Estherville-Minim  Creek  Canal,  S.  C,  improvement  of i,  297;  ii,  1260 

Estimates  of  appropriations  required: 

Fortifications 1,15 

Rivers  and  harbors,  etc i,  20 

Eureka,  Cal.,  improvement  at  {see  Humboldt  Harbor) i,  748;  m,  2149 

Evansville,  Mount  Carrael  and  Northern  Railway,  bridge  of i,  818 

Everett  Harbor,  Wash.: 

Bridge  of  city  across  Snohomish  River i,  821 

Improvement  of i,  794;  m,  2223 

Examinations  of  rivers  and  harbors,  under  act  of  March  2,  1907 i,  21 

Exchange  (schooner),  wreck  of 491260  0^^-1^24;  in,1916 
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Ezecutiye  Departmente,  Waahinetoiij  D.  C,  telegraph  line i,  841 ;  iii,  2299 

Executive  Mansion  and  oflace,  Washington,  D.  0 ii  841 ;  iii,  2299 

Exeter  River,  N.  H.,  improvement  of .. , i,  42, 897 

Expenditures: 

Fortifications i,  12 

Rivers  and  harbors - i,  19 

Fairhaven  Harbor,  Mass. : 

Examination  and  survey i,  94 

Improvement  of i,  79, 937 

Fairpoii;  Harbor,  Ohio: 

improvement  of i|711;  in,  2086 

Wreck  m i,716;  iii,2096 

Fairy  (Caddo)  Lake,  Tex.  and  La.    See  Cypress  Bayou. 

Falia,  Bogue,  La.,  improvement  of i,  411;  ii,  1433 

Fall  River  Harbor,  Mass.,  improvement  of 1,86,944 

Falls  of  Ohio  River,  Louisville,  Ky. : 

Improvement  of i,  670;  ii,  1795 

Operating  and  care  of  Louisville  and  Portland  Canal i,  675;  u,  1800 

Fayette  County,  Pa.,  bridge  of i,826 

Feather  River,  Cal. : 

Improvement  of i,749;  iii,2163 

Improvement  of,  by  California  Debris  Commission,  with  report  on  future 

operations .*.  i,809;  iii, 2263, 2262 

Femanaina  Harbor,  Fla. : 

Improvement  of i,  326;  ii,  1301 

Improvement  of  Cumberland  Sound i,324;  ii,1298 

Improvement  of  waterway  to  Savannah,  Ga i,  322;  ii,  1295 

Ferry  (Caddo)  Lake,  Tex.  and  La.    See  Cypress  Bayou. 

Filtration  plant,  Washington  Aqueduct,  D.  C i,  838, 839;  in,  2289, 2291 

Finders,  range  and  position.    See  Fortifications. 
Fire  control  at  fortifications.    See  Fortifications. 

Fishers  Island,  N.  Y.,  examination  and  survey  of  Hay  (West)  Harbor i,  118 

Fishing  Creek,  N".  C,  improvement  of '. i,  264;  ii,  1223 

Fish  traps,  or  weirs: 

In  Puget  Sound,  Wash.,  inspection,  etc.,  of i,  787;  ni,  2217 

Permits  for  construction  of i,  829 

ilvemile  River  Harbor,  Conn.,  improvement  of i,  112, 976 

Flag  River,  Wis.  (»«!  Port  Wing  Harbor) i,692;  ii,1845 

Flat  Lake,  La.  («ec  Grand  River) i,404;  ii,1419 

Flint  River,  Ga.,  improvement  of i,354;  u,1342 

Florence,  Ala.: 

See  also  Tennessee  River. 

Wreck  in  Tennessee  River i,536;  ii,  1652 

Florida,  removal  of  water  hyacinths  from  waters  in i,  346;  ii,  1333 

Florida  East  Coast  Railway  Co.,  basin  at  Miami,  Fla.,  construction  of.  i,  332;  ii,  1313 

Flushing  Bay,  N.  Y.,  improvement  of i,  128;  ii,995 

Folmina  ( White  Cliffs) ,  Ark. ,  bridge  across  Little  River i,  827 

Fond  du  Lac  Harbor,  Wis.  («f«  Fox  River) i,622;  in,  1907 

Foreign  possessions.    See  Alaska  and  Insular  possessions. 
Fore  River,  Portland,  Me.    See  Portland  Harbor. 

Fore  (Weymouth)  River,  Mass. ,  improvement  of i,  63, 64, 918 

Forked  Deer  River,  Tenn.,  improvement  of i,  517;  ii,  1609 

Fort  Crockett,  Gralveston,  Tex.,  sea  wall,  embankment,  and  fill...  i,  10,450;  ii,  1476 

Fortesque  Beach,  N.  J.,  wreck  off i,  186;  n,  1104 

Fortifications: 

Appropriations,  condition  of i,12 

Batteries i,5,6,7 

Batteries  in  insular  possessions i,  11 

Board  of  Engineers,  The i,6,865 

Board  on  Fortifications  or  other  Defenses  ( Endlcott  Board) i,  6 

Electrical  installations i,  8 

Electrical  installations,  insular  possessions i,  11 

Em plaoements,  modernizing  the  older i,7 

Estimates  of  appropriations  required i,  15 
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Fortificatioiis— Continued. 

fire  omitrol  at  batteries  in  insular  poaaesBions i,12 

General  statement  and  progressof  work i,5,6 

National  Coast  Defense  Board : i,5 

Preservation  and  repair  of i,9 

Preservation  and  repair  of  torpedo  structures i,  11 

Projects 1,5 

Bepairs  and  protection  at  defenses  of  Charleston,  Penaacola,  Mobile,  and 

New  Orleans i,ft 

Searchlights 1,8 

Searchlights,  insular  possessions i,i2 

Sea  walls  and  embankments i,  iO 

Sea  walls,  defenses  of  Galveston,  Tex i,  10, 450;  n,1476 

Sites 1,8 

Submarine  mines i,  11 

Submarine  mines,  insular  possessions i,  12 

Supplies  for  seacoast  defenses i,10 

Fort  Leavenworth,  Kans.,  engineer  depot i,  15,16,873 

Fort  Mason,  C^L,  engineer  depot 1,15,17,875 

Fort  Pierre,  S.  Dak.  (Me  Missouri  River) i,511;  n,1595 

Fort  Point  channel,  Boston,  Mass.,  improvement  of i,  60, 911 

Fort  Snelling,  Minn.,  bridge  across  Mississippi  River  to  St  Paul i,  861;  ni,  2475 

Fosters  Meadow  (Hook  Creek)  Canal,  N.  Y.,  bridge  across i, 822,825 

Fox  River,  Wis: 

Bridge  at  Appleton i,823 

Bridge  at  Green  Bay  Harbor i,829 

Harbor  lines  in  Green  Bay  Harbor i,816 

Improvement  of ^ i,622;  in,  1907 

Improvement  below  Depere,  including  Green  Bay  Harbor i,  607;  ni,  1872 

Operating  and  care  of  locks  and  dams 1,623;  ni,  1909 

Survey  of  Lake  Winnebago  for  charting  purposes 1,624 

Frametown,  W.  Va.,  brid^  across  Elk  River 1,820 

Frankfort,  Me.,  examination  and  survey  of  Marsh  River  (South  Branch  of  the 

Penobscot) i,43 

Frankfort,  Mich.,  improvement  of  harbor i,663;  ui,  1981 

Franklin,  La.: 

Examination  and  survey  of  waterway  to  Mermentau  (see  Rio  Grande- 
Mississippi  River  waterway) i,451 

Improvement  of  waterway  to  Mermentau i|415;  11, 1437 

Fredericksburg,  Va.,  monument  to  Gen.  Hugh  Mercer i,  841 ;  ni,  2299 

French  Broad  River,  Tenn.,  improvement  of i,531;  n,1645 

G. 

Galena  River,  HI.,  operating  and  care  of  lock  and  dam , i,  496;  11, 1574 

Galleries,  cable.    8u  Fortifications. 

Gallinas  Creek,  Cal.,  bridge  across i,  820 

Galveston  and  Brazos  Canal,  Tex. : 

Examination  and  survey  {see  Rio  Grande-Mississippi  River  waterway)  ...  1, 451 

Improvement  of 1,436,442,443;  n,  1470, 1471 

Operating  and  care i,443;  ii,1471 

Galveston  Bay  and  Harbor,  Tex. : 

Construction  of  sea  wall,  embankment,  and  fill  at  Fort  Crockett  and  of 

sea  wall  from  Thirty-ninth  to  Forty-fifth  streets i,  10, 450;  n,  1476 

Defensesof 1,5,10,11,450;  11,  1476 

Dredges,  operation  of ir,  1477 

Examination  and  survey  of  Galveston  channel  for  enlai^gement  and  for 

extension  farther  west i,451 

Examination  and  survey  of  harbor  for  30-foot  depth i,451 

Examination  and  survey  for  waterway  from  the  Rio  Grande  to  Donald- 

sonville.  La.,  via i,451 

Examination  and  survey  of  waterway  to  Brazos  River i,  451 

Improvement  of  chani^l  across  Hanna  reef,  Ladies  Pass i,  437;  n,  1465 

Improvement  of   Galveston   channel   from   inner    bar  to  Fifty-sixth 

street i,431;  11, 1456 

Improvement  of  Galveston-Texas  City  channel i,  433;  n,  1459 

Improvement  of  harbor  entrance i,429;  11, 1453 

Improvement  of  Port  Bolivar  channel ,......^,^4^  n,1460 
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Galveston  Bay  and  Harbor,  Tex.— Continued. 

Improvement  of  waterway  to  Brazos  River i,  443;  n,  1471 

Improvement  of  waterway  to  Hooston i|434;  ii,  1461 

Improvement  of  West  Bay 1,436,441,443;  ii,  1469,1471 

Wreck  off  mouth  of  Clear  Creek i,460 

Galveston,  Harrisburg  and  San  Antonio  Railway  Company,  bridges  of 1,825 

Gary,  Ind.,  bridge  across  Calomet  River i,818 

Gasconade  River,  Mo.,  improvement  of i,515;  ii,  1603 

Gauging: 

CJolumbia River,  Greg,  and  Wash i,779;  in,2208 

Michigan  Lake,  variations  in  surface  level  on  east  shore i,  640 

Mississippi  River  and  principal  tributaries  . .  i,  510, 812;  n,  1593;  ni,  2610, 2648 
Northern  and  Northwestern  Lakes,  levels  and  discharges,  i,  853, 854;  ni,  2455, 2456 

(jedney  channel,  New  York  Harbor,  N.  Y.,  improvement  of i|148;  ii,  1025 

Genesee  River,  N.  Y.  («««  Charlotte  Harbor) i,723;  in,2115 

George  Lake,  St  Johns  River,  Fla.  {see  Volusia  bar) i,  330;  n,  1310 

George  Orbin  Bridge  Company,  bridge  of i,fi27 

Georges  River,  Me.,  improvement  of i,  31, 887 

Georgetown  County,  8.  C,  bridge  of 1,826 

Georgetown  Harbor,  D.  C.    See  Washington. 
Georgetown  Harbor,  8.  C. : 

Harbor  lines  in  Sampit  River 1,815 

Improvement  of  (««e  Winyah  Bay) i,294;  n,1258 

C^rgiaand  Florida  Railway,  bridge  of i,f" 

Gettman  (canal  boat),  wreck  of L  i,  117,1 

Grettysburg  National  JPark,  Pa.,  memorial  tablet  to  Abraham  Lincoln,  i,  841;  ni,  21. . 

Gladstone  Harbor,  Mich.,  improvement  of i,  605;  lu,  1860 

Glencove  Creek,  N.  Y.,  wreck  at  mouth i,  146;  n,  1020 

Glencove  Harbor,  N.  Y.,  improvement  of i,  128;  ii,  994 

Gloucester,  Mass.,  improvement  of  harbor i,  49, 903 

Gloucester,  N.  J.,  wreck  off i,185;  n,1103 

Goddell  Bayou,  La.,  removal  of  water  hyacinths i,  427;  n,  1450 

Golden,  Georgia  F.  (schooner),  wreck  of i,262;  n,1219 

Gosport  Harbor,  N.  H.  («€e  Isles  of  Shoals  Harbor) i, 40,895 

Government  Printing  Office,  Washington,  D.  C,  telegraph  line  to  Depart- 
ments and  Capitol 1,841;  in,  2299 

Government  telegraph  line,  Washington,  D.  C i)841;  ni,2299 

Governor  (steamer),  wreck  of i,  146;  ii,  1020 

Crovemors  Island,  New  York  Harbor,  N.  Y.,  enlargement  of,  etc....  i,  153;  u,  1037 

Gowanus  Bav,  N.  Y.,  improvement  of i|151;  n,1034 

Granby.  S.  C.    See  Congaree  River. 

Grand  (Cabanosso)  Bayou,  La.,  bridge  across i,821 

Grand  Calumet  River,  111.  and  Ind.    See  Calumet  River. 

Grande,  Rio,  Tex.,  examination  and  survey  for  waterway  to  Mississippi  River 

at  Doualdsonville,  La i,451 

Grand  Haven  Harbor,  Mich.,  improvement  of i,  649;  in,  1960 

Grand  Island,  Niagara  River,  N.  Y.,  wreck  of  steamer  Embury i,  725;  in,  2112 

Grand  Lake,  Mermentau  River,  La.,  improvement  of  Mermentau  River  and 

tributaries i,417;  u,1439 

Grand  Marais,  Mich.,  improvement  of  harbor  of  refuge i,  602;  n,  1863 

Grand  Marais,  Minn.,  improvement  of  harbor i,584;  n,1823 

Grand  Rapids,  Wabash  River,  lock  and  dam i,  576, 578;  n,  1805, 1807 

Grand  River,  La. : 

Improvement  of i|404;  n,1419 

Removal  of  water  hyacinths i»427;  n,1450 

Grand  River,  Mich. : 

Im  pro vement  of i,  650 ;  nz,  1968 

Improvement  of  Grand  Haven  Harbor i,649;  ni,1960 

Grand  Kiver,  Ohio: 

Bridge  at  Painesville i,824 

Improvement  of  Fairport  Harbor i,  711;  m,  2086 

Wreck  in  Fairport  Harbor i,716;  iii,2096 

Grant  statue,  Washington,  D.  0 i,841;  in,2299 

Gravesend  Bay,  N.  Y.,  harbor  lines i,814 

Grays  Harbor,  Wash.: 

Improvement  of  entrance i>781:  ni,2211 

Improvement  o^  between  Aberdeen  and  the  entrance,  including  dredge 
confltniction i, 758, 783;  ni,2168,2212 
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Qnys  Harbor  and  Paget  Sound  Railway  CSompany,  bridge  of i,828 

Grays  River,  Wash.,  improvement  of i,779;  in,2207 

Great  Egg  Bay,  N.  J.,  bridge  between  Somers  Point  and  Ocean  City i,  823 

Great  Harbor.  Culebra  Isliuid,  P.  R.,  examination  of i,807 

Great  Kanawna  River,  W.  Va. : 

Bridge  at  Charleston ! i,819 

Improvement  of i,562;  n,1749 

Operating  and  care  of  locks  and  dams i,563;  n,I760 

Great  Xakes: 

Bulletins i»854;  m,2454 

Channels  in  waters  connecting,  examination  and  survey i,  608 

Channels  in  waters  connecting,  improvement  of i,  685;  in,  2007, 2059 

Commercial  statistics,  8ault  Ste.  Marie  canals,  Mich i,690;  in,  2016, 2059 

Connecting  waters  between  Lakes  Superior  and  Huron,  supplemental 
survey  report,  with  estimate,  etc.,  in  re  new  lock  at  St.  Marys  Falls 

Canal,  Mich 1,698 

Control  and  regulation  of  waters  of  Niagara  River,  and  preservation  of 

Niagara  Falls ' i,854;  ni,2457 

Di8char|;ee,  table  of  (1860  to  1906) i,863;  ni,2457 

Navigation  of,  in  1841,  conditions  governing x,843 

Project  for  future  work  of  the  Lake  Survey i,850 

Surveys  and  charts 1,842,848,852,853;  in,  2443, 2459 

Water  levels  .^ i,854;  ni,2455,2456 

Water  levels  on  east  shore  of  Lake  Michigan,  variations  in i,  640 

Great  Northern  Railway  Company,  bridge  of i,826 

Great  Pedee  River,  S.  C.,  improvement  of i,  293;  n,  1256 

Great  Salt  Pond,  Block  Island,  R.  L: 

Improvement  of i,  92, 951 

Wreck  near  entrance i,  94, 954 

Great  Sodus  Bay,  N.  Y.,  Improvement  of  harbor i,  727;  iii,  2119 

Great  South  Bay,  N.Y.: 

Improvement  of i,  136;  ii,  1005 

Wreck  off  Sampawams  Point i,145;  ii,1019 

Green  Bay  (arm  of  Lake  Michigan),  Wis.,  wreck  near  Tail  Point  light,  i,  624;  m,  1915 
Green  Bay  Harbor,  Fox  River,  Wis. : 

Bridge  (city)  at  Mason  street i,829 

Harbor  lines i,  815 

Improvement  of i,  607;  ni,  1872 

Greene  County,  Miss.,  bridges  of i,  823, 826 

Green  Jacket  shoal,  Ptovidence  River,  R.  I. ,  removal  of i,  86, 942 

Green  River,  Ky. : 

Bridge  at  M  unford ville i,  822 

Improvement  above  mouth  of  Big  Barren  River i,  680;  u,  1809 

Operating  and  care  of  locks  and  dams i,  681 ;  ii,  1810 

Greenwich  Harbor,  Conn.,  improvement  of ii  115, 978 

Grossetete  Bayou,  La. ,  removal  of  water  hyacinths i,  427;  ii,  1450 

Grounds,  public.  District  of  Columbia i,  841;  in,  2299 

Guadalupe  River,  Tex. : 

Examination  and  survey  for  channel  from  Aransas  Pass  to  Victoria  and  to 

Cuero 1, 451 

Improvement  of,  from  Victoria  to  Aransas    Pass — Paps  Cavallo  chan- 
nel..,  1,443,444;  ii,  1473 

Guam  Harbor,  Mariana  Islands,  defenses  of i,  12,15 

Guantanamo  Bay,  Cuba,  defenses  of i,  11, 12, 15 

Gulf  of  Mexico,  survey  for  14-foot  waterway  to  St.  Louis,  Mo.,  and  thenoe 
to  Lockport  (Chicago),  111.,  including  report  on  water  power  and  land 

drainage i,  634, 812;  ni,  1933, 2857 

Gulf  port  Harbor,  Miss. : 

iMversion  of  improvement  funds  to  construction  of  dredge  for  coast  har- 
bors   .• 1,394 

Examination  and  survey  of  anchorage  basin  and  of  channel  to  Ship 

Island  anchorage i,  395 

Improvement  of  channel  to  Ship  Island  Harbor i,  390;  ii,  1392 

Gulf  States,  removal  of  water  hyacinths: 

From  Florida  waters i,S46;  ii,1333 

From  Louisiana  waters i,  427;  n,  1450 

From  Texas  waters i,427;  n,I450 
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Gnll  Lake,  Minn.,  oonstraction  of  reaervoir  dam i,  499;  ii,  1581 

Gun  batteries.    See  Fortifications. 

Gut,  Ttie  (between  North  and  South  Hero  islands),  Lake  Champlain,  Vt : 

Bridge  across i,  828 

Improyement  of i,71 

H. 

Hackensack  River,  N.  J.: 

Bridge  at  Jersey  City i,820 

Bridge  near  Snake  Hill i,827 

Hales  bar,  Tennessee  River,  construction  of  lock  and  dam i,  528;  n,  1628 

Hammond,  Ind.: 

See  aUo  Calumet  River. 

Bridge  across  Calumet  River * i,  818 

Hammond,  George  I.,  et  al.,  bridges  of i,  821 

Hanipton  Creek,  Va. : 

Harbor  lines '. i,815 

Wreck  in i,263;  ii,1219 

Hanipton  Roads,  Va. : 

Construction     of     piers     and     dredging     at     Jamestown     Exposition 

grounds i,  247;  ii,  1195 

Defenses  of i,  5 

Improvement  of i,  253;  ii,  1205 

Improvement  of  approaches  to  Norfolk  Harbor i,  250;  n,  1201 

Wreck  off  Sewell  Point i,262;  n,1219 

Hampton  (schooner),  wreck  of i,  185;  ii,  1104 

Hanna  reef.  Ladies  Pass,  Tex.,  improvement  of  channel i,  437;  ii,  1465 

Harbor  Beach  (Sandbeach),  Mich.: 

Improvement  of  harbor  of  refuge i,674;  in,  1994 

Water  levels i,854;  in,  2455, 2456 

Wreck  in  Lake  Huron  near i,698;  in,  2057 

Harbor  Cove,  Gloucester,  Mass.  {see  Gloucester  Harbor) i,  49, 903 

Harbor  lines,  establishment  of i,  814 

Harbors  and  rivers.    See  Rivers  and  harbors. 

Harlem  ( Bronx )  Kills,  N.  Y.    See  Harlem  River, 

Hariem  River,  N.  Y.: 

Improvement  of i,  133;  ii,  1001 

Wreck  in i,146;  ii,1021 

Harlowe  Creek,  N.  C,  improvement  of  waterway  via i,  272;  n,  1232 

Harrison,  N.  J.,  harbor  lines i,  815 

Hastings  upon  Hudson,  N.  Y.,  harbor  lines i,815 

Havre  de  Grace,  Md. : 

Bridge  across  Susquehanna  River i,  828 

Improvement  of  Susquehanna  River i,  213;  ii,  1144 

Hawaiian  Islands: 

.    Defenses  of 1,11,12,14,15 

Hilo  Harbor,  examination  and  survey i,  806 

Hilo  Harbor,  improvement  of i,  805;  in,  2236 

Honolulu  Harbor,  improvement  of i,  803;  in,  2233 

Honolulu  Harbor,  reclamation  of  Quarantine  Island i,  804;  ni,  2236 

Honolulu  Harbor,  survey  of i,806 

Hay  ( West)  Harbor,  Fishers  Island,  N.  Y.,  examination  and  survey i,  118 

Hay  Lake  channel,  St.  Marys  River,  Mich. : 

Examination  and  survey  of  channels  in  waters  connecting  Great  Lakes. . .  i,  698 

Improvement  of i,  691;  in,  2036 

Improvement  of  channels  in  waters  connecting  Great  Lakes i,685; 

ni,  2007, 2059 

Hell  Gate,  East  River,  N.  Y.,  improvement  of i,131;  ii,999 

Henopstead  Harbor,  N.  Y. : 

Improvement  of  (m0  Glenoove  Harbor) i,128;  ii,994 

Wreck  in i,146;  u,1020 

Hendricks  Harbor,  Me.,  examination  and  survey i,43 

Hennepin  Canal,  111.    See  Illinois  and  Mississippi  Canal. 

Herbert  Creek,  Va.,  harbor  lines i,815 

Hero  (lighter),  wreck  of i,147;  ii,1022 

Herring  Bay,  Md.«  bridges  acrooi  Traoeys  and  Rock  Hole  creeks,  at  head  of..  i,827 

LiigiTizea  oy  'v_Jv^v_/p3^iv 
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Herrinff  River,  Maas.,  wreck  off i,94,953 

Herr  Island,  Allegheny  River,  Pa.,  lock  and  dam  at 1,548,549;  n,1699,1703 

Higsins  Slough,  Wash.,  bridge  across i,828 

Hignway  bridges,  Potomac  River,  Washington,  D.  0.: 

Aqueduct  Bridge i,  830;  ni,  2271 

Replacing  Long  Bridge ..^ i,832;  iii,2273 

Highways.    See  Roads. 

Hill,  Charles  G.  (bai]ge),  wreck  of 1,146;  n,1021 

Hillsboro  Bay  and  River,  Fla. : 

Bridge  across  bay  at  Tampa i,822 

Bridge  across  inlet  of  bay  near  Tampa i,  824 

Bridge  across  river  about  11  miles  above  mouth i,  824 

Harbor  lin  es  at  Tam  pa i,815 

Improvement  of -•. i,341;  u,1326 

Wrecks  in  river  at  Tampa 1,347 

Hilo  Harbor,  Hawaii: 

Examination  and  survey i,806 

Improvement  of i,  805 ;  in,  2236 

Hingham  Harbor,  Mass.,  improvement  of i,  66, 920 

Hiwassee  River,  Tenn.,  improvement  of i,534;  ii,  1649 

Hogans  Creek,  Jacksonville,  Fla.,  harbor  lines  in  St  Johns  River  at i,  815 ' 

Holland  Harbor,  Mich.,  improvement  of i,  647;  in,  1956 

Holmes  River,  Fla.,  improvement  of i,  359;  n,  1350 

Holston  River,  Va.  and  Tenn. : 

Bridge  at  Brabsons  Ferry,  Tenn i,821 

Bridges  across  North  ana  South  forks  near  Kingsport,  Tenn i,  817 

Bridge  near  Surgoinsville,  Tenn i,823 

Improvement  of. i,  535 ;  n,  1651 

Holston  River  Railway  Company,  bridge  of i,  823 

Homochitto  River,  Miss.,  improvement  of i,409;  ii,  1431 

Honolulu  Harbor,  Hawaii: 

Defenses  of 1,11,12,15 

Improvement  of i,  803 ;  in,  2233 

Reclamation  of  Quarantine  Island i,804;  ni,2236 

Survey  of i,806 

Hook  Creek  ( Fosters  Meadow)  Canal,  N.  Y.,  bridge  across i,  822, 825 

Hookerton,  N.  C,  bridge  across  Contentnia  Creek i,  827 

Hookton,  Cal.  («e«  Humboldt  Harbor) i,748;  ni,2149 

Hoquarten  Slough,  Greg,  (aee  Tillamook  Bay ) i,  757 ;  m,  2166 

Hoquiam,  Wash.,  bridge  across  Hoquiam  River i,826 

Hoquiam  River,  Wash.,  bridge  at  Hoquiam i,826 

Horn  Island  Harbor  and  Pass,  Miss.: 

Improvement  of  harbor  (^ee  Pascagoula  River) i,  383;  n,  1385 

Improvement  of  pass 1 i,388;  n,1390 

Hospital  Point,  Norfolk  Harbor,  Va.,  removal  of i,  251 ;  ii,  1202 

Housatonic  River,  Conn. : 

Improvement  of •. i,  1 07, 969 

Improvement  of  Milf ord  Harbor i,  105, 969 

Houston,  Tex.,  improvement  of  waterway  to  Galveston i,  434;  n,  1461 

Howard  University  reservoir,  Washington,  D.  C i,836;  in,2283 

Hudson  County,  N.  J.,  bridges  of,  across  Hackensack  and  Passaic  rivers  ...      i, 820 
Hudson  River,  N.  Y.  (see  aUo  New  York  City  and  Harbor) : 

Bridge  at  Poughkeepsie i,  821 

HarbDr  lines  at  Van  Wies  Point,  below  Albany,  at  Starbuck  and  Big  Stony 

islands,  Troy,  and  at  Hastings  upon  Hudson i,  814, 815 

Improvement  of i,  138;  ri,1006 

Peekskill  Harbor,  improvement  of i|141;  ii,  1014 

Rondopt  Harbor,  improvement  of i|140;  n,1014 

Saugerties  Harbor,  improvement  of i,  139;  ii,1012 

Tarrytown  Harbor,  improvement  of i>143;  n,1017 

Waterford,  examination  and  survey  to  Troy i,  148 

Wrecks  in 1,145,146,147;  n,  1019, 1020, 1021, 1022 

Hnlton  Ferry,  Pa.,  bridge  across  Allegheny  River i,819 

Humboldt  Harbor  and  Bay,  Cal.,  improvement  of i,  748;  in,  2149 

Humptulips  River,  Wash.,  bridge  across i,828 

Huntington  Harbor,  N.  Y.,  improvement  of i,  127;  n,  993 

Huron  Harbor,  Ohio,  improvement  of 1,703;  ia,2070 
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Hinon  Lake  iteeabo  Northern  and  Northwestern  Lakes): 

Sorvey  of  connecting  waters  between  Lake  Superior  and,  supplemental  re- 
_port,  with  estimate,  etc.,  in  re  new  lock  at  St  Marys  Falls  Canal,  Mich,  i,  608 

Water  levels  and  diflchuf^es i,853,854;  in,  2455, 2456, 2457 

Wrecks  in i,698;  m,  2057, 2058 

Hutchinson  Island,  Savannah  Harbor,  Ga.,  brid^at i,829 

Hutchinson  River  (East  Chester  Creek),  N.  Y.,  miprovement  of i,  123;  zi,989 

Hyacinths,  water,  removal  of: 

From  Florida  waters i,346;  n,1333 

From  Louisiana  waters i|427;  n,1450 

From  Texas  waters i,427;  n,1450 

Hyannis,  Mass.,  improvement  of  harbor  of  rehige i,  75, 930 

Hydraulic  mining  in  California 1,809;  m,2253 

Hydraulics.    See  Gauging  and  Great  Lakes. 

Hydrology.    See  Grauging  and  Great  Lakes. 

I. 

Iberia  Parish^  La.,  bridg^e  of i,827 

Iberville  Parish,  La.,  bridge  of i,826 

Illinois  and  Mississippi  Canal,  111. : 

Construction  of i,637;  in,  1940 

Improvement  of  pool  between  Locks  29  and  35,  Rock  River.,..  i,495;  n,1573 
Operating  and  care i,496;  ii,1572 

Illinois  and  Northern  Railway  Company,  bridge  of i,825 

Illinois  River,  HI. : 

Bridge  at  Peoria  (lower  free  wagon  bridge) i,821 

Bridge  at  Utica i,825 

Harbor  lines  at  Peoria i,815 

Improvement  of i,635;  in,  1935 

Operating  and  care  of  locks  and  dams i,  637;  in,  1938 

Operating  snag  boats  and  dredge  boats i,490;  n,1555 

Survey  for  14-ioot  waterway  from  Lockport  (Chicago),  111.,  to  St  Louis, 
Mo.,  and  thence  to  mouth  of  the  Mississippi,  including  report  on  water 
power  and  land  drainage 1,634,812;  in,  1933,2657 

Indiana  chute,  Falls  of  Ohio  Kiver,  improvement  of i,  570;  ii,  1795 

Indian  River,  Del.,  examination  and  survey i,208 

Indian  River,  Fla.,  improvement  of i,332;  ii,1312 

Inland  waterways.    iS&  Canals  and  Waterways. 

Inman-Poulsen  Logging  Companv,  bridge  of i,827 

Inside  routes.    See  Canals  and  Waterways 

Insular  possessions: 
See  aUo  Alaska. 

Defenses  of 1,11,12,14,15 

Great  Harbor,  Culebra  Island,  P.  R.,  examination  of i,  807 

Hilo  Harbor,  Hawaii,  examination  and  survey i,806 

Hilo  Harbor,  Hawaii,  improvement  of i,805;  in,  2236 

Honolulu  Harbor,  Hawaii,  improvement  of i,  803;  in,  2233 

Honolulu  Harbor,  Hawaii,  reclamation  of  Quarantine  Island i,  804;  in,  2236 

Honolulu  Harbor,  Hawaii,  survey  of i,806 

Mayaguez  Harbor,  P.  R.,  examination  of i,807 

Ponce  Harbor,  P.  R.,  examination  of i,807 

Ponce  Harbor,  P.  R,  wreck  in i,807;  in,2240 

Porto  Rico,  erection  of  structures  in  navigable  waters  of i,816 

San  Juan  Harbor,  P.  R.,  improvement  of i,806;  in,2239 

International  Commission,  Permanent,  of  Congresses  of  Navigation i,  814 

Island  possessions.    See  Insular  possessions. 

Jsles  ofShoals,  Me.,  improvement  of  harbor  at : i,  40, 895 

Istokpoga Creek,  Fla.  (sm Kissimmee River) t,335;  u,1316 

J- 

Jacksonville,  Fla.: 

Harbor  lines  in  St  Johns  River  at  Hogans  Creek i,815 

Improvement  of  St  Johns  River  at i,329;  ii,  1309 

Jamaica  Bajr,  N.  Y.,  examination  and  survey  for  channel  to  Coney  Island 
channel,  via  Rockaway  Inlet i,  148 

James  River,  Va.: 

See  also  Hampton  Roads.  /^~^  i^ 

Construction  of  permanent  landing  pier  at  Jamestown  Island. . . .  i,  2#;Q^1§8 
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James  River,  Va.-— Continued. 

Improvement  of i,  246;  n,  1188 

Wreck  at  Richmond i,249;  n^lltt 

Jamestown  Exposition,  Va.,  construction  of  piers  and  dredging  in  connection 

with 1,247,249;  n,1196,1198 

Jeanerette,  La. ,  bridge  across  Bayou  Teche  at  Bay  side  plantation i,  828 

Jefferson,  Tex.,  improvement  of  Cypress  Bayou z,  455;  n,  1489 

Jefferson  County,  Ark.,  bridge  of i,817 

Jefferson,  Thomas,  statue  of i>841;  iii,2299 

Jekyl  Creek,  Ga.,  improvement  of  waterway  via i,322;  ii,1295 

Jersey  City,  N.  J. : 

See  aUo  New  York  Bay,  City,  and  Harbor. 

Bridge  across  Hackensack  River i,820 

John  L.  Koper  Lumber  Company,  bridge  of i,823 

Johnson  Creek,  N.  C,  bridge  across i,824 

Johnsons  Bayou,  La.,  improvement  of i|421;  u,1442 

Johnsons  Creek,  or  River,  Conn. : 

Improvement  of  {see  Bridgeport  Harbor) i,  108, 972 

Wrecks  in 1,117,982 

Joint  resolutions  of  59th  Congress,  2d  session,  affecting  Corps  of  Engineers,  oi,  2477 

Jones  County,  N.  C,  bridge  of i,822 

Jones  Creek,  Va.,  harbor  lines i,815 

Jones,  John  Paul,  monument  to i>841;  ni,2299 

Jordan,  Geo.  V.  (schooner),  wreck  of 1,94,953 

Jordan^ver,  Miss.,  improvement  of i,  391;  u,  1394 

Judith,  Point,  R.  I.: 

Construction  of  harbor  of  refuge i,  89,947 

Improvement  of  pond  entrance i,  90, 949 

K. 

Kalamazoo  River,  Mich.,  improvement  of i,645;  in,  1952 

Kampeville  lock  and  dam,  Illinois  River,  111 i,  635, 837;  in,  1935, 1938 

Kanawha  Bridge  and  Terminal  Company,  bridge  of i,  819 

Kanawha  River,  W.  Va.: 

Bridge  at  Charleston i,819 

Improvement  of i,562;  ii,1749 

Operating  and  care  of  locks  and  dams i,563;  ii,1750 

Kansas  City,  Mo.  and  Kans.    See  Kansas  and  Missouri  rivers. 

Kansas  City  Belt  Railway  Companjr,  bridgeof i,824 

Kansas  City,  St.  Joseph  and  Excelsior  Springs  Railway  Company,  bridge  of.,   i, 818 

Kansas  River,  Kane.,  bridge  at  Kansas  City i,824 

Kaskaskia  River,  111.,  bridge  near  Baldwin i,821 

Kaw  (Kansas)  River,  Kans.,  bridge  at  Kansas  City i,824 

Kelley  Island,  near  Marblehead  light-house,  Ohio,  wreck  near if  716;  iii,2096 

Kennebec  River,  Me.: 

Defenses  of i,5 

Examination  and  survey  from  mouth  to  Gardiner i,43 

Improvement  of i,  32, 888 

Kennebunk  River,  Me.,  improvement  of i,  39, 894 

Kennerdell,  Pa.,  bridge  across  Allegheny  River i,  822 

Kenosha  Harbor,  Wis.,  improvement  of i,  620;  in,  1903 

Kensington  and  Eastern  Railroad  Company,  bridge  of i,  818 

Kentucky  and  West  Virginia  Bridge  Company,  bridge  of i,  819 

Kentucky  River,  Ky. : 

Bridges  across  North  and  South  forks  at  Beattyville i,821 

Improvement  of i,568;  ii,  1781 

Operating  and  care  of  locks  and  dams i,569;  n,1785 

Keokuk  ( Des  Moines  Rapids)  Canal  and  dry  dock,  Mississippi  River,  oper- 
ating and  care i,  494 ;  ii,  1668 

Kewaunee  Harbor  and  River,  Wis. : 

Improvement  of i,  611;  in,  1882 

Wrecks  in i,624;  ni,1916 

Keweenaw  Bay  and  Point,  Mich.,  improvement  and  care  of  waterway  to 

Lake  Superior 1,597,599;  ii,1853 

Key  port  Harbor,  N.  J.,  improvement  of i|163;  n,1056 
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Key  Weflt  Harbor,  Fla.: 

Defenses  of i,6 

Improvement  of i,  334 ;  n,  1315 

Kill  van  Kull,  N.  Y.  and  N.  J.: 

Examination  for  channel  in  New  York  Bay  to  vicinity  of  Liberty  (Bedloe) 

Island  west  of  Bobbins  reef  light-house i,  176 

Examination  and  sorvev  for  channel  north  of  Shooters  Island  to  channel 

near  Comer  Stake  light,  including  reef  at  Bei)i:en  Point  light i,  176 

Improvement  of  Staten  Island-New  Jersey  channel i,  167, 158;  ii,  1048 

Wreck  in i,174;  n,1077 

Kings  Mountain  battle  ground,  S.  C,  erection  of  monument i,  861 

Kingsport,  Tenn.,  bridges  across  North  and  South  forks  of  Holston  River i,  817 

Kingston,  R  I.    See  Point  Judith  Harbor  and  Pond. 

Kingston  Bay,  Mass. ,  improvement  of  Duxhurv  Harbor i,  68, 922 

Kinnikinnick  River,  Wis.  {see  Milwaukee  Harbor) i,  618;  iii,  1897 

Kirby,  Thomas,  dam  across  Mississippi  River  at  Bemidji,  Minn i,  830 

Kissimmee  Lake  and  River,  Fla.: 

Improvement  of i,  336;  ii,  1316 

Removed  of  water  hyacinths i,  346;  n,  1333 

Klickitat  River,  Wash. ,  bridge  across i,  825 

Kosciuszko^  Gen.  Thaddeus,  statue  of i»  841;  in,  2299 

Koyen,  Edith  H.  (schooner),  wreck  of i,624;  iii,  1916 

La  Conner,  Wash.: 

Bridge  across  Swinomish  Slough i,  826 

Improvement  of  Swinomish  Slough i,  796;  in,  2224 

Ladies  Pass,  Tex.,  improvement  of  channel  across  Hanna  reef i,  437;  ii,  1466 

Lafayette  County,  Fla. : 

Bridge  across  Suwanee  Riv^r  at  Branford i,  820 

Bridge  across  Suwanee  River  at  Luray  ville i,  822 

Lafayette  Parish,  La.,  bridge  of '. i,826 

Lafourche  Basin  levee  board  of  Louisiana,  lock  and  dam  in  Bayou  Lafourche,  i,  830 
Lafourche  Bayou,  La. : 

Improvement  of i,  403;  n,  14 18 

Lock  and  dam  of  Atchafalaya  Basin  and  Lafourche  Basin  levee  boards. .   i,  830 

Lagrange  Bayou,  Fla.  («ee  Holmes  River) i,359;  ii,  1350 

Lagrange  lock  and  dam,  Illinois  River,  111 i,  635, 637;  in,  1935, 1938 

Lake  Charles  and  Northern  Railroad  Company,  bridge  of i,  826 

Lake  County,  Ind.,  bridge  of i,  818 

Lake  River,  Wash. ,  bridge  near  Ridgefield i,  827 

Lakes,  Great    See  Great  Lakes. 

Lake  Survey.    See  Northern  and  Northwestern  Lakes. 

Lake  Washington  Canal,  Wash.   'See  Washington  Lake. 

L'Anguille  River,  Ark.,  improvement  of i,484;  ii,1531 

Laporte  County,  Ind.,  bridge  of i,  822 

Larchmont  Harbor,  N.  Y.,  improvement  of i,120;  ii,986 

Lasalle  County,  111 . ,  bridge  of i,  826 

La  Trappe  River,  Md.,  improvement  of i,  222;  n,  1164 

Laurel  (barge),  wreck  of : i,249;  ii,1199 

Laws  of  69th  Congress,  2d  session,  affecting  Corps  of  Engineers in,  2477 

Leaf  River,  Miss. : 

Bridge  near  Beaumont i,  824 

Improvement  of i,386;  n,  1387 

Leavenworth,  Fort,  Kans.,  engineer  depot i,  15, 16, 873 

Leech  Lake,  Minn. : 

Construction  of  reservoir  dam i,  499;  n,  1581 

Operatingand  care  of  reservoir  dam i, 502;  n,  1584 

Lee  County,  Fla.,  bridge  of i,827 

Lee  Slough,  Apalachicola  River,  Fla. ,  improvement  of i,  351 ;  n,  1339 

Legislation  of  59th  Congress,  2d  session,  affecting  Corps  of  Engineers in,  2477 

Lehrton,  Miss.,  bridge  across  Big  Sunflower  River i,  817 

Lemon  Creek,  N.  Y.  {see  Staten  Island-New  Jersey  channel) i,  158;  n,  1050 

Leonardtown  Harbor,  Md.  (««  Breton  Bay) i,233;  ii,1171 

Levels,  water.    See  Water-level  observations. 

Levisa  Fork,  Big  Sandy  River,  Ky. :  ^r-^  t 

Bridge  at  Frestonsbuig «gitJ2ec^i,y.i.-.0 0.^4^826 

Improvement  of i,566;  n,1771 
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Lewes,  Del.,  iron  pier  in  Delaware  Bay,  maintenanoe  and  repair i,  183;  ii,  1102 

Lewifl  River,  Wash. : 

Bridge  near  Woodland : 1,827 

Im  pro  vement  of ; i,  777 ;  in,  2204, 2206 

Lexington,  Mich.,  wreck  off i,698;  ni,2057 

Liberty  (barge),  wreck  of i»624;  iu,1916 

Liberty  ?  Beoloe)  Island,  New  York  Bay,  N.  Y.,  examination  for  chano^  west 

of  Roboins  reef  light-house  to  Kill  van  KuU i,175 

life-saving  exhibit,  Jamestown  Exposition,  Va.,  dredging  of  Bush  Creek  for 

accommodation  of i,247;  n,1195 

Lincoln,  Abraham,  memorial  tablet  at  Gettysburg  National  Park,  Pa.  i,  841;  in,  2299 

Linden  (steamer),  wreck  of 1,698;  iu,2057 

linehan,  Bart  £.  (steamer),  wreck  of i,525;  u,1620 

Little  Annemessex  River,  Md.,  improvement  of  Crisfield  Harbor ....  i,227;  u,  1161 

Little  Bay  de  Noc,  Mich,  (see  Gladstone  Harbor) i,605;  in,  1869 

Little  D' Arbonne  Bayou,  La.  {eee  D' Arbonne  Bayou) i,  463, 466;  ii,  1504 

Little  Fork,  Minn.,  bridge  across  Little  Fork  River 1 i,826 

Little  Fork  River,  Minn. : 

Bridge  near  Little  Fork , 1,826 

Examination  of 1,611 

Little  Harbor,  Woods  Hole,  Mass.,  improvement  of i,  78, 935 

little  Harbor,  N.  H.,  improvement  of  narbor  of  refuge i,  42, 898 

little  Kanawha  River,  W.  Va.: 

Bridge  at  Parkersburg i,  826 

Improvement  of i,  560;  n,  1743 

Operating  and  care  of  locks  and  dams i,  562;  n,  1746 

Little  Mud  River,  Ga.,  improvement  of  waterway  via i,  322;  n,  1295 

little  Narragansett  Bay,  K.  I.  and  Conn,  (eee  Pawcatuck  River) i,  95, 955 

Little  Pass,  Soda  Lake,  La.  (see  Cypress  Bayou. ) 

Little  Pedee  River,  S.  C,  improvement  of i,290;  n,1265 

Little  Pigeon  River,  Tenn.,  improvement  of i,  531;  n,  1645 

Little  River,  Ark.,  bridge  near  Folmina  (White  Cliffs) i,827 

Little  River  (part  of  Red  River),  La.  (see  Red  River  below  Fulton)..  i,458;  n,  1493 

Little  Sarasota  Bay,  FU.,  improvement  of i,  388;  n,  1821 

Little  Sodus  Bay.  N.  Y.,  improvement  of  harbor i,  728;  ni,  2121 

Little  Tallahatohie  River,  Miss.  (m«  Tallahatohie  River) 1,469,470;  n,1509 

little  Tennessee  River,  Tenn.,  improvement  of  (see  Tennessee  River  above 

Chattanooga) i,527;  n,1624 

little  White  Salmon  River,  Wash.,  bridge  across i,  825 

Lockport,  111.,  survey  for  14-foot  waterway  to  St  Louis,  Mo.,  and  thence  to 

mouth  of  the  Mississippi 1,634,812;  in,  1933,2657 

Locks.    See  Canals,  Rivers  and  Harbors,  and  Waterways. 

Locust  Fork,  Black  Warrior  River,  Ala. ,  bridge  near  Short  Creek i,  824 

Log  booms,  permits  for  construction  of i,829 

Long  Bayou,  La.,  removal  of  water  hyacinths i,  427;  n,  1450 

Long  Beach,  Cal.: 

Bridges  across  Cerritos  Slough i,  821, 828 

Brid^  across  San  Gabriel  (Los  Angeles)  River i,  839 

Long  Bridge,  Potomac  River,   Washington,  D.   C,  highway  bridge  replac- 
ing   1, 832;  ni,  2273 

Long  Cove,  Me.,  examination  and  survey i,43 

Longfellow,  Henry  W.,  monument  to i,841;  in,2299 

Long  Island  Railroad  Company,  bridge  across  Fosters  Meadow  (Hook  Creek) 

Canal,  N.  Y 1,822,825 

Long  Island  Sound,  N.  Y.,  and  Conn.: 

Defenses  of  eastern  entrance 1,5 

Wreck  off  MontauklighC 1,117,982 

Long  rock.  Echo  Bay  Harbor,  N.  Y.    See  Echo  Bay  Harbor. 

Long  Tom  River,  Ore^.  (see  Willamette  River  above  Portland) i,  768;  in,  2185 

Lorain  Harbor,  Ohio,  improvement  of i,706;  ni,2074 

Lorillard,  N.  J.,  wreck  near i,174;  n,1076 

Los  Angeles  Dock  and  Terminal  Company,  bridge  of i»  821 

Los  Angeles  River,  Cal.    See  Wilmington  Harbor. 
Louisa,  Ky.    See  Big  Sandy  River. 

Louisiana,  State  of,  removal  of  water  hyacinths 1^427;  n,1450 

Louisville,  Ky.  (8f«  Louisville  and  Portland  Canal ) 1,570,576;  n,  1795, 1800 

Louisville  and  Portland  Canal,  Ky. : 

Enlargement  of giaoaQit  i, 570;  n,  1795 

Operating  and  care «.  1,575;  n|18G0 
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Loutre,  Pass  a,  Mississippi  River,  La.,  closing  crevasse  in i,  396;  n,  1899 

Lubec  Channel,  Me.,  improvement  of i,21,877 

Lucille  (steamer),  wreck  of i,716;  ni,2096 

Ludin^n  Harbor,  Mich.: 

Bridge  (city)  at  Washington  street i,828 

Improvement  of i,  657;  in,  1974 

Lumberton  Branch,  Rancocas  River,  N.  J.,  improvement  of i,  185;  ii,  1107 

Luray ville,  Fla.,  bridge  across  Suwanee  River i,  822 

Lyme,  Conn.,  bridge  across  Duck  River i,  823 

Lynch  River,  8.  C,  improvement  of i,  292;  ii,  1256 

Lynn  Harbor,  Mass.,  improvement  of i,  52, 906 

M. 

McClellan  statue,  Washington,  D.  C i,841;  in,  2299 

McClellanville,  8.  C,  improvement  of  waterway  to  Charleston i,  302;  ii,  1265 

McCormick  (tug),  wreck  of i,716;  iii,2096 

McGirts  Creek,  Fla.,  bridge  across i,  828 

McKees  Rocks,  Pa.,  bridge  across  Chartiers  Creek i,827 

Mackeys  Creek,  N.  C,  bridges  across 1,820,824 

Mackeys  Ferry,  N.  C,  bridge  across  Mackeys  Creek i,  820 

Ma^on  Bayou,  La.,  improvement  of i,  463, 465;  ii,  1503 

Main  Ship  channel.  New  York  Harbor,  N.  Y.,  improvement  of i,  148;  ii,  1025 

Maiden  River,  Mass.,  improvement  of i,  54, 908 

Mall,  the,  Washington,  D.  C i,841;  in,  2299 

Mamaroneck  Harbor,  N.  Y.,  improvement  of i,  119;  ii,  985 

Manasquan  River,  N.  J.,  improvement  of i,  173;  ii,  1076 

Manatee  County,  Fla.,  bridge  of i,  822 

Manatee  River,  Fla.,  improvement  of .* i,  339;  n,  1322 

Manchac  Bayou,  La.,  improvement  of i,  413;  n,  1435 

Manchester  Harbor,  Mass.,  improvement  of i,  50, 904 

Manhattan  Borough,  N.  Y.    See  New  York  City  and  Harbor. 

Manila  Bay,  Philippine  Islands,  defenses  of i,  11, 12, 15 

Manistee  Harbor  and  River,  Mich.,  improvement  of i,  659;  in,  1976 

Manistique  Harbor,  Mich. ,  improvement  of i,  604;  in,  1867 

Manitowoc  Harbor  and  River,  Wis. : 

Bridge  (city)  at  Park  and  Center  streets i,  825 

Harbor  lines i,  815 

Improvement  of i,  613;  in,  1886 

Manokin  River,  Md.,  improvement  of i,222;  ii,1155 

Mantua  Creek,  N.  J. ,  improvement  of i,  188;  n,  1109 

Maple  Cypress,  N.  C,  bridge  across  Neuse  River i,  822 

Maps: 

Military  and  other i,  858 

Minnetonka  Lake,  Minn i,  510 

Northern  ami  Northwestern  Lakes i,  842, 848, 852, 853;  in,  2443, 2459 

Winnebago  Lake,  Fox  River,  Wis i,  624 

Marblehead  light-house.  Lake  Erie,  Ohio,  wrecks  near i,  716;  in,  2096 

Marcushook,  Pa.,  improvement  of  ice  harbor  in  Delaware  River i,  182;  n,  1101 

Mare  Island  Straits,  Cal.,  wreck  in i,  749;  in,  2151 

Mariana  Islands,  Pacific  Ocean,  defenses  of  Guam i,  12, 15 

Marlboro,  N.  Y.,  wreck  opposite i,  146;  n,  1021 

Marquette  Bay  and  Harbor,  Mich.: 

Construction  of  harbor  of  refuge^  in  bay i,  601;  n,  1862 

Improvement  of  harbor i,  599;  n,  1860 

Water  levels i,854;  in,  2455, 2456 

Marsh  River,  Me.,  examination  and  survey  at  Frankfort i,  43 

Marthas  Vineyard,  Mass.    See  Vineyard  Haven  Harbor. 

Mason,  Fort,  Cal.,  engineer  depot i,  15, 17, 875 

Massachusetts  Bay,  Mass.    See  Boston  Harbor. 

Massachusetts,  State  of,  dam  across  Mystic  River  at  Medford i,  829 

Massena  (steamer),  wreck  of i,  733;  iii,  2129 

Matagorda  Bay,  Tex. : 

Examination,  etc.,  for  channel  from  Pass  Cavallo  to  Aransas  Pass  {see 

Rio  Grande-Mississippi  River  waterway) i,  461 

Examination,  etc.,  for  waterway  from  the  Rio  Grande  to  Mississippi 

River,  via i,  451 

Improvement  of  channel  from  Pass  Cavallo  to  Aransas  Pa8B4^Ti^(443^444|i2^4l2 


Matawan  Greek,  N.  J.: 

Improvement  of I,1W;  n,1059 

Improvement  of  Keyport  Harbor i,163;  n,1056 

Mattaponi  River,  Va.,  improvement  of i,236;  ii,1174 

Mattituck  Harbor,  N.  Y.,  improvement  of i,  126;  n,  992 

Maumee  Bay  and  River,  Ohio: 

Bridge  at  Toledo i,824 

Improvement  of  Toledo  Harbor i,  699;  m,  2061 

Mayagaez  (tug),  wreck  of i,807;  in,2240 

Mayagaez  Harbor,  P.  R.,  examination  of i,  807 

Mayflower  (steamer),  wreck  of i,  625;  n,  1620 

May,  William  H.,  etal.,  bridge  of i,826 

Medford,  Mass. ,  dam  across  Mystic  River  near  Cradock  Bridge j i,  829 

Media,  Pa.,  bridge  across  Darby  Creek I i,825 

Meherrin  River,  N.  C,  improvement  of i,  261;  ii,  1217 

Melville,  La.,  bridge  across  Atchafalaya  River i,821 

Memorials,  statues,  etc.    See  Statues,  memorials,  etc. 

Memphis,  Paris  and  Gulf  Railroad  Company,  bridge  of i,  827 

Menominee  Harbor  and  River,  Mich,  and  Wis.,  improvement  of i,  605;  ni>  1870 

Menominee  River,  Milwaukee,  Wis.,  improvement  of  {see  Milwaukee  Har- 
bor)    1,618;  111,1897 

Mercer,  Gen.  Hugh,  monument  to i,841;  ni,2299 

Mermentau,  La.    See  Mermentau  River. 
Mermentau  River,  La. : 

Examination  and  survey  for  waterway  to  Franklin  {see  Rio  Grande- 
Mississippi  River  waterway) i,  451 

Examination,  etc.,  for  waterway  to  Mississippi  River  (see  Rio  Grande- 
Mississippi  River  waterway) i,  451 

Improvement  of,  including  tributaries i,  417;  ii,  1439 

Improvement  of  waterway  to  Franklin i,  415;  n,  1437 

Merrimac  River,  Mass. : 

Examination  and  survey i,  74 

Improvement  of i,  45, 901 

Improvement  of  Newburyport  Harbor i,  44, 899 

Mexico,  Gulf  of: 

Removal  of  water  hyacinths  from  Florida  tributaries i,  346;  ii,  1333 

Removal  of  water  hyacinths  from  Louisiana  tributaries i,  427;  ii,  1450 

Removal  of  water  hyacinths  from  Texas  tributaries i,  427;  ii,  1450 

Survey  for  14-foot  waterway  to  St.  Louis,  Mo.,  and  thence  to  Lockport 
(Chicago),  III.,  including  report  on  water  power  and  land  drain- 
age  1,634,812;  in,  1933, 2667 

Miami,  Fla,,  improvement  of  Biscayne  Bay i,  332;  n,  1313 

Michigan  City  Harbor,  Ind. : 

Bridge  across  Trail  Creek i,822 

Improvement  of i,  632;  in,  1930 

Michigan  Lake  {see  also  Northern  and  Northwestern  Lakes): 

Canal  to  Stui^geon  Bay,  improvement  of,  including  harbor  of  refuge i,  608; 

III,  1874 

Canal  to  Sturgeon  Bay,  operating  and  care i,  610;  in,  1880 

Water  levels  and  discharges 1,863,854;  in,  2455, 2456, 2457 

Water  levels  on  east  shore,  variations  in i,  640 

Waterway  14  feet  deep  from  Lockport  (Chicago),  111.,  to  St  Louis,  Mo., 
and  thence  to  the  Gulf,  survey,  mcluding  report  on  water  power  and 

land  drainage 1,634,812;  in,  1933,2657 

Middle  Neebish  channel,  St.  Marys  River,  Mich. ,  improvement  of i,  691 ; 

in,  2036, 2059 
Milan,  111.    See  Illinois  and  Mississippi  CJanal. 

Miles  City,  Mont.,  bridge  across  Yellowstone  River i,  817 

Milford  Harbor,  (Jonn.,  improvement  of 1,105,969 

Milford  Haven,  Va.,  improvement  of  harl>or  at i,  244;  n,  1187 

Mill  Creek,  or  River,  New  Haven,  Conn,  {see  New  Haven  Harbor) i,  102, 964 

Mill  Creek,  fcJouthport^  Conn,  (see  Southport  Harbor) i,  114, 977 

Miller  Bay,  Lake  Winnebago,  Wis.  {see  Fox  River) i,  622;  in,  1907 

Millers  Ferry,  Miss.,  bridge  across  Chickasahay  River i,  826 

Millers  Island,  Holston  River,  Tenn,,  bridge  at i,  823 

Mill  River,  New  Haven,  Conn.,  improvement  of i,  102, 964 

Mill  River,  Stamford,  Conn.  (w€  Stamford) i,  113^6 

Mills,  Nelson  (steamer),  wreck  of -L7,p,?5(T B7 ^ii/f^ 


INDEX.  XXXUL 

Milwaukee  Bay,  Harbor,  and  River,  Wis.: 

Bridge  across  Bumhams  Canal i,823 

Bridge  across  South  Menominee  Canal  (city  bridge) i,  824 

Improvement  of,  including  harbor  of  refuge i,  61 6;  iii,  1893 

Improvement  of  inner  harbor i,618;  in,  1897 

Water  levels i,854;  m,  2455, 2466 

Mines,  submarine.    See  Fortifications. 

Mingo  Bridge,  S.  C,  bridge  across  Mingo  Creek 1,826 

Mingo  Creek,  8.  C: 

Bridge  across - i,826 

Improvement  of - i,  296;  ii,  1260 

Minim  Creek-Estherville  Canal,  8.  C,  improvement  of i,  297;  ii,  1260 

Mining  casemates.    See  Fortifications. 

Mining,  hydraulic,  in  California i,  809;  iii,  2253 

Minneapolis,  Minn.    See  Mississippi  River. 

Minneapolis  and  Rainy  River  Railway  Company,  bridge  of i,  820 

Minneapolis,  St.  Paul  and  Sault  Ste.  Marie  Railway  Company,  bridge  of i,819 

Minnesota  River,  Minn. : 

Improvement  of i,  504;  n,  1588 

Survey  of  Big  Stone  Lake  and  Lake  Traverse  for  reservoir  dam. .  i,  509;  ii,  1593 

Minnnetoka  Lake,  Minn. ,  survey  of,  for  charting  purpose^ i,  510 

Mishaum  Point,  Mass.,  wreck  on i,  94, 953 

Mispillion  River,  Del. ,  improvement  of i,  201 ;  ii,  1127 

Mississippi  coast,  construction  of  dredge  for  harbors  on i,  394 

Mississippi  River: 

Augusta,  Minn.,  dam  at i,  829 

Bemidji,  Minn.,  dam  at i,  830 

Brainerd  to  Grand  Rapids,  Minn.,  improvement  from i,  499;  ii,  1581 

Cairo,  111.,  to  Head  of  Passes,  improvement,  surveys,  etc i|  812;  in,  2605 

Cairo,  111.,  to  Missouri  River,  improvement  from i,  487;  n,  1539 

Cape  Girardeau,  Mo.,  to  Head  of  Passes,  levees i,  813;  in,  2605 

Chicago  (Lockport),  III.,  to  St.  Louis,  Mo.,  and  thence  to  the  Gulf.    See 
St.  Louis,  infra, 

Clinton,  Iowa,  bridge  at i,819 

Des  Moines  Rapids  Canal  and  dry  dock,  operating  and  care i,  494;  n,  1568 

Discharge  measurements,  including  tributaries,  i,  510, 812;  ii,  1593;  in,  2610, 2648 
Donaldson ville,  La.,  waterway  to  the  Rio  Grande,  Tex.,  examination  and 

survey i,  451 

Dredge  and  snag  boats  above  Missouri  River,  operation  of i,  490;  n,  1555 

Dredge  and  snag  boats  below  Missouri  River,  operation  of i,  486;  ii,  1535 

Fort  Snellinff,  Minn.,  bridge  to  St.  Paul i,  861 ;  ni,  2475 

Gauging,  including  tributaries i,  510, 812;  n,  1593;  in,  2610, 2648 

Grande,  Rio,  Tex.,  waterway  to  Donaldsonville,  La.,  examination  and 

survey i,  451 

Grand  Kapids  to  Brainerd,  Minn.,  improvement  from i,  499;  ii,  1581 

Gulf  of  Mexico  to  St.  Louis,  Mo.,  ana  thence  to  Lockport  (Chicago),  111. 
See  St.  Louis,  infra. 

Head  of  Passes  to*  Cape  Girardeau,  Mo. ,  levees i,  813;  in,  2605 

Head  of  Passes  to  headwaters,  surveys  from i,  812;  in,  2605 

Head  of  Passes  to  Ohio  River,  improvement,  surveys,  etc i,  812;  in,  2605 

Illinois  and  Mississippi  Canal,  111.    See  Illinois  and  Mississippi  Canal. 
Illinois  River,  survey  for  14-foot  waterway  from  Lockport  (Chicago),  111., 
to  St.  Louis,  Mo.,  and  thence  to  mouth  of  the  Mississippi,  including 

report  on  water  power  and  land  drainage i,  634, 812;  in,  1933, 2667 

Keokuk    (Des    Moines    Rapids)  Canal  and   dry  dock,  operating   and 

care i,  494;  ii,  1568 

Levees,  Head  of  Passes  to  Cape  Girardeau,  Mo i,  813;  in,  2605 

Lockport  (Chicago),  111.,  to  St.  Louis,  Mo.,  and  thence  to  the  Gulf.    See 
St.  Louis,  infra. 

Loutre,  Pass  a,  La.,  closing  crevasse  in i,396;  n,1399 

Mermentau  River,  La.,  examination,  etc.,  for  waterway  to  («««  Rio  Grande- 
Mississippi  River  waterway) i,  451 

Mexico,  Gulf  of,  to  St.  Louis,  Mo.,  and  thence  to  Lockport  (Chicago),  111. 

See  St.  Louis,  infra. 
Michigan  Lake  to  St.  Louis,  Mo.,  and  thence  to  the  Gulf.    See  St.  Louis, 
infra. 
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MiBsissippi  River — Continaed. 

Minneapolis,  Minn. ,  to  St.  Paul,  improvement  frorfl i,  497;  ir,  1578 

MinneapoliSi  Minn.,  to  St.  Paul,  use  by  United  States  of  water  flowing 

overoams i,498 

Missouri  River,  above,  operation  of  snag  and  dredge  boats i,  490;  ii,  1565 

Missouri  River,  below,  removal  of  snags  and  wrecks i,  486;  ii,  1535 

Missouri  River  to  Ohio  River,  improvement  from i,  487;  ii,  1539 

Missouri  River  to  St.  Paul,  Minn.,  examination  and  survey  for  6-foot 

depth 1,496 

Missouri  River  to  St.  Paul,  Minn.,  improvement  from i,  491;  ii,  1559 

Molkie  Harbor,  III.,  harbor  lines i,815 

Moline  Harbor,  111.,  improvement  of i,  495;  n,  1570 

Mouth  to  St  Louis,  Mo.,  and  thence  to  Lockport  (Chicago),  III.    See  St 

Louis,  infra. 
Mouths.    8u  Head  of  Passes,  mpnit  and  Passes,  infra. 

Muscatine,  Iowa,  harbor  lines i,815 

New  Orleans,  La.,  defenses  of i,5,9 

Ohio  River  to  Head  of  Passes,  improvement  surveys,  etc i,  812;  in,  2605 

Ohio  River  to  Missouri  River,  improvement  from i,  487 ;  ii,  1539 

Pass  a  Loutre,  La.,  closing  crevasse  in i,  396;  ii,  1399 

Plaquemine  Bayou,  La. ,  construction  of  lock i,  404 ;  ii,  1419 

Pokegama  Falls,  Mizm.,  construction  of  reservoir  dam i,  499;  ir,  1581 

Pokegama  Falls,  Minn.,  operating  and  care  of  reservoir  dam i,  502;  ii,  1584 

Reservoir  dams  at  heaawaters,  construction  of i,  499;  ii,  1581 

Reservoir  dams  at  headwaters,  operating  and  care i,  502;  ii,  1584 

Rio  Grande  River,  Tex.,  waterway  to  Donaldson ville.  La.,  examination 

and  survey i,  451 

Rock  Island  Rapids,  Iowa,  water-power  canal,  etc i,  830 

Royalton,  Minn.,  bridge  at i,819 

St.  Louis,  Mo.,  survey  for  14-foot  waterway  from  Lockport  (Chicago),  111., 

to,  and  thence  to  the  Gulf,  including  report  on  water  power  and  land 

drainage i,  634, 812;  iii,  1933, 2657 

St  Paul,  Minn.,  bridge  to  Fort  Snelling i,86l;  in,  2475 

St  Paul,  Minn.,  ganging i,510;  ii,  1593 

St  Paul,  Minn.,  to  Minneapolis,  improvement  from i,497;  ii,  1578 

St  Paul,  Minn.,  to  Minneapolis,  use  by  United  States  of  water  flowing 

over  dams i,  498 

St.  Paul,  Minn.,  to  Missouri  River,  examination  and  survey  for  6-foot 

depth 1,496 

St  Paul,  Minn.,  to  Missouri  River,  improvement  from i,  491 ;  ii,  1559 

Sauk  Rapids,  Minn.,  dam  at i,  830 

Snag  and  dredge  boats  above  Missouri  River,  operation  of .  -^ i,  490;  ii,  1555 

Snaps  and  wrecks  below  Missouri  River,  removal  of i,  486;  ii,  1535 

Snelling,  Fort,  Minn.,  bridge  to  St  Paul i,  861 ;  iii,  2475 

South  Pass,  examinations  and  surveys i,  399;  ii,  1412 

South  Pass,  maintenance  of  channel i,  400;  ii,  1413 

Southwest  Pass,  improvement  of i,  396;  ii,  1400 

Vicksburg  Harbor,  Miss. ,  improvement  of i,  467;  ii,  1507 

Water-level  observations,  including  tributaries,  i,  510, 812;  ii,  1593;  iii,  2610, 2648 

Wrecks,  etc.,  above  Missouri  River,  removal  of i,  499;  ii,  1555 

Wrecks,  etc.,  below  Missouri  River,  removal  of i,  486;  ii,  1535 

Mississippi  River  Commission: 

Improvement  of  Mississippi  River i,  812;  ni,  2605 

Levees,  Head  of  Passes  to  Cape  Girardeau,  Mo i,813;  ni,2605 

Survey  for  waterway  from  Lockport,  111.,  to  St  Louis,  Mo 1,634,812; 

in,  1933, 2657 
Mississippi  Sound,  Miss. : 

Examination  and  survey  of  Gulfport  anchorage  basin,  thence  to  Ship 

Island  anchorage,  and  of  Ship  Island  Pass i,395 

Improvement  of  Gulfport-Ship  Island  Harbor  channel,  and  Ship  Island 

Pass 1,390;  ii,1392 

Improvement  of  Horn  Island  Harbor  (Bee  Pascagoula  River) r,383;  ii,  1385 

Improvement  of  Horn  Island  Pass i,  388;  ii,  1390 

Mississippi,  State  of,  construction  of  dredge  for  harbors  on  coast  of i,  394 

Missouri  River: 

Bridge  at  Kansas  Citv,  Mo i,  818 

Bridge  at  Pierre,  8.  Dak i,816 
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MisBouri  River — Gontinaed. 

Bridge  between  Walworth  and  Dewey  counties,  8.  Dak i,  817 

Dam  in  vicinity  of  Buck  Rapids,  Mont i,  829 

Improvement  of - ii''511;  n,  1595 

Mobile  and  Ohio  Railroad  Ck)mpany,  bridge  of i,821 

Mobile  Bay  and  Harbor,  Ala. : 

Bridge  from  Cedar  Point  to  Dauphin  Island i,818 

Defenses  of i,5,9 

Improvement  of i,369;  ii,  1365 

Improvement  of  bar  at  entrance  to  bay i,  372;  ii,  1370 

Removal  of  sunken  dry  dock  at  Mobile i,  394;  ti,  1397 

Mobile  Railway  and  Dock  Company,  bridge  of i,  818 

Moocasin  River  (Contentnia  Creek),  N.  C: 

Bridge  at  Hookerton i,827 

Improvement  of i,267;  n,  1226 

Mokelumne  River,  Cal.,  improvement  of i>745;  iii,2146 

Moline  Harbor,  HI. : 

Harbor  lines  in  Mississippi  River i,  815 

Improvement  of .* i,495;  ii,1570 

Improvement  of  Mississippi  River   between   Missouri    River   and    St 

Paul 1,491;  11,1559 

Monongahela,  Pa. ,  bridge  across  Monongahela  River i,  828 

Monongahela  Connecting  Railroad  Company,  bridge  of i,  819 

Monongahela  River,  W.  Va.  and  Pa. : 

Bridge  at  Monongahela,  Pa  . *. i,  828 

Bridge  at  Pittsburg,  Pa i,819 

Harbor  lines  above  Lock  1,  between  Elizabeth  and  Lock  4,  and  between 

Lock  4  and  Brownsville,  Pa i,  815 

Improvement  of,  between  Morgantown  and  Fairmont,  W.  Va i,  542;  ii,  1679 

Improvement  at  Locks  2,  3,  5,  and  6 i,  543;  ii,  1681 

Improvement  of  Pittsburc  Harbor i,  654;  ii,  1731 

Operating  and  care  of  locks  and  dams i,546;  ii,  1687 

Monroe,  La.: 

See  also  Ouachita  River. 

Bridge  across  Ouachita  River •. i,  820 

Monroe,  Mich.,  improvement  of  harbor. i,  678;  iii,  2001 

Monroe  Bay,  Va.,  wreck  in i,  249;  ii,  1199 

Monroe  Lake,  St.  Johns  River,  Fla.  {see  Volusia  bar) i,  330;  n,  1310 

Montana  (barge),  wreck  of • 1,94,954 

Montauk  light,  N.  Y.,  wreck  off 1,117,982 

Monuments,  statues,  etc.    See  Statues,  memorials,  etc. 

Moore,  James  A.,  construction  of   Puget   Sound-Lake  Washington   Canal 

by 1, 791, 793;  HI,  2221 

Mooringsport,  La.    See  Cypress  Bayou. 

Morgan  Canal,  Tex.,  operating  and  care i,436;  ii,  1464 

Moi^an's  Louisiana  and  Texas  Railroad  and  Steamship  Company,  bridges  of. .  i,  821 

Mormon  Channel,  San  Joaquin  River,  Cal.,  improvement  of i,  744;  iii,  2146 

Mortar  batteries.    See  Fortifications. 

Mosquito  Creek  Canal,  8.  C.  (•«  Santee  River) i,297;n,1260 

Mount  Carmel,  111. : 

See  also  Wabash  River. 

Bridge  across  Wabash  River i,818 

Mount  Desert,  Bar  Harbor,  Me.,  construction  of  breakwater i,  23, 879 

Mount  Holly  Branch,  Ranoocas  River,  N.  J.,  improvement  of i,  185;  ii,  1107 

Mount  Hope  Bay,  Mass.  («^^Fall  River  Hfu-bor) i,  86, 944 

Mount  Rainier  National  Park,  Wash.,  construction  of  road i,  857;  iii,  2471 

Mud  Lake,  La.  (see  Mermentau  River) i,  417;  ii,  1439 

Mud  River,  Ga. ,  imprcrvement  of  waterway  via i,  322;  ii,  1295 

Mud  River,  S.  C.  (wf^  savannah-Beaufort  waterway) i,  305;  ii,  1271 

Munfordville,  Ky.,  bridge  across  Green  River i,822 

Munfordville  Bridge  Company,  bridge  of i,822 

Murderkill  River,  Del.,  improvement  of i,  199;  ii,  1125 

Muscatine, -Iowa: 

Harbor  lines  in  Mississipi)!  River i,815 

Improvement  of    Mississippi    River   between    Mipsouri  River  and    St. 
Paul 1,491;  u,1559 
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Muscle  Shoals  Canal,  Tennessee  River,  Ala. : 

Construction  of i,  528;  n,  1627 

Operating  and  care i,531;  u,  1639 

Muskegon  Harbor,  Mich.,  improvement  of i,  652;  iii,  1967 

Muskingum  River,  Ohio: 

Improvement  of i,564;  ii,1767 

Operating  and  care  of  locks  and  dams i,  565;  ii,  1759 

Mystic  River,  Mass. : 

Dam  near  Cradock  Bridge,  Medford i,829 

Improvement  of i,  53, 907 

Improvement  of,  below  mouth  of  Island  End  River i,  56, 908 

N. 

Nansemond  County,  Va,,  bridge  of i,  823 

Nansemond  River,  Va.,  improvement  of i,  254;  ii,  1206 

Nanticoke  River,  Del.  and  Md.,  improvement,of i,  225;  ii,  1157 

Nantucket  Harbor,  Mass.,  construction  of  harbor  of  refuge i,  75, 931 

Nantucket  Sound,  Mass.,  wreck  off  Herring  River i,  94, 953 

Napa  River,  Cal.,  improvement  of ii746;  in,  2148 

Narragansett  Bay,  R.  I. : 

Defenses  of i,5 

Improvement  of i,  84, 942 

Narraguagus  River,  Me.,  improvement  of i,  22, 878 

Narrows  of  Lake  Cham  plain,  N.  Y.  and  Vt ,  improvement  ■     i,  73, 926 

Nasel  River,  Wash.  («««  Willapa  River) r,780;  in,2209 

Nashville,  Tenn.: 

See  also  Cumberland  River. 

Bridges  across  Cumberland  River i,  819 

Wrecks  in  Cumberland  River i,  525j  ir,  1620 

Natalbany  River,  La.  (nee  Tickfaw  River) i,  412;  ii,  1434 

Natchez,  Bay,  La.    See  Plaquemine  Bayou. 

National  Coast  Defense  Board i,  5 

National  parks.    See  Parks. 

Navesink  ( North  Branch  of  Shrewsbury)  River,  N.  J.,  improvement  of-  i,  171 ;  ii,  1073 

Navigable  waters.    See  Bridges,  Rivers  and  harbore,  ana  Wrecks. 

Navigation,  Congresses  of,  Permanent  International  Commission i,  814 

Neches  River,  Tex.: 

Improvement  of i,421;  n,  1443 

Removal  of  water  hyacinths if  427;  n,  1450 

Neebish  channels,  St  Marys  River,  Mich.,  improvement  of i,  691;  iii,  2036, 2059 

Neenah  (Fox)  River,  Wis.    See  Fox  River. 

Neponset  River,  Mass. : 

Examination  and  survey 1 i,74 

Improvement  of i,  62, 918 

Neuse  River,  N.  C. : 

Bridge  near  Maple  Cypress i,  822 

Improvement  of i,  268;  ii,  1228 

Improvement  of  waterway  between  Newbern  and  Beaufort r,  272;  ii,  1232 

Newark  Bay,  N.  Y.  and  N.  J.: 

Examination  and    survey  for  channel  from    Kill  van    Kuli    north  of 
Shooters  Island  to  near  Corner  Stake  light,  including  reef  at  Bergen 

Point  light 1, 175 

Examination  and  survey  from  Staten  Island  Sound  (Arthur  Kill)  to 

Passaic  River i,  175 

Improvement  of  {see  Passaic  River  and  Arthur  Kill) . . .  i,  154, 157;  ii,  1042, 1048 

Newark  Slough,  San  Francisco  Bay,  Cal.,  bridge  near  Potrero  (Dumbarton) 

Point 1,821 

New  Bedford  Harbor,  Mass. : 

Defenses  of i,5 

Examination  and  survey  of i,94 

Improvement  of , i,  79, 937 

Newl)ern,  N.  C. : 

Improvement  of  Neuse  River i»268;  n,1228 

Improvement  of  Trent  River i,  270;  ir,  1229 

Improvement  of  waterway  to  Beaufort,  N.  C i,  272;  ii,  1232 

Newburvport  Harbor,  Mass.,  improvement  of 1,44,899 

New  Cattle,  Del.,  wreck  at ^„^^,„^^,|J[^u,1104 
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New  Hamburg,  N.  Y.,  bridge  acroas  Wappinger  Creek i,825 

New  Haven  Harbor,  Conn.: 

Bridge  acroas  West  River  to  Weal  Haven i,  823 

Construction  of  breakwaters i,  103, 966 

Improvement  of,  by  dredging,  etc i,  102, 964 

Improvement  of  Vvest  River ...  1 i,  105, 967 

New  Jersey-Staten  Island  channel: 

£zammation  for  channel  from  Kill  van  Kull  north  of  Shooters  Island  to 

near  Corner  Stake  light,  including  reef  at  Bergen  Point  light i,  176 

Improvement  of i,  167, 158;  ii,  1048 

Wreck  in  Kill  van  Kull i,174;  ii,1077 

New  London  Harbor,  Conn. : 

Bridge  (city)  across  WinthropCove i,823 

Bridge  (railroad)  across  Winthrop  Cove i,  824 

Examination  of i,  117 

Improvement  of i,  96, 956 

New  Mill  Creek,  Va.,  bridge  across i,  820 

New  Orleans,  battlis  of,  monument  to  the  memory  of  soldiers  who  fell  in i,  862 

New  Orleans  Harbor,  La.,  defenses  of i,5,9 

New  Orleans  (steamer),  wreck  of i,698;  iii,2058 

Newport  Harbor,  R.  I. : 

Examination  and.survey i,  94 

Improvement  of i,  87, 946 

Newport  River,  N.  C: 

Improvement  of  Beaufort  Harbor i,  273;  ii,  1233 

Improvement  of  waterway  between  Beaufort  and  New  River,  i,  277, 279;  ii,  1236 
Improvement  of  waterway  between  Newbern  and  Beaufort i,  272;  ii,  1232 

New  River,  N.C.: 

Improvement  of i,276;  ii,1236 

Improvement  of  waterway  to  Beaufort i,  277, 279;  ii,  1236 

Improvement  of  waterway  to  Swansboro i;  277, 279;  ii,  1236 

New  Rochelle,  N.  Y.  (we  Echo  Bay  Harbor) i,  121,148;  ii,987 

New  Shoreham,  Block  Island^  R.  I.    See  Block  Inland. 

Newton,  Ala.: 

See  aUo  Choctawhatchee  River. 

Dam  across  Choctawhatchee  River  near i,830 

Newtown  Creek,  N.  Y. : 

Improvement  of i,  134;  ii,  1002 

Wreck  in i,  147;  ii,1022 

New  Whatcom  (Bellingham)  Harbor,  Wash. : 

Harbor  lines  in  I  and  J  streets  waterway - i,  815 

Improvement  of  Whatcom  Creek  waterway i,  797;  iii,  2225 

New  York  and  Greenwood  I^ke  Railway  Company,  bridge  of i,  827 

New  York  Bay,  City,  and  Harbor,  N.  Y. : 
See  also  Coney  Island  channel  and  Creek. 

Ambrose  channel,  improvement  of,  including  dredge  construction. . . , . . .  i,  148; 

IT,  1025, 1106 

Arthur  Kill,  improvement  of i|  157, 158;  u,  1048 

Atlantic  Highlands,  N.  J. ,  examination  for  breakwater i,  175 

Battery,  the,  removal  of  shoal  in  Hudson  River  off  Pier  A i,  150;  ii,  1025 

Battery,  the,  wreck  in  East  River i,  145;  ii,  1019 

Bay  Ridge  channel,  improvement  of   i,  151;  ii,  1034 

Bayside  channel,  improvement  of i,  148;  ii,  1025 

Bedloe  ( liberty |  Island.    See  Liberty  Island,  infra. 

Bergen  Point  hgnt,  N.  J.,  examination  and  survey  of  reef  at i,  175 

Bronx  River,  improvement  of i,  122;  ii,988 

Brooklyn,  harbor  lines  at  Red  Hook i,  814 

Defenses  of i,5 

Dredges,  construction  of i,  148;  ii,  1025, 1106 

East  (Ambrose)  channel,  improvement  of,  including  dredge  construc- 
tion   1,148;  11,1025,1106 

East  Chester  Creek,  improvement  of i,123;  ii,989 

East  River,  harbor  lines i,  814 

East  River,  improvement  of i,  131 ;  ri,  999 

East  River,  wrecks  in 1,145,146,147;  ii,  1019, 1020, 1023 

Flushing  Bay,  improvement  of i,128;  ii,995 

Gedney  channel,  improvement  of i,  148;  ii,  1025 

Qovemoxs  Lilandi  enlaigement  of i,  163;  n|1037 
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New  York  Bay,  City,  and  Harbor,  N.  Y. — Continued. 

Gowanus  Bay,  improvement  of i,  161;  ii,  1034 

Gravesend  Bay,  harbor  lines T. i,814 

Harlem  River,  improvement  of i,  133;  ii,  1001 

Harlem  River,  wreck  in i|146;  n,  1021 

Hell  Gate,  East  River,  improvement  of '. i|131;  ii,999 

Hudson  (North)  River,  removal  of  reef  off  Tier  A i,  150;  n,  1025 

Hudson  River,  wrecks  in 1,146,146;  ii,  1019, 1022 

Hutchinson  River  (East  Chester  Creek).    See  East  Chester  Creek,  nipra. 

Improvement  of,  including  dred^  construction i,  148;  ii,  1026 

Kill  van  Kull,  examination  to  vicinity  of  Liberty  (Bedloe)  Island  west  of 

Robbins  reef  light-house i,  176 

Kill  van  Kull,  examination  and  survey  for  channel  north  of  Shooters 
Island  to  channel  near  Comer  Stake  light,  including  reef  at  Bexgen  Point 

light 1,176 

Kill  van  Kull,  improvement  of  Staten  Island-New  Jersey  channel it  167, 

168;  II,  1048 

Kill  van  Kull,  wreck  in i,174;  n,1077 

Liberty  (Bedloe)  Island,  vicinity  of,  west  of  Robbins  reef  light-house,  to 

Kill  van  Kull,  examination  of. -J i,  175 

Lemon  Creek  {see  Staten  Island-New  Jersey  channel) i,  158;  n,  1050 

Lower  bay,  harbor  lines  at  St  George  ferry  terminal,  Staten  Island i,  814 

Lower  bay,  wreck  in i|154;  ii,  1040 

Main  Ship  channel,  improvement  of i|148;  n,  1025 

Narrows  to   the   sea,    improvement  from,   including   dredge   construc- 
tion   1,148;  11,1025,1106 

Newark  Bay,  examination  for  channel  from  Kill  van  Kull  north  of  Shootr 
ers  Islana  to  near  Corner  Stake  light,  including  reef  at  Bergen  Point 

light 1,175 

Newark     Bay,     improvement    of    (^ee   Passaic     River    and     Arthur 

Kill) 1,164,167;  ii,1042,1048 

New  Jersey-Staten  Island  channel.    See  Staten  Island-New  Jersey  chan- 
nel, infra, 

Newtown  Creek,  improvement  of i|134;  ii,  1002 

Newtown  Creek,  wreck  in i,147j  ii,  1022 

North  (Hudson)  River.    See  Hudson  River,  mpra, 

Pugleys  Creek,  wreck  at  entrance.... i,147;  ii,  1023 

Red  Hook,  Brooklyn,  harbor  lines i,814 

Red  Hook  channel,  improvementof i,  151;  n,1034 

St.  George  ferry  terminal,  Staten  Island,  harbor  lines i,  814 

Sandy  Hook  Bav,  N.  J. ,  examination  for  breakwater  at  Atlantic  Highlands,   i,  175 
Shooters  Islana,   Newark   Bay,  examination   and  survey  for  channel 

north  of i,  176 

Spuyten  Duyvil  Creek  {see  Harlem  River) . . '. i,  133;  ii,  1001 

Staten  Island,  harbor  lines  at  St.  George  ferry  terminal i,  814 

Staten  Island,  improvement  of  Lemon  Creek i,  158;  ii,  1050 

Staten  Island-New  Jersey  channel,  examination  and  survey  for  channel 
from  Kill  van  Kull  north  of  Shooters  Island  to  near  Corner  Stake  light, 

including  reef  at  Bergen  Point  light , i,  175 

Staten  Island-New  Jersey  channel,  improvement  of i,  157, 158;  ii,  1048 

Staten  Island-New  Jersey  channel,  wreck  in  Kill  van  Kull i,  174;  n,  1077 

Staten  Island  Sound.    See  Arthur  Kill,  mpra. 

Supervision  of i,808;  in,  2245 

Wrecks  in i,  145, 146, 147, 154;  ii,  1019, 1020, 1021 ,  1022, 1040, 1077 

J^ew  York  Central  and  Hudson  River  Railroad  Company: 

Bridgeacross  Doodletown  Bight,  or  Creek,  N.  Y i,824 

Bridges  across  VVappinger  Creek,  N.  Y 1,825,828 

New  York,  New  Haven  ana  Hartford  Railroad  Company: 

Bridges  across  Niantic,  West,  and  Duck  rivers,  Conn i,  823 

Bridge  across  Win throp  Cove,  New  London,  Conn i,824 

New  York,  Susquehanna  and  Western  Railroad  Company,  bridge  of i,829 

Niagara  Falls,  Niarara  River,  N.  Y.    See  Niagara  River. 
Niagara  River,  N.  Y.: 

Black  Rock  Harbor  and  channel,  improvement  of i,  724;  m,  2110 

Buffalo  Harbor,  improvement  of i,  720;  in,  2103 

Control  and  regulation  of  waters  of,  and  preservation  of  the  falls. .  i,  854;  in,  2457 
Discharge  of i,853;  m,2467 
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Niagara  River— Continued. 

Erie  Baain  and  Black  Rock  Harbor,  improvement  of  Bo^lo  entrance...  i,  723; 

111,2110 
Erie  Basin  and  Black  Rock  Harbor,  improvement  of  Lake  Erie  entrance,  i,  722; 

m,  2108 
North  Tonawanda  to  Lake  Erie,  including  Tonawanda  Harbor,  improve- 
ment from 1,725;  111,2112 

Surveys,  etc.  {see  Northern  and  Northwestern  Lakes) i,  842;  iii,  2443, 2469 

Wreck  of  steamer  Embury^  near  Grand  Island,  removal  of i,  7^;  iir,  2112 

Niantic  River,  Conn.,  bridge  at  East  Lyme i,  823 

Nobska  light-house,  Mass.,  wreck  off i,  94, 954 

Nolin  River,  Ky.,  improvement  of  {see  Green  River) i,  580;  ii,  1809 

Nomini  Creek,  Va.,  improvement  of i,  240;  ii,  1181 

Nooksak  River,  Wash.,  improvement  of  {see  Puget  Sound) i,  785;  iii,  2214 

Norfolk  and  Southern  Railroad  Company: 

Bridges  across  Albemarle  Sound,  and  Johnson  and  Mackeys  Creeks,  N.  0. .   i,  824 

Bridge  across  Punco  River,  N.  C i,  821 

Norfolk  and  Western  Railroad  Company,  bridge  of i,819 

Norfolk  Harbor,  Va.: 

Examination  and  survey  for  waterway  to  Beaufort  Inlet i,  263 

Harbor  lines  in  Paradise  Creek i,  815 

Improvement  of,  and  its  approaches,  including  Hospital  Point  ..  i,  250;  ii,  1201 
Improvement  of  waterway  to  Albemarle  Sound,  via  Currituck  Sound  ....  i,  258; 

II,  1213 
Improvement  of  waterway  to  sounds  of  North  Carolina  (to  Pamlico 

Sound),  via  Pasquotank  River_ i,  258;  ii,  1212 

Improvement  of  VVeetern  Branch,  Elizabeth  River i,  252;  ii,  1204 

Jamestown  Exposition  grounds,  pier  construction  and  dredging . .  i,  247;  ii,  1195 

Wrecks  in 1,262,263;  ii,  1219 

Norfolk-on-the-Roads  ( steamer),  wreck  of i,  262;  ii,  1219 

Northampton  and  Halifax  Bridge  Company,  bridge  of i,  816 

North  Branch,  Chicago  River,  111.    See  Chicago  Harbor  and  River. 

North  Branch,  Shrewsbury  River,  N.  J.,  improvement  of i,  171 ;  ii,  1073 

North  Carolina  Cut,  N.  C,  improvement  of  waterway  via i,  258;  ii,  1213 

North  Carolina,  State  of: 

Examination  and  survey  for  waterway  from  Norfolk,  Va.,  to  Beaufort 

Inlet 1,263 

Improvement  of  waterways  from  Norfolk,  Va.,  to  sounds  of.  i,  258;  ii,  1212, 1213 

Northeast  River,  N.  C. ,  improvement  of i,  280;  ii,  1240 

Northern  and  Northwestern  Lakes: 

Bulletins i,854;  in,  2454 

Channels  in  waters  connecting,  examination  and  survey i,  698 

Channels  in  waters  connecting,  improvement  of i,  685;  in,  2007, 2059 

Commercial  statistics,  Sault  Ste.  Marie  canals,  Mich i,  690;  in,  2016, 2059 

Connecting  waters  between  Lakes  Superior  and  Huron,  supplemental  sur- 
vey report,  with  estimate,  etc.,  in  re  new  lock  at  St.  Marys  Falls  Canal, 

Mich 1,698 

Control  and  r^ulation  of  waters  of  Niagara  River,  and  preservation  of 

Niagara  Falls i,854;  iii,2457 

Discharges,  table  of  (1860  to  1906) i,853;  in,  2457 

Navigation  of,  in  1841,  conditions  governing i,  843 

Project  for  future  work  of  the  Lake  Survey i,  850 

Surveys  and  charts 1,842,848,852,853;  in,  2443, 2459 

Waterlevels i,854;  iii,2455,2456 

Water  levels  on  east  shore  of  Lake  Michigan,  variations  in i,  640 

Northern  .Electric  Company,  bridge  of i,827 

Northern  Pacific  Railway  Companv,  bridges  of i,  824, 826 

North  Fork,  Forked  Deer  River,  l^enn.    See  Forked  Deer  River. 

North  Fork,  Skagit  River,  Wash,  (see  Puget  Sound) i,  785;  in,  2214 

North  Fork,  Holston  River,  Tenn. ,  bridge  near  Kingspdrt i,  81 7 

North  Fork,  Kentucky  River,  Ky.,  bridge  at  Beatty  ville i,  821 

North  Hero  Island  channel  (The  Gut),  Lake  Champlain,  Vt, : 

Bridge  across .• i,  828 

Improvement  of i,  71 

North  Landing  River,  Va.  and  N.  C,  improvement  of  waterway  via.  i,258;  n,  1213 

North  (Hudson)  River,  N.  Y.    See  New  York  City  and  Harbor. 

North  River,  N.  C,  improvement  of  waterway  via i,  258;  ii,  1213^ 
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North  River,  Wash.  (w«  Willapa River) i,780;  m,2209 

North  Tonawanda,  N.  Y.  {see  TonawaDda  Harbor) i,  725;  iii,  2112 

Norwalk  Harbor,  Conn.: 

Examination  and  survey,  including  East  and  South  Norwalk  harbors i,  118 

Improvement  of 1,111,975 

Notter,  Geo.  H.  (i anal  boat),  wreck  of i,174;  n,1077 

No vato  Creek,  Cal. ,  bridge  across i,  820 

O. 

Oak  Harbor,  Wash.,  improvement  of  (see  Puget  Sound) i,  785;  m,  2214 

Oakland  Harbor,  Cal.,  improvement  of i,  740;  ui,  2141 

Oakmont,  Pa.,  bridge  across  Allegheny  River i,819 

Obion  River,  Tenn.,  improvement  of i,516;  ii,  1607 

Occoquan  Creek,  Va.,  improvement  of i,238;  n,  1177 

Ocean  City,  Md.,  bridge  across  Sinepuxent  Bay i,826 

Ocean  City,  N.  J.,  bridge  across  Great  Egg  Bay i,823 

Ocklawiaha  (Oklawaha^  River,  Fla.    See  Oklawaha  River. 

Ocmulgee  River,  Ga.,  improvement  of if317;  n,1289 

Oconee  River,  Ga.: 

Examinations  and  surveys i,  327 

Improvement  of i,315;  ii,  1287 

Oconto  Harbor,  Wis.,  improvement  of i,  607;  ui,  1871 

Ofhce  of  the  Chief  of  Engineers,  officers  on  duty  in i,  862 

Officers,  engineer,  civilian  assistants  to 1,19 

Officers  of  the  Corps  of  Engineers.    See  Corps  of  Engineers. 
Ogdensbui^i:  Harbor,  N.  Y. : 

Improvement  of i,  732;  iii,  2127 

Wreck  in i,733;  in,  2129 

Ohio  River: 

Bridge  across  Back  River  channel  at  Wheeling  Island,  W.  Va i,  816 

Bridge  between  Bellaire,  Ohio,  and  Ben  wood,  W.  Va i,  819 

Bridge  between  Parkersbupg,  W.  Va.,  and  Selpre,  Ohio,  construction  of.,  i, 818 
Bridge  between  Parkersbui^,  W.  Va.,  and  Belpre,  Ohio,  obstructing  nav- 
igation     1,828 

Cairo,  111.,  to  mouth  of  Green  River,  Ky.,  examination  and  survey  for 

increasing  depth  by  dredging i,  541 

Davis  Island  dam.  Pa.,  operating  and  care i,  553;  ii,  1727 

Falls  at  Louisville,  Ky.,  improvement  gf i,  570;  11, 1795 

Gauging  (see  Mississippi  River  Commis-^^ion ) i»  812;  in,  2610, 2648 

General  improvement i,  536;  11, 1653 

Ice  piers i,536;  ii,  1653 

Indiana  chute,  Louisville,  Ky.,  improvement  of i,  570;  11, 1795 

Locks  and  dams,  examination  and  survey  for  6  and  9  foot  depths i,  541 

Locks  and  Dams  1,  2,  and  6,  operating  and  care i,553;  ii,1727 

Locks  and  pams2-7,  construction  of i,550;  11, 1706 

Locks  and  Dams  8,  11,  13,  18,  19,  26,  construction  of i,556;  11, 1735 

Lock  and  Dam  37,  construction  of i,  539;  11, 1670 

Louisville  and  Portland  Canal,  Ky.,  enlargement  of i,  570;  11, 1795 

Louisville  and  Portland  Canal,  Ky.,  operating  and  care i,  575;  n,  1800 

Pittsbui^  Harbor,  Pa.,  harbor  lines i,815 

Pittsburg  Harbor,  Pa.,  improvement  of i,  554;  11, 1731 

Pools  3,  4,  and  6,  dredging  in i,  552;  11, 1725 

Snag  boat,  operation  of i,  540, 553;  11, 1675, 1 726 

Okanogan  River,  Wash.,  improvement  of i,798;  ui,2227 

Okaw  (Kaskaskia)  ^iver,  111.,  bridge  near  Baldwin i,821 

Oklawaha  River,  FLa.,  improvement  of i,331;  ii,1312 

Old  South  River,  N.  J.    See  South  River. 

Old  Tampa  Bay,  Fla.  («ce  Tanipa  Bay) i,840;  n,1324 

Olequa,  Wash.,  bridge  across  Cowlitz  River i,827 

Olympia  Harbor,  Wash.,  improvement  of i,788;  in,2218 

Ontario  Lake: 

See  also  Northern  and  Northwestern  Lakes. 

Water  levels  and  discharges i,  853, 854;  m,  2465, 2456, 2457 

Ontonagon  Harbor,  Mich. ,  improvement  of i,  596;  11, 1850 

Oostenaula  River,  Ga.,  improvement  of i,  366, 368;  11, 1362 

Orange  Mills  flats,  St  Johns  River,  Fla.,  improvement  at i,  329 ;  n,  1309 

uigiiizeo,  Dy  %>_JV^v^p3^iv 


INDEX.  XLI 

Orange  River,  Fla.,  improvement  of i,  336;  ii,  1318 

Orbin,  Greorge,  Brid^  Company,  bridge  of i,827 

Ordnance.    See  Fortifications. 

Oregon  and  Washington  Railroad  Gompan}^: 

Bridges  across  Lake,  CJowlitz,  and  Lewis  rivers,  Wash i,  827 

Bridee  across  Puyallup  River,  Wash i,824 

Or^on,  dredging  plant  for  harbors  on  coast i,  758;  iii,  2168 

Oregon  Electric  Railway  Company,  bridge  of i,  821 

Oregon  Slough,  Columbia  River,  bridge  at  Vancouver,  Wash i,  817 

Oriental,  N.  C: 

Bridge  across  Smith  Creek i,  824 

Wreck  near i,288 

Osage  River,  Mo.,  improvement  of i,  514;  ii,  1601 

Oswegatchie  River,  N.  Y.  [see  Ogdensburg  Harbor) i,  732;  iii,  2127 

Oswego,  N.  Y.,  improvement  of  harbor i,  729;  in,  2123 

Oswego,  Oreg.,  bridge  across  Willamette  River i,  826 

Ottertail  Lake  and  River,  Minn.,  survey  of i,  509;  ii,  1593 

Ouachita  River,  Ark.  and  La. : 

Bridge  at  Monroe,  La i,820 

Improvement  of i,  461;  ii,  1497 

Overpeck  Creek,  N.  Ji^  bridge  at  Ridgefield  Park i,  829 

Oyster  Creek,  Tex.,  improvement  of i,  436 

P. 

Pacific  County,  Wash. : 

Bridge  across  Ellis  Slough i,  826 

Bridge  across  Wilson  Creek i,  828 

Pa^n  River,  Va.,  improvement  of i,  254;  ii,  1207 

Pamesville,  Ohio,  bridge  across  Grand  Uiver i,824 

Pamlico  River,  N.  C: 

Examination  and  survey i,  288 

Improvement  of i,  265 ;  ii,  1224 

Pamlico  Sound,  N.  C: 

Examination  and  survey  of  waterway  to  Beaufort  Inlet   (see  Norfolk- 
Beaufort  Inlet  waterway) i,  263 

Improvement  of  waterway  to  Beaufort  Inlet i,  271 ;  ii,  1231 

Improvement  of  waterway  to  Norfolk,  Va i,  258;  ii,  1 21 2 

Pamunkey  River,  Va.,  improvement  of i,  237;  ii,  1176 

Paradise  Creek,  Norfolk,  V a.,  harbor  lines i,815 

Parkersburg,  W.  Va.: 
See  also  Ohio  River. 

Bridge  across  Little  Kanawha  River i,826 

Bridge  across  Ohio  River  to  Belpre,  Ohio,  construction  of i,  818 

Bridge  across  Ohio  River  to  Belpre,  Ohio,  obstructing  navigation *  i,  828 

Parkersburg  and  Ohio  Bridge  Company,  bridge  of i,  818 

Parkersburg  and  South  Side  Bridge  Company,  bridge  of i,  826 

Parkersburg  Branch  Railroad  Company,  bridge  of i,828 

Parks,  public: 

District  of  Columbia,  improvement  and  care i,  841 ;  in,  2299 

Gettysbui^  National  Park,  Pa.,  tablet  to  Abraham  Lincoln i,  841;  in,  2^ 

Mount  Rainier  National  Park,  Wash.,  construction  of  road i,  857;  in,  2471 

Yellowstone  National  Park,  improvement  of i,  866;  iii,  2461 

Pascagoula  River,  Miss. : 

Improvement  above  Dog  River i,386;  ii,1387 

Improvement  below  Dog  River i,  383;  ii,  1385 

Improvement  below  Dog  River,  diversion  of  funds  to  construction  of 
dredge  for  coast  harbors i,394 

Pasquotank  River,  N.  C,  improvement  of  waterway  via i,  258;  ii,  1212 

Passaic,  N.  J.    See  Passaic  River. 

Passaic  River,  N.  J. : 

Bridge  between  Passaic  and  East  Passaic i,  820 

Examination  and  survey  from  Newark  Bay  to  Montclair  and  Green w^ood 

Lake  Railroad  bridge i,  176 

Harbor  lines  near  Harrison i,  815 

Improvement  of i,  154;  ii,  1042 

Pass  a  Loutre,  Mississippi  River,  La.,  closing  crevasse  in i,  396;  u,  1899 
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Fftfls  Gavallo,  Tex.: 

Examination,  etc.,  of  cbannel  to  Aransas  Pass  {ue  Rio  Grande-MlssisBippi 

River  waterway) 1,461 

Improvement  of  channel  to  Aransas  Pass 1,443,444;  ii,1472 

Patapeoo  River,  Md. : 

Improvement  of,  and  channel  to  Baltimore i,208,  n,  1137 

Improvement  of  channel  to t}m1is  Bay i|210;  ii,1141 

Improvement  of  harbor  at  southwest  Baltimore  (Spring Garden).  i,2U;  ii,  1142 

Patchogue  River,  N.  Y.,  improvement  of  {9U  Great  South  Bay) .  i,  13i3;  ii,  1005 

Paterson  (ferryboat),  wreck  of i,146;  n,1022 

Pawcatuck  River,  R.  I.  and  Conn.,  improvement  of i,  95, 955 

Pawpaw  River,  Mich,  (see  St  Joseph  Harbor) i,  640;  iii,  1947 

Pawtucket  (Seekonk )  River,  R.  I.,  improvement  of i,  83, 940 

Peace  Creek,  or  River,  Fla,  (wc  Charlotte  Harbor) i,337;  n,1319 

Pearl  Harbor,  Hawaii,  defenses  of 1,11,12,15 

Pearl  River,  Miss. : 

Examination  and  survey  from  Edinburg  to  Lake  Bumside i,  395 

Examination  and  survey  from  mouth  to  Rockport i,395 

Improvement  between  Edinburg  and  Jackson i,  393;  n,  1396 

Improvement  below  Rockport,  including  East  Pearl  River i,  392;  n,  1395 

Peconic  and  Shinnecock  Canal,  N.  Y.,  bridge  across a i,828 

Pedee  rivers,  S.  C. : 

Improvement  of  Great  Pedee i,  293 ;  ii,  1256 

Improvement  of  Little  Pedee i,  290;  ii,  1255 

PeekskiU  Harbor,  N.  Y.,  improvement  of i,  141;  ii,  1014 

Pemberton  (bai^ge),  wreck  of i,  94, 954 

Pend  Oreille  River,  Idaho  and  Wash.,  improvement  of i,  799;  ni,  2228 

Penobscot  River,  Me. : 

Examination  and  survey  of  South  Branch  at  Frankfort i,43 

Improvement  of , i,  26, 883 

Improvement  of  Bucksport  Harbor 1,27,884 

Pensacola  Harbor,  Fla.: 

Defenses  of i,5,9 

Improvement  of,  including  dredge  construction i,  361;  ii,  1104, 1352 

Pentwater  Harbor,  Mich. : 

Examination  of i,667 

Improvement  of i,  655;  in,  1970 

Peoria  Harbor  and  Lake,  111. : 
See  aUo  Illinois  River. 

Construction  of  lower  free  wagon  bridge  across  Illinois  River i,  821 

Harbor  lines i,  815 

Pequonnock  (Poquonock)  River,  Conn,  (we  Bridgeport  Harbor) 1,108,972 

Pere  Marquette  Lake,  Mich. : 

Bridge  at  Liidington i,  828 

.Improvement  of  Ludington  Harbor i,657;  in,  1974 

Peri  (sloop),  wreck  of 1 i,635;  iii,  1934 

Permanent  International  Commission  of  Congresses  of  Navigation i,  814 

Permits : 

For  construction  of  bridges 1,816,819 

For  diversion  of  water  from  Niagara  River,  N.  Y.,  and  for  transmission  of 

electrical  power  from  Canada j^ 1,854,855;  iii,2457 

For  erection  in  Porto  Rico  of  structures  tjther&an  bridges i,  816 

For  erection  of  structures  other  than  bridges i,829 

Perc^uimans  River,  N.  C,  improvement  of  ...- i,260;  ii,  1215 

Pemwig  bar,  Delaware  River: 
See  aUo  Delaware  River. 

Improvement  of i»181;  n,  1100 

Perrv  County,  Miss.,  bridge  of i,824 

Petaluma  Creek,  Cal.,  improvement  of i,  745;  in,  2147 

Petersburg,  Va, ,  diversion  of  Appomattox  River  at i,  256;  n,  1209 

Petoskey  Harbor,  Mich.,  improvement  of i,666;  ni,1986 

Pharr,  J.  N.,  <Sc  Sons  (Limited),  bridge  of i,827 

Philadelphia,  Pa.,  improvement  of  Delaware  River  at i,  176, 181;  n,  1079, 1100 

Philippine  Islands,  defenses  of 1,11,12,14,15 

Pierhead  lines,  establishment  of i,814 

Pierre,  8.  Dak.: 

Bridge  across  Missouri  River i,816 

Improvement  of  MisBomi  Riyer i»511;  n|1596 
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Pierre  and  Fort  Pierre  Brid^  Railway  Company,  bridge  of i,816 

Pierre,  Fort, 8.  Dak.  (m«  MuBoari  River) r,511;  ii,  1595 

Piers: 

Oonstniction  of,  in  connection  with  Jamestown  Exposition,  Va i,  247, 249; 

II,  1195, 1198 

Permits  for  confltmction  of i,829 

Permits  for  construction  of,  in  Porto  Rico - i,  816 

Pigeon  Bayous,  La.,  improvement  of i,  404;  ii,  1419 

Pike  Creek,  Wis.,  improvement  of  Kenosha  Harbor i,  620;  in,  1903 

Pilot  Town  range  beacon,  St.  Johns  River,  Fla.,  wreck  near i,347 

Pine  Bluff,  Ark.: 

Bridge  across  Arkansas  River i,817 

Improvement  of  Arkansas  River i,  473;  ii,  1516 

Kne  Island  Sound,  Fla.  («ec  Charlotte  Harbor) i,337;  ii,  1319 

Pine  Lake  and  River  (Charlevoix  Harbor),  Mich.,  improvement  ot. .  i,  664;  in,  1983 

Pine  River  ( St.  Clair  County ) ,  Mich. ,  improvement  of i,  681 ;  iii,  2003 

Pine  River,  Minn. : 

Construction  of  reservoir  dam i,499;  ii,  1581 

Operating  and  care  of  reservoir  dam ^ i,502;  ii,  1584 

Piscataqua  Kiver,  N.  JEI.,  bridge  at  Dover  Point i,827 

Pi thers  Point,  Rainy  River,  Minn.,  bridge  at i,818 

Pittsburg  Harbor,  Pa. : 

Su  also  Allegheny,  Monongahela,  and  Ohio  rivers. 

Bridge  across  Monongahela  River i,  819 

Harbor  lines  in  Monongahela  and  Ohio  rivers i,  815 

Improvement  of i,  554;  ii,  1731 

Pittsburgh,  Fort  Wayne  and  Chicago  Railway  Company,  bridge  of i,  826 

Plantation  Creek,  Ga.,  improvement  of i,319;  ii,  1291 

Plaquemine,  La.,  bridge  across  Bayou  Plaquemine i,826 

Plaquemine  Bayou,  La. : 

Bridge  at  Plaquemine 1,826 

Improvement  of i,  404;  ii,  1419 

Removal  of  water  hyacinths i,427;  ii,  1450 

Plymouth  Harbor,  Mass.,  improvement  of i,  69, 922 

Pocomoke  River,  Md.,  improvement  of i,  221;  ii,  1153 

Poesten  Kill,  N.  Y.,  wreck  at  mouth i,  147;  ii,1022 

Point  Judith  Harbor  and  Pond,  R.  I.: 

Construction  of  harbor  of  refuge i,  89, 947 

Improvement  of  pond  entrance i,  90, 949 

Point  Marion,  Pa.,  bridge  across  Cheat  Rivtr i,826 

Pok^ma  Falls,  Mississippi  River,  Minn. : 

Construction  of  reservoir  dam i,  499;  ii,  1581 

Operatine  and  care  of  reservoir  dam i,  502;  ii,  1584 

Pollock  Rip  shoals,  Mass.,  wreck  on i,  94,953 

PoUoksville,  N.  C: 

See  also  Trent  River. 

Bridge  across  Trent  River  (county  bridge) i,822 

Bridge  of  John  L.  Roper  Lumber  Company  across  Trent  River i,  823 

Ponce  Harbor,  P.  R.: 

Examination  of i,807 

Wreck  in i,807;  iii,2240 

Ponchatoula  River,  La.  {see  Ticklaw  River) i,  412;  ii,  1434 

Poquonock  River,  Conn,  {see  Bridgeport  Harbor) i,  108, 972 

Porcupine  Island,  Bar  Harbor,  Me.,  construction  of  breakwater i,  23, 879 

Portage  Lake  and  Lake  Superior  canals,  Houghton  County,  Mich.,  improve- 

mentandcare 1,597,599;  n,1853 

Portage  Lake,  Manistee  County,  Mich.,  improvement  of  harbor  of  refuge i,  661; 

III,  1979 

Portage  River,  Houghton  County,  Mich.,  waterway  via 1,597,599;  ii,  1853 

Portage  River,  Ohio,  improvement  of  Port  Clinton  Harbor i,  700;  iii,  2065 

Port  Arthur  Cknal,  Tex.  : 

Improvement  of i,423;  ii,  1443 

Operating  and  care i,  424;  n,  1446 

Port  Bolivar,  Tex.,  improvement  of  channel  to i,  433;  ii,  1460 

Port  Chester  Harbor,  N.  Y.,  improvement  of i,  118;  ii,983 

Port  Clinton  Harbor,  Ohio,  improvement  of i,  700;  iii,  2065 

Port  Harford,  OaL  (Me  San  Lois  Obispo  Harbor) i,738;  iu,2138 

uigiiizea  oy  v^jv^v^'v  iC 


XLIV  IKDBZ* 

Port  Huron,  Mich.,  improvement  of  Black  River  at i,  680;  m,  2002 

Port  Jefferson  Harbor,  N.  Y.,  improvement  of i)124;  ii,990 

Portland,  Ky.: 

Enlargement  of  Louisville  and  Portland  Canal i,570;  n,1795 

Operating  and  care  of  Louisville  and  Portland  Canal i,  575;  ii,  1800 

Portland,  Me.: 

Defenses  of i,5 

Improvement  of  harbor i,  36, 890 

Portland  and  Seattle  Railway  Company: 

Bridge  across  Columbia  Slough  of  Columbia  River  at  Vancouver,  Wash. .  i,  824 
Bridge  across  Oregon  Slough  and  Columbia  River  at  Vancouver,  Wash  . . .  i,  817 
Bridges  across  Klickitat,  Little  White  Salmon,  White  Salmon,  and  Wind 

rivers.  Wash i,825 

Porto  Rico: 

Defenses  of i,12,15 

Erection  of  structures  in  navigable  waters  of i,  816 

EzjEunination  of  Great  Harbor,  Culebra  Island i,807 

Examination  of  Mayaguez  Harbor i,807 

Examination  of  Ponce  Harbor i,  807 

Loaproveraent  of  San  Juan  Harbor * i,806;  iii,2239 

Wreck  in  Ponce  Harbor i,807;  iii,2240 

Port  Royal  (Beaufort)  River,  S.  C,  improvement  of  waterway  between  Beau- 
fort, S.  C,  and  Savannah  ifte  Savannah  Harbor) i,305;  ii,  1271 

Port  Royal  Sound,  S.  C,  deiensesof i,6 

Portsmouth,  N.  H.,  defenses  at , i,5 

Port  Tampa,  Fla.  (Wc  Tampa  Bay) i,340;  n,1324 

Port  Washington  Harbor,  Wis.,  improvement  of i,  616;  m,  1892 

Port  Wing  Harbor,  Wis.,  improvement  of i,  592;  n,  1846 

Position  finders,  range  and.    Su  Fortifications. 

Potomac  Park,  Washington,  D.  0 i,841;  ra,2299 

Potomac  River: 

Su  also  Washington,  D.  C. 

Aqueduct  Bridge,  Washington,  D.  C,  repair  of i,  830;  m,  2271 

Bndge at  Shepherdstown,  W.  Va i,819 

Highway  bridge  (replacing  Long  Bridge)  at  Washington,  D.  C.  i,832;  iii,2273 

Improvement  at  Washington,  D.  C i,  229;  ii,  1163 

Improvement  below  Washington,  D.C i,23l;  ii,1167 

Sea  wall  between  Arsenal  wall  and  N  street,  Washington,  D.  C.  i,  841;  in,  2299 
Potrero  (Dumbarton)  Point,  San  Francisco  Bay,  Cal.: 

Bridge  across  Newark  Slough  near i,821 

Bridge  across  San  Francisco  Bay  at i,823 

Poughkeepsie,  N.  Y.,  bridge  across  Hudson  River i,  821 

Presque  Isle,  Marquette,  Mich.,  construction  of  harbor  of  refuge i,  601;  it,  1862 

Presque  Isle  Peninsula,  Erie,  Pa. ,  improvements  at i,  717;  in,  2097 

Preetonsbuj^,  Ky.,  bridge  across  Levisa  Fork,  Big  Sandy  River i,  826 

Printing  Office,  Government,  Washington,  D.  C,  telegraph  line  to  Capitol  and 

Departments i|841;  iii,2299 

Projects.    See  Fortifications  and  Rivers  and  harbors. 
Providence  Harbor  and  River,  R.  I. : 

Improvement  of i,  84, 942 

Improvement  of  Pawtucket  ( Seekonk )  River i,  83, 940 

Removal  of  Green  Jacket  shoal i,  86, 942 

Provincetown  Harbor,  Mass.,  improvement  of i,  70, 923 

Public  buildings  and  grounds.  District  of  Columbia it  841 ;  iii,  2299 

Public  parks.    See  Parks. 
Puget  Sound,  Wash. : 

Defenses  of i,5 

Improvement  of,  and  tributaries,  including  dredge  construction i,  758, 

785;  111,2168,2214 
Izxiprovement  of  waterway  to  Lake  Washington,  by  United  States  and  by 

James  A.  Moore 1,791,798;  in,  2221 

Inspection,  etc.,  of  fish  traps i,  787;  ni,  2217 

Puglevs  Creek,  N.  Y.,  wreck  at  entrance i»147;  ii,1023 

PuIasKi,  General  Count,  statue  of ii  841;  m,  2299 

Pultne vville  Harbor,  N.  Y. ,  improvement  of i,  727;  in,  2117 

Pungo  River,  N.  C,  bridge  at  Bel  Ihaven i,821 

Panta  Gorda,  Fla.,  improvement  of  Charlotte  Harbor i,  887;  n,  1819 
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Pnyallap  Biver,  Wash.: 

Bridges  near  Tacoma 1,820,824 

Improvement  of  (Me  Pnget  Sound) i,  786;  iii,2214 

Improvement  of  Tacoma  Harbor i,  789;  iii,2219 

Q. 

Qnarantine  Island,  Honolulu  Harbor,  Hawaii,  reclamation  of i,  804;  ni,  2236 

Queenstown  Harbor,  Md.,  improvement  of i,  215;  ii,  1146 

Quinnipiac  River,  New  Haven,  Conn. ,  improvement  of i,  102, 964 

B. 

Bacooon  Greek,  N.  J.  y  improvement  of i,  189;  n,  1112 

Racine  Harbor,  Wis. : 

Bridge  (city)  across  Root  River i,827 

Improvement  of i,  619;  in,  1898 

Rainier,  Mount,  National  Park,  Wash.,  construction  of  road i,  857;  in,  2471 

Rainy  River,  Minn.,  bridge  at  Pithers  Point i,818 

Rainy  River  Bridge  Company,  bridge  of i,818 

Raisin  River,  Mien.  («e«  Monroe  Harbor) ,.  i,678;  iii,2001 

Ranald  (steamer),  wreck  of i,207;  n,  1134 

Rancocas  River,  N.  J.,  improvement  of i,  185;  ii,1107 

Range  and  position  finders.    See  Fortifications. 

Rappahannock  River,  Va.,  improvement  of i,241;  n,ll82 

Raritan  Bay  and  River,  N.  J.: 

Improvement  of  bay i,  162;  n,1054 

Improvement  of  Keyport  Harbor i,  163;  n,  1056 

Improvement  of  river i,  165;  n,1060 

Improvement  of  Shoal  Harbor i,  168;  ii,  1069 

Wreck  in  bay,  near  Lorillard i,174;  ii,1076 

Raymond,  Wash.,  bridge  across  Ellis  Slongh i,826 

Red  Hook,  Brooklyn,  N.  Y.,  harbor  lines i,814 

Red  Hook  channel,  New  York  Harbor,  N.  Y.,  improvement  of i,  151;  ii,  1034 

Red  Lake  and  Red  Lake  River,  Minn. : 

Improvement  of  (m«  Red  River  of  the  North) i,505;  ii,  1589 

Survey  of i,509;  ii,1593 

Red  River,  La.,  Ark.,  Tex.,  and  Ind.  T.: 

Cypress  Bayou  and  lakes  to  Jefferson,  Tex.,  improvement  of r,  455;  u,  1489 

Gauging  («m  Mississippi  River  Commission) ii^l2;  in,  2610, 2648 

Improvement  above  Fulton,  Ark i,456;  ii,  1490 

Improvement  below  Fulton,  Ai'k i,468;  ii,  1493 

Rectification  of  mouth  by  Mississippi  River  Commission i)  812;  ni,  2605 

Red  River  of  the  North,  Minn,  and  N.  Dak. : 

Improvement  of i,505;  ii,  1589 

Survey  of  Otter  Tail  Lake  and  River  for  reservoir  dam i,  509;  u,  1593 

Survey  of  Red  Lake  and  Red  Lake  River  for  reservoir  dam i,  509;  u,  1593 

Regulations  and  rules: 

For  navi^tion  of  canals i,  816 

For  opening  of  drawbridges 1,815 

Reservations,  public.    8u  Parks. 
Reservoirs: 

Big  Stone  Lake,  Minn.,  survey  for i,509;  ii,  1593 

Mississippi  River,  headwaters,  construction  of i,  499;  ii,  1581 

Mississippi  River,  headwaters^  operating  and  care i,  502;  n,  1584 

Otter  Tail  Lake  and  River,  Minn.,  survey  for i,  509;  n,  1593 

Red  Lake  and  Red  Lake  River.  Minn.,  survey  for i,509;  ii,1593 

Traverse  Lake,  Minn.,  survey  tor i,509;  n,  1593 

Washington  Aqueduct,  D.C i,836;  in, 2283 

Resolutions,  joint,  59th  Congress,  2d  session,  affecting  Corps  of  Engineers.,  ui,  2477 

Rices  Point,  Dulnth  Harbor,  Minn. ,  bridse  across  St.  Louis  Bay i,  826 

Richmond,  H.  A.  (schooner  b«rge) »  wredc  of i,635;  ni,  1934 

Richmond  Harbor,  Va. : 

Improvement  of  (8^«  James  River) i,245;  n,1188 

Wreck  in i,249;  n,1199 

Ridgefield,  Wash.,  bridge  across  Lake  River i,  827 

Ridgefield  Park,  N.  J.,  bridge  across  Overpeck  Creek i,  829 

Ridley  Creek,  Pa.,  bridge  near  Chester .i..^.^,,,^5^^^,4§^ 
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Rio  Grande  River,  Tex.,  examination  and  sarvey  for  waterway  to  MiasisBippi 
River  at  Donaldsonville,  La i,451 

Rivera  and  liarbora: 

Appropriations  for  operations  daring  the  past  year i,19 

Board  of  Engineers  for i,807;  in,  2241 

Board  of  Engi neers,  The i,  5, 865 

Bridges,  construction  and  alteration 1,816,819,828 

Bridges,  regulations  for  opening  of  draws .' i,  816 

En^eer  divisions i,20 

Estimate  of  appropriations  for i,  20 

Examinations  and  surveys,  under  act  of  March  2,  1907 i,  21 

Expenditures  during  the  past  vear i,19 

Harbor  lines,  establishment  of i,  814 

R^gfulations  for  navi^tion  of  canals i,  816 

Regulations  for  opening  of  drawbridges i,  815 

Status  of  works i,  19 

Structures  other  than  bridges,  permits  for  erection  of i,  829 

Structures  other  than  bridges,  permits  for  erection  of,  in  Porto  Rico i,  816 

Roads: 

In  Mount  Rainier  National  Park,  Wash i,  857;  in,  2471 

In  Yellowstone  National  Park i,856;  ni,2461 

Roanoke  River,  N.  0. : 

Bridge  near  Weldon i,816 

Improvement  of i,  261;  ii,  1218 

Roche  Harbor,  Wash.  («e«  Puget  Sound) 1,785,786;  m,2214 

Rockaway  Inlet,  N.  Y. : 

Examination  and  survey  from  Coney  Island  channel  to  Jamaica  Bay  via.   i,  148 
Wreck  in i,146;  ii,1020 

Rockhall  Harbor,  Md.,  improvement  of i,214;  ii,  1145 

Rockhaven,  N.  Dak.,  ice  harbor  {see  Missouri  River) i,  511;  n,  1595 

Hock  Hole  Creek,  Md.,  bridges  across i,827 

Rock  Island  Rapids,  Mississippi  River,  Iowa: 
See  also  Mississippi  River. 
Water-power  canal,  etc,  at i,830 

Rock  Island  (steamer),  wreck  of i,802;  iii,2232 

Rockland  Harbor,  Me.,  improvement  of i,  29, 885 

Rockport,  Mass. ,  construction  of  harbor  of  refuge  in  Sandy  Bay i,  47, 903 

Rock  River,  111.: 

Construction  of  canal  around i,637;  in,  1940 

Dams  at  Cam  and  Vandruffs  islands i,  830 

Lnprovement  of  pool  between  Locks  29  and  35,  Illinois  and  Mississippi 

Canal i,495;  ii,  1573 

Operating  and  care  of  canal  around i,495;  ii,  1572 

Romerly  Marsh,  Gra. ,  improvement  of  waterway  via i,  322;  ii,  1 295 

Rondout  Harbor,  N.  Y.,  improvement  of , i,  140;  ii,  1014 

Root  River,  Wis. : 

Bridge  at  Racine i,827 

Improvement  of  Racine  Harbor i,  619;  ni,  1898 

Roper,  John  L.,  Lamber  Company,  bridge  of i,823 

Rouge  River,  Mich.,  improvement  of i,676;  ni,2000 

Rough  River,  Ky. : 

Improvement  of i,582;  n,182D 

Operating  and  care  of  lock  and  dam i,  583;  n,  1820 

Rouna  Lake,  Mich.,  improvement  of  Charlevoix  Harbor i,  664;  iii,  1983 

Royalton,  Minn.,  bridge  across  Mississippi  River i,819 

Rules  and  regulations.    See  Regulations  and  rules. 

Rutland  Railroad  Company,  bridge  of 1,828 

S. 

Sabine  Lake,  Pass,  and  River,  Tex. : 

Examination  and   survey  for  waterway  to  Donaldsonville,  La.,  and  to 

Brazos  River i,451 

Improvement  of  mouth  of  river  and  of  channel  through  lake i,  421 ;  n,  1443 

Improvement  of  Sabine  Pass  Harbor i,  425;  ii,  1447 

Removal  of  water  hyacinths  in  river i,427;  ii,1450 

Saco  River,  Me, ,  improvement  of - i,  37, 892 
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Sacramento  lUyer,  Oal.: 

Bridge  near  Chico  Landing i,827 

Improvement  of i,  749;  in,  2168 

Improvement  of,  by  California  Debris  Com  mission,  with  report  on  future 
operations i,809;  m,  2253, 2262 

8ag  Harbor,  N.  Y.,  im{>rovement  at i,130;  ii,998 

Saginaw  River,  Mich.,  improvement  of i,  670;  iii,  1991 

8agmore  (schooner),  wreck  of i,  94, 954 

St  Clair  Oanal,  Lake,  and  River,  Mich. : 

Channels  in  waters  connecting  the  Great  Lakes,  examination  and  survey,   i,  698 

Channels  in  waters  connecting  the  Great  Lakes,  improvement  of i,  685; 

111,2007,2059 

Discharge  of  river  and  lake i,853;  iii,2457 

Improvement  of  canal,  with  special  report  on  second  channel...  i,  693;  in,  2041 

Operating  and  care  of  canal i,  694;  in,  2047 

Surveys,  etc  (see  Northern  and  Northwestern  Lakes) i,  842;  in,  2443, 2459 

Wrecks  in  lake  and  river i,698;  in,  2057 

St  Clair,  Malvina  (canal  boat),  wreck  of i,  146,  n,  1020 

St  Cloud  Electric  Power  Company,  dam  of -. i,  829 

St  Croix  Lake  and  River,  Wis.  and  Minn.,  improvement  of i,  503;  u,  1587 

St  Francis  River,  Ark.: 

Gauging  (see  Mississippi  River  Commission) i,  812;  in,  2610, 2648 

Improvement  of i,484;  n,  1531 

St  George  Sound,  Fla.    See  Carrabelle  Harbor. 

St.  George,  Staten  Island,  N.  Y.,  harbor  lines  at  ferry  terminal i,814 

St  Johns  River,  Fla. : 

Harbor  lines  at  Hogans  Creek,  Jacksonville i,815 

Improvement  at  Jacksonville i,  329;  n,  1309 

Improvement  between  Jacksonville  and  the  ocean i,  328;  n,  1 305 

Improvement  between  Jacksonville  and  Palatka,  including  Orange  Mills 

flats 1,329;  n,  1309 

Improvement  of  Volusia  bar,  and  between  Volusia  bar  and  Lake  Monroe,  i,  330; 

n,  1310 

Removal  of  water  hyacinths i,346;  ir,1333 

Wreck  near  Pilot  Town  range  beacon. . .'. i,  347 

St  Jones  River,  Del.,  improvement  of i,  203;  n,  1129 

St  Joseph,  Mo.,  improvement  of  Missouri  River  at i»511;  ii,1595 

St  Joseph  Harbor  and  River,  Mich. : 

Dam  near  Berrien  Springs' i,  830 

Improvement  of  harbor i,  640;  in,  1947 

Improvement  of  river i|642;  ni,1948 

St  Lawrence  River,  N.  Y. : 

Cape  Vincent  Harbor,  improvement  of i»  731 ;  in,  2125 

Di 8chan?e  of i,  853 ;  in,  2457 

Ogdensburg  Harbor,  improvement  of i,  732;  in,  2127 

Ogdensbuiv  Harbor,  wreck  in 1,733;  ni,2129 

Thousand  Laland  Park,  examination  and  survey i,  738 

St  Louis,  Mo.: 

Improvement  of  Mississippi  River  between  mouths  of  Missouri  and  Ohio 

nvers i,487;  ii,1539 

Survey  for  14-foot  waterway  from  the  Gulf  to,  and  thence  to  Lockport 
(Chicago),  111.,  including  report  on  water  power  and  land  drainage.  ..  i,634, 

812;  111,1933,2657 

St.  Louis  Bajjr  and  River,  Minn,  and  Wis.    See  Duluth  Harbor. 

St  Marys  River  and  St  Marys  Falls  Canal,  Mich.: 

Channels  in  waters  connecting  the  Great  Lakes,  examination  and  survey,  i,  698 

Channels  in  waters  connecting  the  Great  Lakes,  improvement  of i,  685; 

111,2007,2059 

Commercial  statistics i,690;  m,  2016, 2059 

Connecting  waters  between  Lakes  Superior  and  Huron,  supplemental  sur- 
vey report,  with  estimate,  etc.,  in  re  new  lock  at  the  falls i,  698 

Discharge  of  river i,  853 ;  in,  2457 

Improvement  of  Hay  Lake  and  Neebish  channels i,  691 ;  in,  2036, 2059 

Improvement  of  river  at  the  falls i,687;  iii,2009,2059 

Operating  and  care  of  canal i,  690;  in,  2012 

Surveys,  etc.  {see  Northern  and  Northwestern  Lakes) i,  842;  in,  2443, 2459 

St  Michael  Canal,  Alaska: 

Examination  and  survey i,  80^ 

Improvementof .L^ia'^izea.'^^,801;  iu,2231 
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8t  Paul,  Minn.: 

See  also  Mississippi  River. 

Brid^  across  Mississippi  River  to  Fort  Snelling i,  861 ;  rn,  2476 

Gauging  Mississippi  River  at i,  510;  ii,  1593 

St  Paul,  Va.,  bridge  across  Clinch  River 1,817 

St  Peters  River,  Minn.    See  Minnesota  River. 

Bt  Tammany  Parish,  La.,  bridge  of i,  826 

Sakonnet  Harbor,  R.  I.,  improvement  of i,  81, 938 

Sakonnet  River,  R.  I. ,  improvement  of i,  82, 940 

Salem  County,  N.  J.,  bridge  of i,829 

Salem  Creek,  N.  J.,  oridge  at  Course  Landing i,829 

Salem  River,  N.  J.,  improvement  of i,  191;  n,  1113 

Salmon  Bay,  Wash.    See  Paget  Sound-Lake  Washington  waterway. 

Salmon  Creek,  N.Y.  (<«  Pultneyville  Harbor) i,727;  in,  2117 

Sampa warns  Point,  N.  Y.,  wreck  off i|145;  n,  1019 

Sampit  River,  S.  C: 

Harbor  lines  in  Geoiigetown  Harbor i,  815 

Improvement  of  Georgetown  Harbor  {see  Winyah  Ba;^) i,  294;  n,  1258 

San  Antunio  Bay,  Tex. : 

Examination,  etc.,  for  waterway  from  the  Rio  Grande  to  Miasissippi  River, 

via 1,451 

Improvement  of    channel  from  Aransas  Pass-Pass  Cavallo  channel  to 

Victoria,  on  Guadalupe  River,  via i,  443, 444;  ri,  1472, 1473 

Survey  of  channel  from  Aransas  Pass  to  Victoria  and  Cuero,  on  Guadalupe 

River,  via i,451 

San  Antonio  estuary,  Cal.    See  Oakland  Harbor. 
Sand  beach  (Harbor  Beach),  Mich.: 

Improvement  of  harbor  of  refuge i,  674;  in,  1994 

Water  levels i,864;  in,2456,2456 

Wreck  in  Lake  Huron  near i,698;  in,  2057 

Sanders,  H.  Shelby,  bridge  of i,828 

San  Diego  Harbor,  Cal. : 

Defenses  of i,5 

Improvement  of i,733;  in,2131 

Sandusky  Harbor,  Ohio,  improvement  of i|701;  in,  2067 

Sandwich  Islands.    See  Hawaiian  Islands. 

Sandy  Bay,  Cape  Ann,  Mass. ,  construction  of  harbor  of  refuge i,  47, 903 

Sandy  Hook  Bay,  N.  J.,  examination  for  breakwater  at  Atlantic  Highlands...  i,  175 
Sandy  Lake,  Minn.: 

Construction  of  reservoir  dam -...1,499;  n,  1581 

Operating  and  care  of  reservoir  dam *i,502;  n,  1584 

San  Francisco  Bay  and  Harbor,  C^^al. : 

Bridge  across  bay  at  Dumbarton  Point i,823 

Bridge  across  Newark  Slough  near  Potrero  ( Dumbarton )  Point i,  821 

Defenses  of i,5 

Engineer  depot  at  Fort  Mason i,  15, 1 7, 875 

Improvement  of  Oakland  Harbor i,740;  in,2141 

San  Gabriel  ( Los  Angeles )  River,  Cal. ,  bridge  at  Long  Beach i,  829 

Sanitary  District  of  Chicago,  111.,  application  to  reverse  flow  of  Calumet  River,  i,  631 
San  Jacinto  River,  Tex. ,  improvement  of  (see  Galveston  ship  channel) .  i,  434;  n,  1461 
San  Joaquin  River,  Cal. : 

Improvement  of i,  743;  in,  2144 

Improvement  of,  by  California  Debris  Commission i,  809;  in,  2263 

Improvement  of  Stockton  and  Mormon  channels i,  744;  in,  2146 

San  Juan  Harbor,  P.  R. : 

Defenses  of i,  12, 15 

Improvement  of i,  806;  in,  2239 

San  Leandro  Bay,  Cal.    See  Oakland  Harbor. 

San  Luis  Obispo  Harbor,  Cal.,  improvement  of i,  738;  ni,  2138 

San  Pablo  Bay,  Cal.,  improvement  of i,  742;  ni,  2143 

San  Pedro  Bay  and  Harbor,  Cal. : 

Construction  of  deep-water  harbor i,735;  ni,2133 

Improvement  of  Wilmington  inner  harbor,  including  removal  of  wreck. .  i,  736; 

in,  2135 

San  Pedro,  Los  Angeles  and  Salt  Lake  Railroad  Company,  bridges  of i,  823, 829 

San  Rafael  Creek,  Cal.,  bridge  across i,820 

Santee  River,  S.  C.,  improvement  of i,  297;  n,  1260 

Sarah  plantation,  La.,  bridge  across  Bayou  Teche i,  827 
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Saraaota  Bay,  Fla.,  improveinent  of i,338;  ii,  1321 

Sasanoa  River,  Me.,  improvement  of i,  31, 888 

Sassafras  route,  Chesapeake  and  Delaware  Canal,  examination  of i,  228 

Saugatuck  Harbor,  Mich.,  improvement  of i,  645;  in,  1 952 

Saugatuck  River,  Conn.,  improvement  of i,  116, 978 

Saugerties  Harbor,  N.  Y.,  improvement  of i,  139;  ii,  1012 

Saugos  River,  Mass.    See  Lynn  Harbor. 

Sauk  Rapids,  Mississippi  River,  Minn.,  dam  at i,830 

Sauk  Rapids  Water  Power  Company,  dam  of i,  830 

Sauk  River,  Wis.  {aee  Port  Wa'shington  Harbor) i,  616;  m,  1892 

Sault  Ste.  Marie,  Mich.    See  St.  Marys  River. 
Sausal  Creek,  CiiL    See  Oakland  Harbor. 
Savannah  Harbor  and  River,  Ga. : 

Bridge  at  Savannah i,  829 

Defenses  of i,  6 

Improvement  of  harbor,  including  dredge  construction i,  305;  n,  1106, 1271 

Improvement  of  river  above  Augusta i,  310;  ii,  1282 

Improvement  of  Hver  between  Augusta  and  Savannah i,  308;  u,  1279 

Improvementof  waterway  to  Beaufort,  S.  C.  («j«Savannah  Harbor) .  i,  305 ;  n,  1271 

Improvement  of  waterway  to  Fernandina,  Fla i,  322;  ii,  1295 

Wreck  in  harbor,  opposite  Quarantine i,  327;  ii,  1302 

Saybrook  Harbor,  Conn.    See  Connecticut  River. 

Sayville,  N.  Y.,  improvement  of  Browns  Creek i,  135;  ii,  1004 

Schodack  Creek,  N.  Y.,  improvement  at  mouth  (see  Hudson  River). .  i,  138;  ii,  1006 

School  of  Application,  Engmeer,  buildings  for ^. i,  859, 860;  in,  2473 

Scituate  Harbor,  Mass.,  improvementof i,  67,921 

Scott  Point,  Tennessee  River,  Ala.,  lock  and  dam  at  Hales  bar i,  528;  n,  1628 

Scuppemong  River,  N.  C,  improvement  of i,  263;  ii,  1222 

Seaboard  Air  Line  Railway  Company,  bridge  of i,  829 

Seacoast  defenses.    See  Fortifications. 
Searchlights.    See  Fortifications. 
Seattle,  Wash.: 

Bridge  across  East  and  West  waterways  of  Elliott  Bay i,  822 

Harbor  lilies i,  815 

Improvement  of  Puget  Sound-Lake  Washington  waterway i^  791 ;  in,  2221 

Seattle  Electric  Company,  bridge  of i,  822 

Sea  Wall  (tugboat),  wreck  of i,146;  ii,  1021 

Sea  walls.    See  Fortifications. 

Sebewaing  River,  Mich.,  inaprovement  of i,  672;  in,  1993 

Secretary  Creek  (Warwick  Kiver),  Md.,  improveuioiit  uf i,  220;  n,  1152 

Seekonk  ( Pawtucket)  River,  R.  I.,  improvement  of i,  83,  VHO 

Sewell  Point,  Hampton  Roads,  Va.,  wreck  off i,  262;  n,  1219 

Shadle  &  Auchmuty,  Messrs.,  bridge  of i,  824 

Shallotte  River.  N.  C,  improvement  of i,287;  ii,1252 

Sharp  (tugboat),  wreck  of i,  145;  ii,  1019 

Shaws  Cove,  New  L6ndon,  Conn.    See  New  London  and  Thames  River. 

Shears,  The,  Delaware  Ba^,  Del.,  construction  of  harbor  of  refuge...  i,  184;  ii,  1103 

Sheboygan  Harbor  and  River,  Wis.,  improvement  of i,  614 ;  ui,  1889 

Shenango  No.  1  (car  ferry),  wreck  of i,  716;  in,  2096 

Shepherdstown,  W.  Va.,  bridge  across  Potomac  River i,  819 

Sheridan  statue,  Washington,  D.  C i,841;  iii,2299 

Shilshole  Bay,  Wash.    See  Pufi;et  Sound-Lake  Washington  waterway. 

Shinnecock  and  Peconic  Canal,  N.  Y.,  bridge  across i,828 

Ship  Island  Harbor  and  Pas9,  Miss.  : 

Examination  and  survey  of  pass,  and  of  channel  to  Gulfport  and  an- 
chorage basin  thereat i,  395 

Improvement  of  pass  and  channel  to  Gulfport i,  390;  ii,  1392 

Shoal  Harbor,  N.  J.,  improvement  of i,168;  ii,1069 

Shooters  Island,  Newark  Bay,  examination  and  survey  for  channel  north  of.  i,  175 

Short  Creek,  Ala.,  bridge  across  Locust  Fork,  Black  Warrior  River,  near i,  824 

Shreveport,  Jjbl.  : 

Improvement  of  Cypress  Bayou i,  455;  ii,  1489 

Improvement  of  Red  River i,4n8;  n,1493 

Shrewsbury  River,  N.  J.,  improvementof i,  171;  ii,1073 

Silver  Springs  Ru'h,  Fla.,  improvementof  (^e^Oklawaha  River) i,331;  n,1312 

Sinepuxent  Bay,  Md.,  bridge  at  Ocean  City i,  825 

Sioux  City,  Iowa  (see  Missouri  River) -  - .  -  i,  511;  u,  1595 

•"              ^  ''  uigrtizea  Dy  v_j  v^\>p^i%^ 

BNO  1907 IV 


L  INDEX. 

Sioux  River,  S.  Dak.,  ice  harbor  at  Sioux  City,  Iowa t,  511 ;  n,  1595 

Sites  for  fortificationa.    See  Fortifications. 

Siuslaw  River,  Ore«.,  improvement  at  mouth i,  755;  in,  2163 

Sixmile  Island,  Al%heny  River,  Pa.,  lock  and  dam i,  548, 549;  ii,  1699, 1703 

Skagit  Bay,  Wash.  (««  Swinomish  Slough) i,796;  in,2224 

Skagit  Ck)unty,  Wash.,  bridge  of i,825 

Skaffit  River,  Wash. ,  improvement  of  {see  Puget  Sound) i,  785;  in,  2214 

Skiaaway  Narrows,  Ga..  improvement  of i,323;  ii,  1297 

Slack-water  systems.    See  Canals  and  Waterways. 

Slidell,  La.,  bridge  across  Bayou  Vincent i,  826 

Smith  Creek,  N.  C: 

Bridge  at  Oriental i,824 

Wreck  near  Oriental i,288 

Smith  Creek,  Va.,  wreck  in i,263;  n,1219 

Smyrna  River,  Del.,  improvement  of i»205;  n,1131 

Snake  Hill,  N.  J.,  bridge  across  Hackensack  River i,  827 

Snake  River,  Idano,  Or^..  and  Wash.,  improvement  of i,  759;  iii,  2168 

Snelling,  Fort,  Minn.,  bridge  across  Mississippi  River  to  St.  Paul ...  i,  861;  m,  2475 
'  Snohomish  River,  Wash. : 

•      Bridge  at  Everett i,821 

Improvement  of  (m6  Puget  Sound) i,785;  in,2214 

Improvement  of  Everett  Harbor i|794;  iii,  2223 

Snoqualmie  River,  Wash.,  improvement  of  («e«  Puget  Sound) i,785;  in,  2214 

Soda  (Sodo)  Lake,  La.    See  Cypress  Bayou. 

Somers  Cove,  Md.,  improvement  of  Crisfield  Harbor i,  227;  n,  1161 

Somers  Point,  N.  J.,  bridge  across  Great  Egg  Bay i,  823 

Sonoma  Creek,  Cal.,  bridge  across i,820 

Sorrel  Bayou,  La.    See  Plaquemine  Bayou. 

Sorrell  plantation.  La.,  bridge  across  Bayou  Teche  .^ i,827 

Southampton  County,  Va. ,  bridge  of i,  823 

South  and  Western  Railroad  Company: 

Bridges  across  Clinch  River.  Va i,  817 

Bridge  across  North  Fork  of  Holston  River,  Tenn i,817 

Bridge  across  South  Fork  of  Holston  River,  Tenn i,817 

South  At&intic  States,  removal  of  water  hyacinths  from  Florida  waters,  i,  346;  n,  1333 

South  Branch,  Chicago  River,  111.    See  Chicago  Harbor  and  River. 

South  Branch,  Penobscot  River,  Me.,  examination  and  survey  at  Frankfort.. .    i,  43 

South  Branch,  Shrewsbury  River,  N.  J.,  improvement  of if  171 ;  n,  1073 

South  Chicago  Harbor,  111.  {$ee  Calumet  Harbor) i,  628;  ni,  1924 

South  Creek,  N.  C,  bridge  near  Aurora i,  820 

Southern  Branch,  Elizabeth  River,  Va. : 

Improvement  of  Norfolk  Harbor  and  its  approaches,  including  Hospital 

Point 1,250;  n,1201 

Improvement    of    waterway     to     Albemarle    Sound,    via     Currituck 

Sound 1,258;  n,1213 

Improvemeut  of  waterway  to  sounds  of  North  Carolina,  via  Pasquotank 

River 1,268;  ii,  1212 

Southern  Pacific  Company: 

Bridge  across  Newark  Slough,  Cal 1,821 

Bridge  across  San  Francisco  Bay,  Cal i,823 

Southern  Railway  Company,  bridges  of i,  821, 824 

South  Fork,  Cumberland  River,  Ky.,  improvement  by  Cumberland  River 

Improvement  Company i,522;  n,1613 

South  Fork,  Forked  Deer  River,  Tenn.    See  Forked  Deer  River. 

South  Fork,  Holston  River,  Tenn.,  bridge  near  Ringsport i,  817 

South  Fork,  Kentucky  River,  Ky.,  bridge  at  Beatty ville i,  821 

South  Haven  Harbor,  Mich.,  improvement  of i,  643;  m,  1950 

South  Hero  Island  channel  (The  Gut),  Lake  Champlain,  Vt.: 

Bridge  across i,828 

Lnprovement  of i,71 

South  Kingston,  R.  I.    See  Point  Judith  Harbor  and  Pond. 

South  Menominee  Canal,  Milwaukee,  Wis. ,  bridge  across i,  824 

South  Norwalk  Harbor,  Conn. : 

Examination  and  survey i,  118 

Improvement  of  («e«  Norwalk  Harbor) '. 1,111,975 

South  Pass,  Mississippi  River: 

Examinations  and  surveys i,399;  ii,  1412 

Maintenance  of  channel -aiiiiQi:^tiy.  i,400;  ii,1413 

Southporti  Conn.,  improvement  of  harbor i,  114, 977 
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Southport,  Me,,  bridge  of  town  of ,  actosb  Deckers  Gove i,827 

SonthQuay,  Va.,  bridge  across  Blackwater  River i,823 

South  River,  N.  J.: 

Examination  and  survey  of  old  mouth  of i,  175 

Improvement  of i,  166;  n,1063 

Southwest  Baltimore,  Md.,  improvement  of  harbor  of ii  211 ;  ii,  1142 

Southwest  Pass,  Mississippi  River,  La.,  improvement  of i,  396;  n,  1400 

Spooner,  M.  A.,  dam  across  Mississippi  River  at  fiemidji,  Minn i,830 

Springdale,  Pa.: 

(instruction  of  lock  and  dam  in  Allegheny  River i,  548;  n,  1699 

Operating  and  care  of  lock  and  dam  in  AUeghen v  River i,  549;  u,  1703 

Spring  Garden,  Baltimore,  Md.,  improvement  of  harbor  at i,  211;  n,  1142 

Springhill,  Pa.,  bridge  across  Cheat  River i,826 

Spuyten  Duyvil  Creek,  N.  Y.  («ce  Harlem  River) i,133;  n,  1001 

Squan  (Manasquan)  River,  N.  J.,  improvement  of i,  173;  ii,  1 076 

Stamford  Harbor,  Conn.,  improvement  of 1,113,976 

Starbuck  Island,  Hudson  River,  N.  Y. ,  harbor  lines i,  814, 815 

Starnes  Bend,  Clinch  River,  Va.,  bridge  near i,818 

Statenlsland,  N.  Y.: 

See  aUo  Staten  Island-New  Jersey  channel. 

Harbor  lines  at  St.  Georae  ferry  terminai r,814 

Improvement  of  Lemon  Creek i,  158;  n,  1050 

Staten  Island-New  Jersey  channel: 

Examination  for  channel  from  Kill  van  Eull  north  of  Shooters  Island 

to  near  Comer  Stake  light,  including  reef  at  Beigen  Point  light i,  175 

Improvement  of 1,157,158;  ii,  1048 

Wreck  in  Kill  van  Kull i,174;  ii,1077 

Staten  Island  Sound  (Arthur  Kill),  N.  Y.  and  N.  J.    See  Staten  Island-New 
Jersey  channel. 

Statistics  of  commerce,  Sault  Ste.  Marie  canals,  Mich i,  690;  ui,  2016, 2059 

Statues,  memorials,  etc. : 

In  public  grounds,  Wa8hinfi;ton,  D.  C i,841;  in,2299 

Monument  marking  birthplace  of  George  Washington 1^841;  iii,  2299 

Monument  on  Kings  Mountain  battie  ground,  S.  C i,861 

Monument  to  Gen.  Hugh  Mercer i,841;  iu,2299 

Monument  to  memory  of  soldiers  who  fell  in  the  battle  of  New  Orleans. .  i,  862 

Tablet  to  Abraham  Lmcoln i,841;  iii,2299 

Statutes  of  59th  Congress,  2d  session,  affecting  Corps  of  Engineers iii,  2477 

Steamboats,  etc.    See  Dredge  boats  and  Wrecks. 

Steuben,  General  Baron  von^  statue  of i,841;  in,  2299 

Stilaguamish  River,  Wash.,  improvement  of  (9ee  Puget  Sound) i,  785;  iii,  2214 

Stillwater  Harbor,  Minn.  (»ee  St  Croix  River) i,503;  n,1587 

Stockbridge  Landing,  Lake  Winnebago,  Wis.  (see  Fox  River) i,  622;  in,  1907 

Stockton  Channel,  San  Joaquin  River,  Cal.,  improvement  of i,  744;  m,  2146 

Stones  Ferry,  Tombigbee  River,  Ala.,  bridge  at i,818 

Strong,  Eliza  H.  (steamer),  wreck  of i,698;  ni,2057 

Structures,  bridges  and  other,  erection  of.    See  Buildings,  Piers,  and  Rivers 
and  harbors.  * 

Sturgeon  Bay,  Wis.,  bridge  across,  at  Sturgeon  Bay i,829 

Sturgeon  Bay  and  Lake  Michigan  Canal,  Wis. : 

Improvement  of,  including  harbor  of  refuge i,608;  in,  1874 

Operating  and  care : i,610;  in,  1880 

Stui]geon  Bay  Brid^  Company,  bridge  of i,829 

Subic  Bay,  Philippine  Islands,  defenses  of i,  11, 12, 15 

Submarine  defense.    See  Fortifications. 

Suffolk  County,  N.  Y.,  bridgeof i,828 

Sullivan  Falls  Harbor,  Me.,  improvement  of 1,2.3,880 

Sullivan  River,  Me.,  improvement  of  Sullivan  Falls  Harbor i,  23, 880 

Sulphur  River,  Ark.  and  Tex. ,  improvement  of i,  457;  ii,  1491 

Sumpawanus  (Sampawams)  Point,  N.  Y.,  wreck  off i,  145;  ii,  1019 

Sumpwams  (Sampawams)  Point,  N.  Y.,  wreck  off i,  145;  ii,  1019 

Sunflower  County,  Miss.,  brid^of i,817 

Sunflower  River,  Miss.    See  Big  Sunflower  River. 
Sunken  craft.    See  Wrecks. 
Superior  Bay  and  Harbor,  Wis.: 

Bridges  acroBB  St.  Louis  Bay 1,824,826 

Examination  and  sorvev ,.,-«, ^ i,603 

Improvementof ; 5Jlf£'I  i,586;  n,i827 
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Superior  Lake: 

Su  oho  Northern  and  Northwestern  Lakes. 

Commercial  statistics,  Sanlt  Ste.  Marie  canals,  Mich z,690;  in,2016,2Q59 

Improvement  and  care  of  waterway  tQ  Keweenaw  Bey i,597, 599;  ii,  1858 

Sarvey  of  connecting  waters  between  Lake  Huron  and,'  supplemental 
report)  with  estimate,  etc.,  in  re  new  lock  at  St  Marvs  Falls  Canal, 

Mich '. 1,098 

Water  levels  and  discharges 1,853,854;  m, 2455, 2466, 2457 

Supervision  of  New  York  Harbor,  N.  Y i,808;  ni,2245 

Surface  levels.    See  Gaujging. 

Sui^insville,  Tenn.,  bridge  across  Holston  River 1,823 

Surveys: 

Of  Northern  and  Northwestern  Lakes i.  842, 848, 852, 853;  m,  2443, 2459 

Of  rivers  and  harbors,  under  act  of  March  2,  1907 •. ..     i,  21 

Susquehanna  Power  Company,  dam  of x,  830 

Susquehanna  River,  Md. : 

Bridge  at  Havre  de  Grace i,  828 

Dam  near  Conowingo i,  830 

Improvement  of i,  213;  ii,  1144 

Suwanee  County,  Fla. : 

Bridge  across  Suwanee  River  at  Branford i,820 

Bridge  across  Suwanee  River  at  Luray  ville i,  822 

Suwanee  River,  Fla. : 

Bridge  at  Branford i,820 

Bridge  at  Lurayville i,822 

Lnprovementof i,343;  ii,  1328, 1330 

Swansboro,  N.  C,  improvement  of  waterway  to  New  River  and  Beaufort..  i,277, 

279;  II,  1236 

Swedback,  £.  J.,  dam  across  Mississippi  River  at  Bemidji,  Minn i,830 

Swinomish  Slough,  Wash.: 

Bridge  near  La  Conner i,825 

Improvement  of i,  796;  iii,  2224 

Improvement  of  (see  Puget  Sound) i,  785;  in,  2214 

Synepuxent  (Sinepuxent )  Bay,  Md. ,  bridge  at  Ocean  City i,  825 

T, 

Tacoma  Harbor,  Wash. : 

Bridge  across  City  waterway  (dty  bridge) i,824 

Bridges  across  Puyallup  River 1,820,824 

Improvement  of i,789;  iii,2219 

Tail  Point  lights  Green  Bay,  Wis.,  wreck  near x,  624;  iii,  1915 

Tallahatchie  River,  Miss.,  improvement  of i,  469, 470;  ii,  1509, 1510 

Tampa  Bay  and  Harbor,  Fla. : 

Bridge  across  Hillsboro  Bay  at  Tampa i,822 

Bridge  across  inlet  of  Hillsboro  Bay  near  Tampa i,  824 

Defenses  of i,  6 

Harbor  lines  in  Hillsboro  River i,815 

Improvement  of  bay i,  340;  n,  1324 

Improvement  of  Hillsboro  Bay  and  River i|341;  ii,lS26 

Wrecks  in  Hillsboro  River w 1,847 

Tampa  Northern  Railroad  Company,  bridges  across  Hillsboro  Bay  and  River, 
Fla 1,824 

Tampa  Terminal  Company,  bridge  of i,  " 

Tanana  River,  Alaska,  wreck  at  Chena i,802;  ni,  ^ 

Tar  River,  N.  C: 

Examination  and  survey i,288 

Improvement  of i,265;  n,1224 

Tarry  town  Harbor,  N.  Y.  ^  improvement  of i,  143;  n,  1017 

Taunton  River,  Mass. : 

Improvement  of i,  81, 939 

Lnprovementof  Fall  River  Harbor i,  86, 944 

Taylora  Bayou,  Tex.    See  Sabine  River  and  Port  Arthur  Canal. 

Tcnefuncte  River,  La.,  improvement  of i|411;  n,1433 

Tchula  Lake,  Miss.,  improvement  of 1,469,472;  n,  1511 

Teche  Bayou,  La. : 

Bridge  at  Bayside  plantation,  near  Jeanerette i,  828 

Bridges  at  Saraband  Sorrell  plantations -^-.--.  i,827 

Examination  and  survey  of  waterway  from  Franklin  to  Mermen&u^lM 
Rio  Grande-Mississippi  RiTBT  waterway) i,451 


Teche  Bayon— Continaed. 

Improvement  of i|407;  n,  1428 

Improvement  of  waterway  from  Franklin  to  Mennentau i,  415;  ii,  1437 

Removal  of  sonken  logs i,409;  ii,1430 

Removal  of  water  hyacinths i,427;  n,1450 

Telegraph  line,  Government,  Washington,  D.C i,  841;  m,  2299 

Tennessee  River: 

Bee  Tree  shoals,  Ala.,  improvement  of i,528;  n,1880 

Chattanooga,  Tenn.,  improvement  ahove i,  526;  n,  1621 

Chattanooga,  Tenn.,  to  Kiverton,  Ala.,  improvement  from i,  528;  ii,  1626 

Colbert  shoals,  Ala.,  improvement  of i,528;  ii,  1630 

Gauging  (tee  Mississippi  River  Commission ) i»  812;  iir,  2610, 2648 

Hales  OBLT  (near  Scott  Point)  lock  and  dam,  construction  of i,  528;  ii,  1628 

Muscle  Shoals  Canal,  Ala.,  operating  and  care 1,531;  u,1639 

Riverton,  Ala.,  improvement  below 1,530;  n,  1684 

Wreck  at  Florence,  Ala i,536;  n,1662 

Tensas  River,  La.,  improvement  of 1,463,465;  n,1503 

Terraceia  Cut-off ,  Fla.  (m«  Manatee  River) i,339;  n,1322 

Terry,  Mont.,  bridge  across  Yellowstone  River i,817 

Texas  City  Harbor,  Tex.,  improvement  of  channel  to  Galveston i,  433;  n,  1459 

Texas,  State  of: 

Examinations  and  surveys  of  inland  waterways  along  coast,  and  thence 

to  Mississippi  River i,451 

Improvement  of  inland  waterways  along  coast i,  443;  ii,  1471 

Removal  of  water  hyacinths  from  waters  in i,  427;  n,  1450 

Thames  River,  Conn. : 

Bridge  (city )  across  Winthrop  Cove,  New  London  Harbor i,  828 

Bridge  (railroad)  across  Winthrop  Cove,  New  London  Harbor i,  824 

Examination  to  Allyns  Point i,  118 

Examination  of  New  London  Harbor i,117 

Improvement  of i,  96, 958 

Improvement  of  New  London  Harbor i,  96, 956 

The  Board  of  Engineers i,5,865 

The  Gut  (between  North  and  South  Hero  islands),  Lake  Champlain,  Vt: 

Bridge  across i,828 

Improvement  of i,  71 

Thousand  Island  Park,  St.  Lawrence  River,  N.  Y.,  examination  and  survey. . .  i,  733 

Threemile  Rapids,  Columbia  River,  Oreg.  and  Wash.,  improvement  at i,  762; 

111,2171 

Three  Sistere  (schooner),  wreck  of i,263;  n,1219 

Thrompe  Point,  Lake  Champlain,  Vt,  bridge  across  "The  Gut*' i,  828 

Thunder  Bay  Harbor  and  River,  Mich.,  improvement  of i,  669;  in,  1990 

Thunder  Bay  Island  light-house,  Mich. ,  wreck  near i,  698;  in,  2058 

Tick&iw  River,  La.,  improvement  of,  including  tributaries i,  412;  ii,  1434 

Tillamook  Bay  and  bar,  Oreg.,  improvement  of,  including  dredge  construc- 
tion   1,757,758;  in,  2166, 2168 

Tinicum  Island,  Delaware  River,  wreck  near i,  185;  ii,  1103 

Tiverton,  R.  I.    See  Sakonnet  River. 

Tolay  Creek,  Cal.,  bridge  across i,820 

Toledo  Harbor,  Ohio: 

Bridge  (city)  across  Maumee  River i,  824 

Improvement  of i,  609 ;  in,  2061 

Wreck  off i,716;  ni,2096 

Tombigbee  River,  Ala.  and  Miss. : 

Bridge  at  Stones  Ferry,  Ala i,818 

Columbus  to  Walkers  Bridge,  Miss.,  improvement  from i,  381 ;  ii,  1378 

Demopolis,  Ala.,  improvement  below i,  376, 378;  ii,  1372, 1376 

Demopolis,  Ala.,  to  Columbus,  Miss. ,  examination  and  survey i,  395 

Demopolis,  Ala.,  to  Columbus,  Miss.,  improvement  from i,380;  ii,  1377 

Tonawanda  Harbor,  N.  Y.,  improvement  of i,  725;  in,  2112 

Tonnage,  Sault  Ste.  Marie  canals,  Mich i,690;  in,  2016, 2059 

Torpedoes.    See  Fortifications. 

Town  River,  Mass.,  improvement  of i,  65, 920 

Traceys  Creek,  Md.,  bridge  near  Tracevs  Landing i,827 

Traceys  Landing,  Md.,  bridges  across  Traceys  and  Rock  Hole  creeks,  near ...   i,  827 
Trail  Creek,  Ind. : 

Bridge  at  Michigan  City i,822 

Improvement  of  Michigan  City  Harbor j^i  q  i  ^ . .  i,  632;  in,  1930 
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Timppe  Biver,  Md.  («ee  La  Trappe  River) 1,222  n,  1154 

Tispe,  fish: 

In  Pi:4i^t Sound,  Wash.,  inflpectioQ,  etc,  of i,787;  ni,2217 

Permits  for  construction  of i,829 

Traverse  Lake,  Minn.,  survey  of i,609;  n,1593 

Trent  River,  N.  0.: 

Bridges  at  PoUoksville , i,  822, 823 

Improvement  of i,270;  n,  1229 

Trinity  River,  Tex.: 

Bridge  of  Beaumont,  Sour  Lake  and  Western  Railway  Company  across. .  i,  820 

Improvement  above  mouth i,  454 ;  n,  1486 

Improvement  of  mouth 1,436,438;  ii,1466 

Trojan  (steamer),  wreck  of i,  94, 953 

Troops,  engineer  equipment  of 1,18,869,873,875 

Troy,  N.  Y.: 

Su  aiao  Hudson  River. 

Harbor  lines  in  Hudson  River 1,814,815 

Wreck  at i,147;  n,1022 

Tryon,  Thomas  (canal  boat) ,  wreck  of i,  146;  ii,  1020 

Tuckerton  Creek,  N.  J.,  improvement  of I|1W;  ii,  1116 

Tug  Fork,  Big  Sandy  River,  W.  Va.  and  Ky.: 

Bridge  at  Williamson,  W.  Va i,819 

Improvement  of i,565;  n,  1771 

Tunnels,  Chicago  River,  alteration  of i,627;  iii,  1922 

Turners  Cut,  N.  C,  waterway  via i,258;  n,1212 

Turtle  Bayou,  Tex.,  improvement  of i,436 

Turtle  Cove,  Tex.: 

Improvement  of  channel  from  Aransas  Pass  to  Corpus  Christi,  via . .  i,  443, 445; 

n, 1473 
Survey  of  channel  from  Aransas  Pass  to  Corpus  Christi,  via i,  451 

Turtle  River,  Ga.    See  Brunswick  Harbor. 

Tusler,  Mont,  bridge  across  Yellowstone  River i,817 

Tuthill,  Fannie  (tug),  wreck  of i,698;  in,  2057 

Twelvemile  Bayou,  La.    See  Cypress  Bayou. 

Twelvemile  Creek,  Fla.  (we  Orange  River) i,336;  ii,1318 

Twin  rivers,  Wis.    See  Two  Rivers  Harbor. 

Two  Harbors,  Minn.,  improvement  of  Agate  Bay i,  585;  n,  1825 

Two  Rivers  Harbor,  Wis: 

Harbor  lines  in  East  Twin  River i,815 

Improvement  of i|612;  ni,1884 

Tyaskin,  Md.    See  Tyaskin  Creek. 

Tyaskin  (Wetipquin)  Creek,  Md.,  improvement  of i,224;  n,1166 

U. 

Union  Lake.  Wash. ,  improvement  of  waterway  via i,  791;  in,  2221 

Union  Parish,  La.,  bridge  of i,821 

Union  River,  Me.,  improvement  of i,  24, 881 

Urbana  Creek,  Va.,  improvement  of i,243;  n,1185 

Utica,  111.,  bridge  of  town  of 1,825 

V. 
Vancouver,  Wash.: 

See  dUo  Columbia  River. 

Bridge  across  Columbia  River  and  Oregon  Slough i,  817 

Bridge  across  (Columbia  Slough i,  824 

Vandruffs  Island,  Rock  River,  111.,  dams  at i,830 

Van  Wies  Point,  Hudson  River,  N.  Y.,  harbor  lines i,  814 

Venango  County,  Pa.,  bridge  of i,822 

Verminon  Bayou,  La.: 

Bridge  at  Dormas  Broussard  Crossing i,  826 

Improvement  of  channel,  bay,  and  passes i,  416;  n,  1437 

Vermilion  Harbor,  Ohio,  improvement  of i,  705;  ni,  2072 

Vessels.    See  Dredge  boats  and  Wrecks. 

Vicksburg  Harbor,  Miss.,  improvement  of i|467;  n,1507 

Vicksburg,  Shreveport  and  Pacific  Company,  bridge  of i,820 
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Victoria,  Tex.: 

Improvement  of  channel  to  Aransas  Pass i,  443, 444;  ii,  1473 

Survey  for  channel  to  Cuero  and  to  Aransas  Pass i,  451 

Vinalhaven,  Me. ,  improvement  of  Carvers  Harbor i,  30, 886 

Vincent  Bayou,  La.,  bridge  at  Slidell i,  826 

Vinevard  ilaven  Harbor,  Mass. : 

Improvement  of i,  77, 934 

Wreck  in  Vinevard  Sound,  off  West  Chop i,  94, 954 

Vineyard  Sound,  Mass.,  wrecks  in 1,94,953,954 

Virjcinia  and  Carolina  Coast  Railroad  Company,  bridges  of i,  820, 823, 824 

Volusia  bar,  St  Johns  River,  Fla.,  improvement  of i,  330;  ii,  1310 

Von  Steuben,  Greneral  Baron,  stataeoi i|841;  in,  2299 

W. 

Wabash  River,  Ind.  and  111. : 

Bridge  near  Mount  Carmel,  HI 1,818 

Improvement  above  Vincennes,  Ind i,  576, 578;  ii,  1805, 1806 

Improvement  below  Vincennes,  Ind i,  576;  ii,  1805 

Operating  and  care  of  Grand  Rapids  lock  and  dam i,  578;  ii,  1807 

Waccamaw  Riveiv  N.  C.  and  S.  C,  improvement  of i,  289;  ii,  1253 

Wade,  Arthur  C.  (schooner),  wreck  of i,327;  n,1302 

Wakefield,  R.  I.    See  Point  Judith  Harbor  and  Pond. 

Wakefield,  Va.,  monument  and  wharf ■  i,841;  ni,2299 

Wappinger  Creek,  N.  Y. : 

Bridges  across 1,825,828 

Improvement  of i,  142;  ii,  1016 

War  College,  Army,  Washington,  D.  C,  erection  of  buildings  for i,  859;  in,  2473 

War  maps i,358 

Warrior  River,  Ala. : 

Bridge  across  Locust  Fork  near  Short  Creek i,  824 

Improvement  above  Tuscaloosa i,  373;  ii,  1370 

Improvement  below  Tuscaloosa i,  374;  ii,  1371 

Operating  and  care  of  locks  and  dams i,  382;  ii,  1379 

Warroad  Harbor  and  River,  Minn. ,  improvement  of i,  508;  ii,  1591 

Warwick  River,  Md.,  improvement  of i,  220;  ii,  1152 

Washington,  D.  C: 

Aqueduct  Bridge  across  Potomac  River,  repair  of i,  830;  in,  2271 

Aqueduct,  filtration  plant 1,838,839;  ni,2289,2291 

Aqueduct,  maintenance  and  repair i,  836;  in,  2283 

Army  War  College,  buildings  tor i,  859;  in,  2473 

Barracks.    See  Washington  Barracks. 

Defenses  of i,5 

Engineer  depot i,  15, 16, 867 

Engineer  School  of  Application,  buildings  for i,  859, 860;  in,  2473 

Executive  Mansion  and  office i,841;  in,  2299 

Highway  Bridge,  Potomac  River,  replacing  Long  Bridge i,  832;  ni,  2273 

Improvement  of  Anacostia  River  at i,232;  n,  1168 

Improvement  of  Potomac  River  at i,229;  ii,1163 

Improvement  of  Potomac  River  below i,231;  n,  1167 

Public  buildings  and  grounds,  and  Washington  Monument i|  841;  in,  2299 

Sea  wall,  Potomac  River,  between  Arsenal  wall  and  N  street i,  841;  in,  2299 

Statues  and  memorials  in  public  grounds i,  841;  in,  2299 

Telegraph  line  connecting  Executive  Departments if  841;  ni,  2299 

Washington,  N.  C.    See  Pamlico  and  Tar  rivers. 

Wasliington  and  Vandemere  Railroad  Company,  bridge  of i,  820 

Washington  Barracks,  D.  C. : 

Engineer  depot 1,15,16,867 

Engineer  School,  buildings  for i,  859, 860;  in,  2473 

War  College  buildings i,859;  in,  2473 

Washington  County,  Miss.,  bridge  of i,  817 

Washington  County,  Pa.,  bridge  of i,  828 

Washington,  George,  monuments  to: 

At  Wakefield,  Va i,841;  iii,2299 

At  Washington,  D.  C i,841;  in,  2299 

Washington  Lake,  Wash.,  improvement  of  waterway  to  Pugct  Sound,  i,  791 ;  in,  2221 

Washington  State,  dredging  plant  for  harbors  on  coast i,  758;  iii,  2168 
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Wasliita  (Onaohita)  River,  Ark.  and  La.    See  Ouachita  River, 

Watch  Hill  Harbor,  R.  I.  (w«  Pawca tuck  River) i,  95, 956 

Water  craft.    See  Dredge  boata  and  Wrecks. 

Wateree  River,  S.  C,  improvement  of i,298;  u,  1262 

Waterford,  N.  Y.,  examination  and  survey  of  Hudson  River  for  extending 
existing  project  to - i,  148 

Water  hyacinths,  removal  of: 

From  Florida  waters i,346;  n,1333 

From  Ixjuisiana  waters i,  427;  n,  1450 

From  Texas  waters i,  427;  n,  1460 

"Water-level  observations: 

Columbia  River,  Orej?.  and  Wash i,779;  in,2208 

Michigan  Lake,  variations  in  surface  level  on  east  shore i,  640 

Mississippi  River  and  principal  tributaries i,  510, 812;  n,  1593;  in,  2610, 2648 

Northern  and  Northwestern  Lakes,  levels  and  discharges i,  853, 854; 

m,  2455, 2466 

Waters,  navigable.    See  Bridges,  Rivers  and  harbors,  and  Wrecks. 

Water  supply,  Washington,  fi.  C.    See  Washington,  D.  0. 

Waterways  (eee  also  Canals): 

Beaufort,  N.  C,  to  Newbem i,272;  ii,1232 

Beaufort,  N.  C,  to  New  River 1,277,279;  ii,1236 

Charleston  to  McClellanville,  S.  C... i,302;  n,1265 

Chesapeake  Bay  to  Delaware  Bay i,228 

Chicago  CLockport),  111.,  to  St.  Ix>uis,  Mo.,  and  the  Gulf,  via  Illinois,  Des 

Plaines,  and  Mississippi  rivers i,  634, 812;  iii,  1933, 2667 

Franklin,   La.,   to  Mermen tau   (see  also  Rio  Grande-Missiasippi  River 

waterway) 1,415,451;  ii,1437 

Galveston  to  Houston,  Tex i,434;  ii,1461 

Keweenaw  Bay  to  Lake  Sujjerior,  Mich i,  597, 599;  ii,  1853 

Mermen  tau  River,  La.,  to  Mississippi  River  {see  also  Rio  Grande-Mississippi 

River  waterway) 1,415,451;  ii,1437 

New  River,  N.  C,  to  Swansboro  and  Beaufort i,  277, 279;  ii,  1236 

Norfolk,  Va.,  to  Albemarle  Sound,  N.  C,  via  Currituck  Sound ..  i,258;  n,  1213 

Norfolk,  Va.,  to  Beaufort  Inlet,  N.  C i,263 

Norfolk,  Va.,  to  sounds  of  North  Carolina,  via  Pasquotank  River .  i,  258;  n,  1212 
Pamlico  Sound,  N.  C,  to  Beaufort  Inlet,  examination  and  survey  (see  Nor- 
folk-Beaufort Inlet  waterway) i,263 

Pamlico  Sound,  N.  C,  to  Beaufort  Inlet,  improvement i,  271 ;  n,  1231 

Pamlico  Sound,  N.  C,  to  Norfolk,  Va i,258;  ii.l212 

Portage  Lake  and  Lake  Superior  canals i,  597, 599;  ii,  1853 

Puget  Sound  to  Lake  Washington i,791;  in,2221 

Rio  Grande  River,  Tex.,  to  Mississippi  River  at  Donaldson ville.  La i,451 

Savannah,  Ga.,  to  Beaufort,  8.  C.  (see  Savannah  Harbor) i,305;  n,  1271 

Savannah,  Ga.,  to  Femandina,  Fla i,322;  ii,1296 

Teche  Bayou,  La.,  to  Mermentau  River  (see  also  Rio  Grande-Mississippi 

River  waterway) 1,415.451;  ii,1437 

Texas  coast 1,443,451;  ii,1471 

Waukegan  Harbor,  111.,  improvement  of i,  621;  ni,  1906 

Weirs: 

Fish,  in  Puget  Sound,  Wash. ,  inspection,  etc.,  of i,  787;  in,  2217 

Permits  for  construction  of i,829 

Weldon,  N.  C: 

See  also  Roanoke  River. 

Bridge  across  Roanoke  River i,  816 

West  Chop,  Vineyard  Haven,  Mass.,  wreck  off i,  94, 954 

Western  Branch,  Elizabeth  River,  Va.,  improvement  of i,  252;  ii,  1204 

West  Fork  of  South  Branch,  Chicago  River,  111.    See  Chicago  Harbor  and 
River. 

West  Galveston  Bay,  Tex. :  ^ 

Examination  and  survey  for  waterway  via i,451 

Improvement  of 1,436,441,443;  n,1469,1471 

West  (Hay)  Harbor,  Fishers  Island,  N.  Y.,  examination  and  survey i,  118 

West  Haven,  Conn.: 

Bridge  across  West  River  to  New  Haven i,823 

Improvement  of  West  River i,  105, 967 

West  Neebish  channel,  St.  Marys  River,  Mich.,  improvement  of.  i,  691;  ni,  2036, 2059 

Westport  Harbor,  Conn.,  improvement  of 1,116,978 
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West  River,  Conn.: 

Bridge  between  New  Haven  and  West  Haven  .1 i,828 

Improvement  of 1,105,967 

West  Seattle,  Wash.,  bridge  across  East  and  West  waterways  of  Elliott  Bay . .  i,  822 
West  Twin  River,  Wis.    Sm  Two  Rivera  Harbor. 

West  waterway,  Seattle,  Wash.,  bridge  across i,822 

Wetipquin  ( T^askin)  Creek,  Md. ,  improvement  of i,  224;  ii,  1 1 56 

Weymouth  River,  Miass.,  improvement  of 1,63,64,918 

Wharves: 

Permits  for  constraction  of i,  829 

Permits  for  constraction  of,  in  Porto  Rico i,  816 

Whatcom  (Bellin^ham)  Harbor,  Wash.: 

Harbor  lines  m  land  J  streets  waterway -•. i,  816 

Improvement  of  Whatcom  Creek  waterway i,  797;  iii,  2225 

Wheeling  Island,  Ohio  River,  W.  Va.,  bridgeat i,816 

White  CRffs,  Ark.,  bridge  across  Little  River i,827 

Whitehall,  N.  Y.,  improvement  of  Narrows  of  Lake  Cham  plain i,  73, 926 

White  House, Washington,  D.  C i,841;  iii,2299 

White  Lake  Harbor,  Mich. ,  improvement  of i,  654;  iii,  1970 

White  River,  Ark.: 

Gauging  (see  Mississippi  River  Commission) i»  812;  ni,  2610, 2648 

Improvement  by  open-channel  work i,  476;  ii,  1521 

Improvement  of  upper  river  by  locks  and  dams i,  478;  ii,  1523 

Operating  and  care  of  locks  and  dams i>'^79;  ii,1524 

White  River,  Ind.,  improvement  of i,  679;  ii,  1808 

White  Salmon  River,  Wash.,  bridge  across i,825 

Wicomico  River,  Md.,  improvement  of i,226;  ii,  1160 

Willamette  River,  Oreg. : 

Bridge  at  Osw^ i,826 

Bridge  near  Wilson  villa i,  821 

Improvement  above  Portland i,  768;  in,  2186 

Improvement  below  Portland,  including  dredge  construction i,  771 ; 

n,1105;  111,2189 
Willapa  River  and  Harbor,  Wash. : 

Bridge  across  Wilson  Creek i,828 

Improvement  of,  including  dredge  construction i,  758, 780;  in,  2209 

Williamsburg  County,  8.  C,  bridge  of i,826 

Williamson,  W.  Va.,  bridge  across  Tug  Fork,  Big  Saudy  River i,  819 

Williamsport  Bridge  Company,  bridge  of i,828 

Wilmington,  Cal.: 

Construction  of  deep-water  harbor  in  San  Pedro  Bay i,  735;  in,  2133 

Improvement  of  inner  harbor,  including  removal  of  wreck i,  736;  in,  2135 

Wilmington,  Del.,  improvement  of  harbor i,  196;  ii,  1118 

Wilmington,  N.  C: 

Defenses  of  Cape  Fear  River i,6 

Improvement  of  Cape  Fear  River  above i,  282;  n,  1244 

Improvement  of  Cape  Fear  River  at  and  below i,  284;  n,  1246 

Wilson  Creek,  Wash.,  bridge  at  Willapa i,828 

Wilsonville,  Oreg.,  bridge  across  Willamette  River i,  821 

Wind  River,  Wash^  bridge  across i,  826 

Winnebago  Lake,  Fox  River,  Wis. : 

Improvement  of  dee  Fox  River) i,  622;  in,  1907 

Survey  of,  for  charting  purposes i,  624 

Winnibigoshish  Lake,  Minn. : 

Construction  of  reservoir  dam i,  499;  n,  1681 

Operating  and  care  of  reservoir  dam i,  502;  ii,  1584 

Winthrop,  N.  C,  bridee  across  Adams  Creek i,824 

Winthrop  Cove,  New  London  Harbor,  Conn. : 

Bridge  of  city i,  823 

Bridge  of  New  York,  New  Haven  and  Hartford  R.  R i,824 

Improvement  of i,  96,956 

Winyah  Bay,  S.  C,  improvement  of i,294;  ii,1268 

Wisconsin  Entrance,  Duluth-Superior  Harbor,  Minn,  and  Wis.    See  Duluth 
Harbor. 

Wishkah  River,  Wash.,  bridge  at  Aberdeen i,826 

Witch  of  the  Bay  (scow-schooner),  wreck  of i|749;  iu,2151 
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Withlacoochee  River,  Fla.: 

Examination  and  survey  from  Port  Inglis  to  anchorage  in  the  Gulf i,  347 

Improvement  of .' i,  345;  n,  1331 

Removal  of  water  hyacinths i,  346;  ii,  1333 

Wolf  River,  Miss.,  improvement  of i,391;  n,1394 

Wolf  River,  Memphis,  Tenn.  («ee  Mississippi  River  Commission)  ...  i,812;  in, 2605 

Wolf  (Ahnapee)  River,  Wis.  {see  Algoma  Harbor) i,  610;  iii,  1881 

Wolf  River  (tributary  of  the  Fox),  Wis.    See  Fox  River. 

Woodbridge  Creek,  N.  J.,  improvement  of -\ i,  160;  ii,  1062 

Woodland,  Wash.,  bridge  across  Lewis  River i,827 

Woodruff  County,  Ark.,  brid^of i,  827 

Woods  Hole  Harbor,  Mass.,  miprovement  of i,  78, 935 

Wrecks,  etc.,  removal  of: 

Abbey  Cut,  Hudson  River,  N.  Y..... i,146;  n,1019 

Apalachicoia  River,  Fla i,  369 

Appropriation  for i,  19 

Ashtabula  Harbor,  Ohio i,716;  ni,2096 

Atlantic  aty,  N.  J.,  off i,207;  ii,1134 

Atlantic  Ocean,  off  Atlantic  City,  N.  J i,207;  iijll34 

Back  Creek,  Va i,262;  n,  1219 

Battery,  the,  New  York.  N.  Y.,  East  River,  off i,  146;  n,  1019 

Belle  Isle  bridge,  Detroit  River,  Mich i,698;  in,  2057 

Block  Island,  fi.  L,  Great  Salt  Pond i,  94, 954 

Bloody  Point  light-house,  Md i,228 

Bridgeport  Harbor,  Conn i,  117,982 

Buzzards  Bav,  Mass ^ i,  94, 953 

Chena,  Alaska i,802;  in,2232 

Chesapeake  Bay,  Md.,  Bloody  Point  light-house : i,  228 

Chicago  River,  111 i,635;  m,1934 

Clear  Creek,  Tex.,  off  mouth  of i,  450 

Cleveland  Harbor,  Ohio 1.716;  iii,2096 

Clinton  River,  Mich i,685 

Conneaut  Harbor,  Ohio i»716;  iii,2096 

Cumberland  River,  Nashville,  Tenn i,525;  ii,1620 

Delaware  Bay  and  River i,185;  n,1103,1104 

Detroit  River,  Mich i,698;  in,  2057 

East  River,  N.  Y 1,145,146,147;  ii,  1019, 1020, 1023 

Elizabeth  River,  Norfolk  Harbor,  Va i,262;  n,1219 

Erie  Lake i,716;  in,2096 

Expenditures  during  the  year i,  19, 20 

Fairport  Harbor,  Ohio •. i,716;  m,2096 

Florence,  Ala i,636;  n,1652 

Forteeque  Beach,  N.  J i,185;  n,1104 

Galveston  Bay,  Tex i,450 

Glencove  Creek,  N.  Y.,  mouth i,146;  n,1020 

Gloucester,  N.  J i,185;  n,1103 

Grand  Island,  Niagara  River,  N.  Y i,725;  ni,2112 

Grand  River,  Ohio ii716;  in,  2096 

Great  Salt  Pond,  R.  I - i,  94, 954 

Great  South  Bay,  N.  Y.,  off  Sampawams  Point i,  145;  ii,  1019 

Green  Bay  (arm  of  Lake  Michigan),  Wis.,  Tail  Point  light i,  624;  in,  1915 

Hampton  Creek,  Va i,263;  ii,1219 

Hampton  Roads,  Va.,  Sewell  Point i,262;  ii,  1219 

Harbor  Beach,  Mich i,698;  in.  2057 

Harlem  River,  N.  Y i,146;  n,102l 

Hempstead  Harbor,  N.  Y i,146;  n,1020 

Hemng  River,  Mass. ,  off i,  94, 953 

Hillsboro  River,  Fla i,347 

Hudson  River,  N.  Y 1,145,146,147;  ii,  1019, 1021, 1022 

Huron  Lake i,698;  in,  2057. 2058 

James  River,  Va.,  Richmond i,249;  ii,1199 

Johnsons  Creek,  or  River,  Co  nn i,  117, 982 

Kelley  Island,  near  Marblehead  light-house,  Ohio i,  716;  in,  2096 

Kewaunee  Harbor,  Wis 1.624;  ni,19]6 

Kill  van  Kull,  N.  Y.  and  N.  J i,174;  n,  1077 

Lexington,  Mich 1,698;  in,  2057 

Long  Island  Sound,  N.  Y.,  off  Montauk  light 1,117,982 
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Wrecks,  etc.,  removal  of— Oontmued. 

Lorillard,  N.  J i,l74;  ii,1076 

Marblehead  liehtrhonse,  Ohio i,716;  ni,2096 

Mare  Island  Straits, Oal i,749;  in, 2151 

Marlboro,  N.Y i,146;  n,1021 

Mishamn  Point,  Mass 1,94,953 

Mississippi  River  above  Missouri  River i,  490;  ii,  1566 

Mississipm  River  below  Missouri  River i,  486;  ii,  1536 

Missoun  River i,513;  n,1596 

Mobile  Harbor  and  River,  Ala i,  394;  ii,  1397 

Monroe  Bay,  Va i,249;  ii,1199 

Montauk  light,  N.  Y 1,117,982 

Nantucket  Sound,  Mass i,  94, 953 

Nashville,  Tenn i,525;  ii,1620 

New  Castle,  Del i,186;  n,1104 

New  Jersey-Staten  Island  channel,  Kill  van  Kull i,  174;  n,  1077 

Newtown  Creek,  N.  Y i,147;  n,1022 

New  York  Bay,aty,  and  Harbor,  N.  Y..... i,  145, 146, 147, 154, 174; 

II,  1019, 1020, 1021, 1022, 1040, 1077 

Niagara  River,  N.  Y i,725;  in,  2112 

Nobska  lightr  house.  Mass i,  94, 954 

Norfolk  Harbor,  Va 1,262,263;  ii,1219 

Ogdensburg  Harbor,  N.  Y i,733;  in,2129 

Ohio  River i,  540, 563;  n,  1676, 1726 

Oriental,  N.  C i,288 

Permanent  appropriation  for i,  19 

Pilot  Town  range  beacon,  St  Johns  River,  Fla i,  347 

PoestenKill,  N.  Y..  mouth i,  147;  n,1022 

Pollock  Rip  shoals,  Mass i,  94, 953 

Ponce  Harbor,  P.  R i,807;  in,  2240 

Pugleys  Creek,  N.  Y.,  entrance i,  147;  ii,  1023 

RaritanBay,  N.  J i,174;  ii,1076 

Richmond,  Va 1 i,249;  ii,1199 

Rockaway  Inlet,  N.  Y i,  146;  n,  1020 

St  Clair  Lake  and  River,  Mich i,698;  in,  2057 

St  Johns  River,  Fla.,  Pilot  Town  range  beacon i,  347 

St  Lawrence  River,  N.  Y.,  Ogdeiisburg  Harbor i,  733;  ni,  2129 

Sampawams  Point,  N.  Y i|145;  ii,  1019 

Sandbeach  (Harbor  Beach),  Mich i,  698;  ni,  2057 

San  Pedro  (Wilmington)  Harbor,  Cal in,  2136 

Savannah  Harbor,  Ga i,327;  ii,1302 

Sewell  Point,  Hampton  Roads,  Va i,  262;  n,  1219 

Smith  Creek,  N.  C i,288 

Smith  Creek,  Va i,263;  n,1219 

Staten  Island-New  Jersey  channel.  Kill  van  Kull ij  174;  n,  1077 

Sumpawanus  (Sampawams)  Point,  N.  Y 1,145;  n,1019 

Sumpwams  (Sampawams)  Point,  N.  Y i,145;  ii,1019 

Tail  Point  light.  Green  Bay,  Wis : i,624;  iii,1915 

Tampa,  Fla i,347 

T^ana  River,  Alaska i,  802;  in,  2232 

Teche  Bayou,  La i,409;  ii,1430 

Tennessee  River,  Florence,  Ala i,  536;  n,  1652 

Thunder  Bay  Island  light-house,  Mich i,698;  iii,2058 

Tinicum  Island,  Delaware  River i,  185;  n,1103 

Toledo  Harbor,  Ohio i,716;  in,  2096 

Troy,  N.Y i,147;  if;i022 

Vineyard  Haven  Harbor,  Mass.,  of£  West  Chop i,  94, 954 

Vmeyard  Sound,  Mass 1,94,963,964 

West  Chop,  Vineyard  Haven,  Mass i,  94, 954 

Wilmington  Harbor,  Cal ni,2136 

Wright,  Edward  (schooner),  wreck  of i,228 

Y. 

Yamhill  River,  Oreg.: 

Improvement  of i,768;  in,  2186 

Operatinffand  care  of  lock  and  dam i,770;  iii,2188 

Yankeedam,  W.  Va,,  bridge  across  Elk  River i,824 

Yankton,  S.  Dak.,  improvement  of  Missouri  River  at *hl^3€>d^i^11> 41^44^ 
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Yaqaina  Bay,  Oreg.,  improvement  of i,756;  in,2165 

Yarmouth,  Mass.,  bridge  across  Bass  River i,827 

Yazoo  River.  Miss. : 

Bridge  at  Belzoni i,817 

Improvement  above  mouth i,  469;  n,  1508 

Improvement  of  mouth,  including  Vicksbui^  Harbor t,  467;  ii,  1507 

Yellow  Mill  channel,  Bridgeport,  Conn. ,  harbor  lines i,  814 

Yellow  Mill  Pond,  Bridgeport,  Conn,  (see  Bridgeport  Harbor) i,  108, 972 

Yellowstone  National  Park,  improvement  of i,  856;  in,  2461 

Yellowstone  River,  Mont.,  bridges  at  Tusler,  Terry,  and  Miles  City i,  817 

York  County,  Me.,  bridge  of * i,826 

York  Harbor  and  River,  Me. : 

Bridge  across  Cape  Neddick  River i,  823 

Bridge  across  York  River i,  826 

Improvement  of i,  40, 894 

York  River,  Va.,  improvement  of i,  235;  ii,  1173 

York  Spit,  Chesapeake  Bay,  Va.,  shoals  opposite  {see PatapBco  River),  i, 208;  n,  1137 
Yuba  River,  Cal.,  improvement  by  California  D^bru  Commission,  with  report 

on  future  operations i,809;  in, 2253, 2262 

Yukon  (barge),  wreck  of i,  716;  m,  2096 

Z. 

Zimmerman,  John  R.  (barge),  wreck  of i|262;  u,1219 
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